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UTILITY PLANS. 


TEMPORARY CONSTRUCTION EASEMENT. AN EASEMENT TO USE THE 
LAND DURING CONSTRUCTION OF THE PROJECT. THE EASEMENT IS 
REQUIRED ONLY UNTIL THE CONSTRUCTION OR WORK INDICATED BY 
THE PLAN IS COMPLETED, UNLESS SOONER RELINQUISHED_IN 
WRITING BY THE AUTHORITY. SEE APPENDIX B FOR ADDITIONAL 
REQUIREMENTS. 


TEMPORARY CONSTRUCTION EASEMENT LINES SHOWN ON THE PLANS 
HAVE BEEN OFFSET A_SET DISTANCE FROM THE LIMIT OF PHYSICAL 
WORK. THIS DOES NOT GIVE THE RIGHT TO ENTER A BUILDING, 
MODIFY A BUILDING, STEPS, PLANTER WALL OR _RETAINING WALL, 
NOR ENTER OR MODIFY A LANDSCAPE AREA, UNLESS APPROVED BY 
THE ENGINEER, IN WRITING. 


PRIVATE PROPERTY LINES WERE NOT SURVEYED BY THE 
PROFESSIONAL _ LAND SURVEYOR RESPONSIBLE FOR THE PROJECT AND 
ARE FOR INFORMATION ONLY. THEIR ACCURACY IS NOT 
GUARANTEED. 


SEE CONTRACT APPENDIX B "RIGHT-OF-WAY TRACKER" FOR 
RIGHT-OF-WAY AND TEMPORARY CONSTRUCTION EASEMENT PLATS. 


CONFINE OPERATIONS WITHIN CITY OF PITTSBURGH RIGHT-OF-WAY 
INCLUDING TEMPORARY CONSTRUCTION EASEMENTS. THE 
CONTRACTOR’ S WORK WILL ENCROACH WITHIN PENNSYLVANIA 
DEPARTMENT OF TRANSPORTATION EXISTING LEGAL RIGHT-OF-WAY. 


THIS IS A FEDERAL AID PROJECT AND AS SUCH IS SUBJECT TO 
INSPECTION BY REPRESENTATIVES OF THE FEDERAL GOVERNMENT. 


ALL WORK DONE UNDER THIS CONTRACT SHALL BE IN ACCORDANCE 
WITH THE CONTRACT DOCUMENTS. 


ALL_UTILITIES SHOWN ARE QUALITY LEVEL "D" (QL-D) UNLESS 
OTHERWISE NOTED. 


THREE WORKING DAYS PRIOR TO EXCAVATION, CALL THE PA ONE 
CALL SYSTEM, INC. 1-800-242-1776 


UTILITY SIZE SHOWN HEREON IS TAKEN FROM UTILITY RECORDS. 


UTILITY DEPTHS NOTED OR SHOWN ON CROSS SECTIONS ARE BASED 
UPON UTILITY OWNER ESTIMATED DEPTHS. ACTUAL FIELD 
CONDITIONS MAY VARY. THE CONTRACTOR SHALL VERIFY ACTUAL 
FIELD CONDITIONS PRIOR TO CONSTRUCTION. 


PRIOR TO EXCAVATION ON ADJACENT PROPERTIES, CONTACT 
PROPERTY OWNERS TO DETERMINE UTILITY LOCATIONS. 


THE ORIGINAL SURVEYING INFORMATION WAS COMPLETED _IN 2017 
AS_A MOBILE LIDAR. AWK ENGINEERS COMPLETED TRADITIONAL 
SUPPLEMENTAL SURVEY IN OCTOBER 2019, MARCH 2020, JUNE 2020 
AND OCTOBER 2022. CONTACT THE ENGINEER FOR ADDITIONAL 
DETAILS. 


WORK PERFORMED ON STATE ROADS 2108, 2308, 2085 AND 8119 
ARE PERMITTED UNDER PENNSYLVANIA DEPARTMENT OF 
TRANSPORTATION HIGHWAY OCCUPANCY PERMIT #11059300. 


RNA (ROADWAY NOTIFICATION AND APPROVAL) - 21 DAYS PRIOR_TO 
START_OF WORK: 1) RNA FORM MUST BE SUBMITTED VIA EMAIL TO 
PERMIT SUPERVISOR AND THOSE LISTED ON THE RNA FORM. THE 
RNA FORM AND IT’S INSTRUCTIONS ARE IN THE ATTACHMENTS 
SECTION OF THE HOP. 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 


PENNSYLVANIA DEPT OF 


TRANSPORTATION STANDARD DRAWINGS 


RC- 10M 
RC-13M 
RC- 20M 
RC-21M 
RC-26M 


RC-27M 
RC-28M 


RC-30M 
RC-32M 


RC-38M 
RC-39M 
RC- 45M 
RC- 46M 
RC-57M 
RC-64M 
RC-65M 
RC-67M 
RC- 70M 
RC-71M 
RC-72M 
RC-77M 
RC-80M 


RC-82M 


RC-83M 
RC-84M 


RC-91M 
RC-92M 


BC-736 


TC-8600 


TC-8604 
TC-8700C 
TC-8701S 
TC-8702B 
TC-8715 


TC-8716 
TC-8717 


2010 
2010 
2022 
JUNE 1, 2010 
NOV 30, 2021 


NOV 30, 2021 
SEPT 1, 2023 


FEB 27, 2023 
JUNE 1, 2010 


JUNE 1, 


SEPT 15, 2016 
NOV 30, 2021 
FEB 19, 2021 


JUNE 1, 2010 


NOV 1, 2022 
JUNE 1, 2010 


DEC 17, 2019 
JUNE 1, 2010 


JAN 31, 2019 


JUNE 13, 2013 


NOT FOR 


CLASSIFICATION OF 
EARTHWORK 
PAY LIMIT OF SUBBASE 
CONCRETE PAVEMENT JOINTS 
REINFORCED CONCRETE 
PAVEMENT 
CONCRETE PAVEMENT 
REHABILITATION 
PLAIN CONCRETE PAVEMENT 
OVERLAY TRANSITIONS AND 
PAVING NOTCHES 
SUBSURFACE DRAINS 
SLOPE PIPE FITTINGS, PIPE 
CONNECTORS AND CONCRETE 
COLLAR FOR PIPE EXTENSION 
SANITARY SEWER MANHOLES 
STORM WATER MANHOLES 
INLET TOPS, GRATES AND 
FRAME 
INLET BOXES 
CONCRETE MEDIAN BARRIER 
CURBS AND GUTTERS 
CONCRETE MOUNTABLE CURBS 
CURB RAMPS AND SIDEWALKS 
PERIMETER CONTROL DEVICES 
SEDIMENT BASIN AND 
SEDIMENT TRAP 
INLET AND OUTLET 
PROTECTION 
ROCK CONSTRUCTION 
ENTRANCE 
HIGHWAY LIGHTING - 
CONVENTIONAL LIGHTING 
HIGHWAY LIGHTING 
JUNCTION BOXES - HEAVY 
DUTY 
HIGHWAY LIGHTING - HIGH 
MAST LIGHTING 
HIGHWAY LIGHTING - 
ELECTRICAL 


LIGHTING 
PLANTING 
TS OF TREE 


REMOVAL LI 
TRIMMING 


REINFORCEMENT BAR 
FABRICATION DETAILS 


PAVEMENT MARKINGS 

( EXPRESSWAY/FREEWAY , 
CONVENTIONAL , LEGENDS 
& SYMBOLS) 
DELINIATION 

SPACING CHARTS/DIRECT 
APPLIED LETTERS, 
NUMERALS & ARROWS 
FLAT SHEET ALUMINIUM 
SIGNS 

POST-MOUNTED SIGNS, 
TYPE B 


SIGN LIGHTING 
TYPE I11 BARRICADE 
TEMPORARY PORTABLE 
SIGN POST, "H" BASE 
AND "X" BASE 


TRAFFIC SIGNAL SUPPORT 
CONTROLLER ASSEMBLY 
MISCELLANEOUS 
ELECTRICAL 
DISTRIBUTION 

SIGNAL HEADS 

DETECTORS 


DESIGNED 


DRAWN 


CHECKED 


IN CHARGE LAR 


DATE 05/01/24 


CITY OF PITTSBURGH - DEPARTMENT OF PUBLIC WORKS - 


= 
TO 
N 
occ} 
is 
ost 
NN —, 
ue RAL NOTES 
* 
Ww 
= NOTIFY THE CITY OF PITTSBURGH DEPARTMENT OF MOBILITY AND CONTROL POINTS FOR THE CONSTRUCTION OF EACH PAAC STATION DETAILS OTHER THAN THOSE INDICATED ARE ON THE FOLLOWING STANDARD DRAWINGS 
a! INFRASTRUCTURE SURVEY PARTY CHIEF AT 412-255-2517 AT LEAST HAVE BEEN ESTABLISHED AND A BENCHMARK HAS BEEN SET. USE 


DEPARTMENT OF MOBILITY AND INFRASTRUCTURE 


CTY SERIES (2008) 
RIGHT-OF-WAY PROCEDURES MANUAL (MAY 1, 2022) 


RIGHT-OF-WAY PROCEDURES POLICY (JUNE 1, 
PL-200 


$C-500 
SC-501A 


SC-501B 
SC-502A 
S$C-502B 
$C-502C 
$C-502D 
S$C-502E 
SC-502F 
S$C-502G 
SC-502H 
SC-5021 

CI 

(JULY 1, 1993) 
sa-200 


SA-202 
SC-300 
SC-501 


SO-100 


2017) 


STREET TREE ROOT ZONE REQUIREMENTS 
REINFORCED CONCRETE SIDEWALK 
BITUMINOUS PAVEMENT FOR PRIMARY 
AND SECONDARY STREETS 


GRANITE CURB 
YPE 1 CUR 


B RAMP, 6’ SIDEWALK 
1 RAMP, 5’ SIDEWALK 
2 RAMP, 4°’ LANDING 
2 RAMP, 3’ LANDING 
3 RAMP, 4’ LANDING 
3 RAMP, 3’ LANDING 
4 


CURB_ RAMP 
100 CURB RAMP, 4’ LANDING 
100 CURB RAMP, 3’ LANDING 


TY OF PITTSBURGH STANDARDS OF CONSTRUCTION 


STREET PAVEMENTS - TREATMENT AT 
CURB 


TRENCH REPAVING DETAILS 
GRANITE CURB DETAILS 
BRICK AND RUSTIC TERRAZZO 


SIDEWALK 


INSTALLATION OF SURVEY MONUMENT 


CITY OF PITTSBURGH STANDARD DETAILS OF 


CONSTRUCTION (NOV 2008) 
JOINT PATTERNS 
JOINT DETAILS 


SA- 100 
SA-101 
SA- 102 


REINFORCING DETAILS 


DUQUESNE LIGHT COMPANY STANDARD DRAWINGS 


60912 
62142 


62143 
62144 
62181 


HATCH 


LADDER DETAILS (OHSA) - REV 10 
TURAL DESIGN & SECTIONS OF 5’ X 9’ 


- REV 3 

eae DESIGN & DETAILS (SET - A) - 

STRUCTURAL, eed & SECTIONS OF 6’ X 12’ 
STRUCTURAL DESIGN & SECTIONS OF 2’-11/4" 


X 3°-34%4," HATCH - REV 2 


PITTSBURGH WATER & SEWER AUTHORITY 


PWSA STANDARD DETAILS FOR WATER TAP-INS 
(RECEIVED FEB 2024) 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


GENERAL NOTES 


AND STANDARD DRAWINGS 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207700\BRT_01_RD_GENO1. dgn 


OPERATOR? 


CONSTRUCTION) 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


SCALE 


5th Floor 
Pittsburgh, PA 15219 


DESCRIPTION 
REVISIONS 


Port Authority a 


AS SHOWN 


= 
xe LIST OF PUBLIC UTILITIES 
New 
we LINESTYLE ADDRESS REPRESENTATIVE TELEPHONE EMAIL ADDRESS OWNER LINESTYLE ADDRESS REPRESENTATIVE TELEPHONE EMAIL ADDRESS 
ro ANA BENNETT AFLORES@PGH20. COM 
a ALLEGHENY CITY ELECTRIC APOC caIIERIE. Pae eee TOM ULIZZI 412-931-0777 | 412-931-0777 (IST ING 
7 ’ PITTSBURGH WATER AND SEWER 1200 PENN AVENUE DARBY NEIDIG DNEIDIG@PGH20. COM 
5 AUTHORITY (PWSA) — w— | PITTSBURGH, PA 15222 ane iat uae anBEN Be lee ts, 
=! ALLEGHENY COUNTY SANITARY 300 PREBLE AVENUE aie JEFFREY. CZOCHARA@ PROPOSED -255- @ : 
= AUTHORITY PITTSBURGH, PA 15233 JEFFREY CZOCHERA 412-766-4810! al EGHENYCOUNTY. COM XT. 8981) 


PITTSBURGH UNIVERSITY 
MEDICAL CENTER ( PUH 


LOTHROP STREET 
TSBURGH, PA 15213 


412-647-8762 


MARGARET BELL (EXT. 5548) 


BELLMD@UPMC. EDU 


JAMES SCHRENK 412-316-9930 


AT&T ATLANTA LONG DISTANCE ere ALLEGHENY CENTER JS9723@ATT. COM 


( COMMUNICATION) TTSBURGH, PA 15212 


NZ 57 BUILDING 


AT&T LOCAL SERVICES 00 ALLEGHENY CENTER MIKE HUDDLESTON 724-622-7196 | MHUDDLESTON@MBAKERINTL. COM PITTSBURGH REGIONAL TRANSIT SIXTH AVE, 6TH FLOOR/DENISE OTT 412-566-5379 | DOTT@RIDEPRT. ORG 


( COMMUNICATION) 


TTSBURGH, PA 15212 


PAT SUTTON 


814-321-6470 


PS4364@ATT. COM 


CARLOW UNIVERSITY 


CARNEGIE MELLON UNIVERSITY 
( COMMUNICATION/STEAM) 


LUMEN 

(FORMERLY CENTURYL INK) 
(FORMERLY QWEST 
COMMUNICATION) 


CITY OF PITTSBURGH 


CLEARWAY ENGERY 


3333 FIFTH AVENUE 
PITTSBURGH, PA 15213 


5000 FORBES AVENUE 
PITTSBURGH, PA 15213 


6230 OLD DOBIN LANE 
SUITE 140 
COLUMBIA, MD 21045 


DEPARTMENT OF MOBILITY 
AND INFRASTRUCTURE 
(DOMI) 414 GRANT ST 
PITTSBURGH, PA 15219 


DANIEL HALL 


ANDREW REILLY 


DAVID BINGER 


BRIAN RALSTON 
STEVEN AUTERMAN 


DENNY ROBINSON 
(LIGHTING) 


412-578-6591 


412-268-8904 


301-361-3517 
240-216-8325 
412-389-4505 
412-523-7516 
412-255-2728 


DJHALL@CARLOW. EDU 


AREILLY@ANDREW. CMU. EDU 


DAVID. BINGER@LUMEN. COM 


BRIAN. RALSTON@PITTSBURGHPA. GOV 
STEVEN. AUTERMAN@P 1 TTSBURGHPA. GOV 
DENNY. ROBINSON@PITTSBURGHPA. GOV 


UNIVERSITY OF PITTSBURGH 


AVE 


TTSBURGH, PA 15222 
IVERSI 


TY OF 
SBURGH, FACILITIES 


MANAGEMENT , 3400 FORBES 


PITTSBURGH, PA 


PAT BIGLEY 
ASHELY DONALDSON 


412-383-4287 
412-383-4287 


PRB11@PITT. EDU 
AID140@PITT. EDU 


VERIZON 


508 OL 
MONROEV 


DAY DRIVE 


TSBURG, PA 15220 


AL/UNDERGROUND 
FRANKSTOWN ROAD 
LLE, PA 15146 


CHRISTOPHER HAWK 412-688-7126 


412-237-2291 
412-529-9266 


DANIEL BARRON 


CHAWK@P IKE. COM 


DANIEL. BARRON@VERIZON. COM 


LEWI 


WIRELESS 
7575 COMMERCE COURT 


S CENTER, OH 43035 


MICHAEL BONDY 614-359-8773 


MICHAEL. BONDY@VERIZONWIRELESS. COM 


PITTSBURGH BUREAU OF FIRE 


200 ROSS STREET, 5TH FLOOR|CHRISTOPHER SKERTICH 


PITTSBURGH, PA 15219 


DEPARTMENT OF PUBLIC 
SAFETY ADMINISTRATION 
aug GRANT STREET, SUITE 
PITTSBURGH, PA 15219 


900 WALNUT STREET 
HARRISBURG, PA 17101 


1339 OUR WAY 
PITTSBURG, PA 15219 


DANIEL R. SHAK 


BARD RUPP 


BRIAN SARTI 


412-255-2863 


412-255-8977 


717-920-8273 


412-231-0409 


CHRISTOPHER. SKERT I1CH@PITTSBURGH 
PA. GOV 


DANIEL. SHAK@PITTSBURGHPA. GOV 


BARD. RUPP@CLEARWAYENERGY. COM 


BRIAN. SARTI@CLEARWAYENERGY. COM 


COMCAST CABLEVISION 
( COMMUNICATION) 


1530 CHARTIES AVENUE 
PITTSBURGH, PA 15204 


ROBERT PIRAINO 


412-875-1104 


ROBERT_PIRAINO@COMCAST. COM 


MATT WEST 


928-899-8655 


MATTHEW_WEST2@CABLECOMCAST. COM 


CROWN CASTLE 
( COMMUNICATION) 


DUQUESNE LIGHT COMPANY 
(ELECTRIC) 


DQE COMMUNICATIONS, LLC 


PROPOSED 


2000 CORPORATE DRIVE 
CANONSBURG, PA 15317 


2825 NEW BEAVER AVENUE 
PITTSBURGH, PA 15233 


411 7th AVENUE 
MAIL DROP 6-1 
PITTSBURGH, PA 15219 


424 S 27TH STREET 
PITTSBURGH, PA 15203 


ROBERT PACHOLARZ 


PATTY NAGLE 


JIM RUNATZ 412-393-7813 


ADAM NULPH 


732-718-9078 


412-414-2818 


724-919-7258 


ROBERT. PACHOLARZ@CROWNCASTLE. COM 


PNAGLE@DUQLIGHT. COM 


JRUNATZ@DUQL IGHT. COM 


ACNULPH@DQE. COM 


PEOPLE’ S NATURAL GAS 


EXTENET SYSTEMS 


"michae!. megarry" 


A=COM 


G 
PROPOSED 


SUITE 400 
375 N SHORE DRIVE 
PITTSBURGH, PA 15212 


TODD COEN 


412-258-4415 


TODD. COEN@PEOPLES-GAS. COM 


4536 ROUTE 136, 
SUITE 1 
GREENSBURG, PA 15601 


5844 JOHN HICKMAN PKWY 
SUITE 600 
FRISCO, TX 75034 


GARY M. BAIRD 


JOSHUA BZOREK 


724-837-1057 


412-639-1677 


GBAIRD@LSSE. COM 


JDBZOREK@P IKE. COM 


PA. ONE CALL 
20172921587 
20172921650 
20172921753 
20172921879 
20172922597 
20172922672 
20172922839 
20172922988 
20172932450 
20172932515 
20172932612 
20180781984 
20180782665 
20180851208 
20180852370 
20180852397 
20180852503 
20180871660 
20180871698 
20180872583 
20180872683 
20180872731 
20180920582 
20180920637 
20190071210 
20190100645 


SERIAL NO. 

20172921588 
20172921694 
20172921754 
20172921880 
20172922598 
20172922673 
20172922840 
20172923026 
20172932464 
20172932540 
20172932623 
20180782136 
20180782839 
20180851209 
20180852375 
20180852400 
20180871631 
20180871671 
20180871699 
20180872612 
20180872708 
20180920511 
20180920597 
20180920638 
20190071211 
20190571912 


20172921589 
20172921695 
20172921784 
20172922542 
20172922632 
20172922740 
20172922895 
20172923038 
20172932482 
20172932558 
20180781981 
20180782663 
20180851205 
20180851210 
20180852392 
20180852454 
20180871632 
20180871672 
20180871734 
20180872636 
20180872729 
20180920530 
20180920625 
20180920686 
20190071582 
20190571913 


20172921590 
20172921696 
20172921793 
20172922543 
20172922633 
20172922769 
20172922958 
20172932425 
20172932495 
20172932604 
20180781983 
20180782664 
20180851206 
20180851211 
20180852394 
20180852455 
20180871659 
20180871673 
20180872562 
20180872663 
20180872730 
20180920574 
20180920626 
20180920728 
20190071988 
20223420676 


PA. ONE CALL PHONE NUMBER 1-800-242-1776 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


RECORD OF EXISTING ROAD TYPES 


NOTE? 


THE DEPTHS OF MATERIAL SHOWN ARE FOR DESIGN 


PURPOSES ONLY. RECENT CONSTRUCTION IN THE PROJECT AREA 
MAY HAVE MODIFIED THE EXISTING PAVEMENT STRUCTURE FROM 


WHAT IS SHOWN IN THIS TABLE, 


INCLUDING TYPE AND DEPTH OF 


PAVEMENT LAYERS. ANY RISK OF UNANTICIPATED COSTS 
ASSOCIATED WITH DIFFERENCES BETWEEN THE LISTED DEPTHS AND 
THE ACTUAL DEPTHS SHALL BE ACCEPTED BY THE CONTRACTOR. 


FIFTH AVE 

STA 434+00 TO STA 491+16 
(DIAMOND ST TO SR 2085 
BIRMINGHAM BRIDGE) 


ASPHALT ON 
BLOCKSTONE ON 
CONCRETE 


FIFTH AVE 

STA 491+16 TO STA 509+83 
(SR 2085 BIRMINGHAM BRIDGE 
TO SR 8119 BLVD OF THE 
ALLIES RAMP) 


" ASPHALT ON 
CONCRETE 


FIFTH AVE 

STA 551+70 TO STA 553+10 
(UNIVERSITY PL TO BIGELOW 
BLVD) 


16" ASPHALT 


FIFTH AVE 

STA 553+50 TO STA 564+89 
(BIGELOW BLVD TO 
BELLEFIELD AVE) 


17" ASPHALT 


FORBES AVE 

STA 121+29 TO STA 180+64 
(DIAMOND ST TO SR 2085 
BIRMINGHAM BRIDGE) 


ASPHALT ON 
BLOCKSTONE ON 
CONCRETE 


FORBES AVE 
STA 214400 TO STA 216+65 
(CRAFT AVE TO HALKET ST) 


THE PERMITTEE MUST CONTACT THE PENNSYLVANIA ONE-CALL 
SYSTEM _AT_1-800-242-1776 AT LEAST THREE WORKING DAYS 
PRIOR TO THE START OF EXCAVATION OR DEMOLITION WORK TO 
HAVE ALL UNDERGROUND UTILITIES MARKED IN THE WORK AREA. 


NOT FOR 


DESIGNED 


ASPHALT ON 
CONCRETE 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


PITTSBURGH 


CHECKED TKF 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


IN CHARGE 
DATE 
SCALE 


LAR 
95/01/24 


GENERAL NOTES, 
LIST OF PUBLIC UTILITIES AND PA ONE CALLS 


Port Authority wD 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


CONSTRUCTION) 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_GENO2. dgn 


OPERATOR? 


DESCRIPTION 
REVISIONS 


AS SHOWN 


A 


ABANDONED 
ABOVE FINISHED FLOOR 
ABUTMENT 
ACCESS DOOR 
ACCESS PANEL 
ACCELERATION 
ACOUSTICAL 
ADDITION 
ADDITIONAL 
ADJUSTING OR ADJUSTABLE 
AFTERNOON 
AGGREGATE 
AHEAD 
AIR CONDITIONING 
AIR CONDITIONING UNIT 
AIR VALVE 
ALIGNMENT 
ALIGNMENT BEARING 
ALLOWANCE 
ALUMINUM 
ALTERNATE 
ALTERNATING CURRENT 
AMPERE 
ANGLE 
ANTENNA 
AMOUNT 
APPLICATION 
APPROACH 
APPROVED 
APPROX. APPROX IMATE 
ARCH. ARCHITECTURAL 
A AREA 
A.D. AREA DRAIN 
A.C.D. ASBESTOS CEMENT DUCT 
( CONDUIT) 
A.C.P. ASBESTOS CEMENT PIPE 
ASPH. ASPHALT 
ASSY. ASSEMBLY 
ASST. ASSISTANT 
ASSOC. ASSOCIATE 
ASSN. ASSOCIATION 
(-] AT 
AUTO. AUTOMATIC 
A. A.V. AUTOMATIC AIR VALVE 
A.T.C. AUTOMATIC TEMPERATURE 
CONTROL 
AUX. AUXILIARY 
AVE. AVENUE 
AVG. AVERAGE 
AMERICAN WIRE GAUGE 


B 


BACK 

BACKFILL 

BACKS IGHT 

BACK TO BACK 

BARREL 

BASE LINE 

BASEMENT 

BEARING 

BELL AND SPIGOT 
BELL TELEPHONE COMPANY 
BENCH MARK 

BETWEEN 

BEVELED 

BITUMINOUS 
BITUMINOUS COATED CORRU- 
GATED GALVANIZED STEEL 
PIPE 

BITUMINOUS CONCRETE 
BASE COURSE 
BITUMINOUS SURFACE 
COURSE 

BLOCK 

BLOCK ING 

BLOW OFF VALVE 
BOARD 

BOROUGH 

BOTH FACES 

BOTH WAYS 

BOTTOM 

BOTTOM OF BANK 
BOTTOM OF CURB 
BOTTOM CUT 

BOTTOM FILL 

BOTTOM WALL 


3221223 PM 


PLOTTED? 3/21/2024 


CONSTR 


C.J. 
CONT’ D. 
CONT. 


B CONT’ D. 


BOTTOM OF DUCT 
BOTTOM OF PANEL 
BOTTOM OF STAKE 
BORE HOLE 
BOULEVARD 
BOUNDARY 

BREAK IN GRADE 
BRICK 

BREAKER 

BRACKET 

BRICK MASONRY UNIT 
BROWN 

BUILDING 
BUILDING LINE 
BUILT-UP 
BULKHEAD 


Cc 


CANDELA 

CAULK ING 

CAPACITY 

CAST IRON 

CAST IRON PIPE 
CAST- IN-PLACE 
CATALOG 

CATENARY 

CATCH BASIN 
CEILING 

CEILING DIFFUSER 
CELSIUS 

CEMENT 

CEMENT TREATED BASE 
CEMETERY 

CENTER 

CENTERS 

CENTER LINE 

CENTER TO CENTER 
CENTER OF GRAVITY 
CHAIN 

CHAMFER 

CHANGE 

CHECKED 

CHURCH 

CIRCLE OR CIRCULAR 
CIRCUIT 

CIRCUIT BREAKER 
CITY OF PITTSBURGH 
CLASS 

CLEAN OUT 

CLEAN OUT DOOR 
CLEAR OR CLEARANCE 
COATED 

COEFFICIENT 
COLUMBIA GAS COMPANY 
COLUMN 

COMBINATION 
COMBINATION SEWER 
COMMUNICATION 
COMPUTATION 
CONCRETE 

CONCRETE GUTTER 
CONCRETE PIPE 
CONCRETE MASONRY UNIT 
CONDENSER 
CONDITION 
CONDUCTOR 
CONNECTION OR CONNECT 
CONSTRUCT OR 
CONSTRUCTION 
CONSTRUCTION JOINT 
CONT INUED 
CONTINUOUS OR 
CONTINUATION 
CONTRACTION 
CONTRACTOR 
CONTINUOUSLY REINFORCED 
CONCRETE 

CONTROL JOINT 
CONTROL PANEL 
CONTROL CABINET 
COORDINATE 
COPPERWELD 

(SURVEY MARKER) 
CORNER 

CORRUGATED 
CORRUGATED GALVANIZED 
STEEL PIPE 


C_CONT’ D. 


CORRUGATED METAL 
CORRUGATED METAL PIPE 
COUNTER 

COUNTERSUNK 

COUNTY OR COMPANY 
COUPL ING 

COURSE 

CRACK CONTROL JOINT 
CROSS ROAD 

CROSS SECTION 
CRUSHED 

CUBIC 

CUBIC FOOT 


CUBIC FEET PER SECOND 
CUBIC FEET PER MINUTE 
CUBIC INCH 


CUBIC YARD 


CURB & GUTTER 

CURRENT 

CURRENT LIMITING FUSE 
CUT 


D 


DAMPER 

DEAD LOAD 
DEFLECTION 
DEGREE 

DELTA 
DEPARTMENT 
DEPT. OF PUBLIC 
WORKS (C/P) 
DETAIL 


DETECTABLE WARNING SURFACE 


DESIGN 
DIAGONAL 
DIAMETER 


DIAGRAM 

DIAPHRAGM 
DIMENSION 
DIRECTIONAL OR DIRECT 
DISCONNECT 
DISTANCE 
DISTRIBUTION PANEL 
DOOR 

DOUBLE 

DOWELS 

DRAIN 

DOWN 

DOWNSTREAM 

DRAIN INLET 
DRAWING 

DRAWINGS 

DRIVE 

DRIVE WAY 

DROP INLET 

DUCTILE IRON PIPE 
DUQUESNE LIGHT COMPANY 
DWELLING 


E 


EACH 

EACH FACE 

EACH WAY 

EASEMENT 

EAST 

EAST BOUND 

EDGE OF CONCRETE 
EDGE OF ROAD 

EDGE OF PAVEMENT 
EDGE OF SHOULDER 
ELBOW 

ELECTRIC OR ELECTRICAL 
ELECTRIC PANEL BOARD 
ELECTRIC MANHOLE 
ELEVATION 


EMBANKMENT 
EMBED OR EMBEDMENT 
EMERGENCY 
ENCLOSURE 


E CONT’ D. 


END LINE RESISTOR 
END TO END 
ENGINEER 

ENTRANCE 

EQUAL 
EQUALITY 

EQUATION 

EQUIPMENT 

EQUITABLE GAS COMPANY 
EQUIVALENT 

ESTIMATE 

EXCAVATION 

EXHAUST 

EXISTING 

EXPANSION 

EXPANSION BOLT 
EXPANSION JOINT 
EXPOSED BLOCK 
EXTENSION 

EXTERNAL 

EXTERNAL DISTANCE 
EXTERIOR 

EXTRA HEAVY 

EXTRA STRENGTH 


F 


FABRICATE 

FACE TO FACE 
FACE OF CURB 
FAR FACE 
FEDERAL 

FEDERAL AID 
FED. EMERGENCY 
MANAGEMENT 
ADMINISTRATION 
FED. TRANSIT 
ADMINISTRATION 
FEET 

FEET PER SECOND 
FEET PER MINUTE 
FENCE POST 
FIBER DUCT ,CONDUIT 
FIELD BOOK 
FIGURE 

FILL 

FINISH 

FINISH GRADE 
FINISHED FLOOR 
FIRE ALARM 

FIRE HOSE VALVE 
FIRE HYDRANT 
FIRE PROTECTION 
FIXED 

FIXTURES 

FLAG POLE 
FLANGE OR FLANGED 
FLASH ING 
FLEXIBLE 

FLOOR 

FLOOR DRAIN 
FLOOR LINE 

FLOW LINE 
FLUORESCENT 
FOOT 

FOOT ING 
FORESIGHT 
FORWARD 
FOUNDATION 
FRAME 

FRAME DWELLING 
FRENCH DRAIN 
FREEWAY 


FULL SCALE 
FUSE 
FUTURE 


G 


GAGE, GAUGE 

GALLON 

GALLONS PER MINUTE 
GALLONS PER SECOND 
GALVANIZED 
GALVANIZED IRON 
GALVANIZED STEEL 


G CONT’ D. 


GALVANIZED STEEL PIPE 
GARAGE 

GASKET 

GAS METER 

GAS VALVE 

GENERAL 

GENERAL ARCHITECTURAL/ 
ENGINEERING CONSULTANT 
GENERAL CONTRACTOR 
GIGA 

GLASS 

GLASS REINFORCED CONC. 
GOVERNMENT 

GRADE 

GRADE POINT 
GRADUATION 

GRATING 

GREEN INFRASTRUCTURE 
GRILLE 

GRIND 

GROUND 

GROUND FAULT 

GROUND FAULT 
INTERRUPTER 

GUARD POST 


H 


HAND ICAPPED 
HANDRAIL 

HARDWARE 

HARDWOOD 

HEAD 

HEADER 

HEATER 

HEATING AND VENTILATING 
HEAVY 

HECTARE 

HEIGHT 

HERTZ 

HEXAGON , HEXAGONAL 
HEIGHT OF INSTRUMENT 
HIGH POINT 

HIGH PRESSURE 
HIGHWAY 

HOLLOW METAL 
HORIZONTAL 
HORSEPOWER 

HOUR 

HOUSE 

HYDRANT 


I 


INBOUND 

INCH 

INCLUDING OR INCLUDING 
INCORPORATED 
INFORMATION 
INSIDE DIAMETER 
INSIDE FACE 
INSTRUMENT 
INSULATION 
INTEGRAL 
INTERIOR 
INTERMED TATE 
INVERT 

INVERT ELEVATION 
IRON PIN 

IRON PIPE 


J 


JOINT 

JOULE 
JUNCTION 
JUNCTION BOX 


K 


KILO-VOLT- AMPHERE 
KILOWATT 

KIP OR KIPS 

KIPS PER SQUARE FOOT 
KIPS PER SQUARE INCH 
KIPS PER LINEAR FOOT 
KNOCK OUT 
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LAMINATE 

LATITUDE 

LEFT 

LEFT HAND 

LEFT TRACK 

LENGTH 

LENGTH OF DEVELOPMENT 
LENGTH (ESTIMATED TOTAL) 
LIGHT 

LIGHTING 

LIGHT EMITTING DIODE 
LIGHT STANDARD 

LINEAR OR LINEAL 
LIMITED ACCESS 

LINEAR FOOT 
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LIVE LOAD 
LOCATION 
LONG 
LONGITUDE OR 
LONGITUDINAL 
LOUVER 

LOW POINT 
LOW PRESSURE 
LUBRICATE 
LUMBER 

LUMEN 

LUMP SUM 

LUX 


M 


MACHINE 

MAGNET IC 
MAINTENANCE 
MANHOLE 

MANUAL 
MANUFACTURER 

MARK 

MASONRY 

MASONRY OPENING 
MATERIAL 

MAX IMUM 

MECHANICAL 
MECHANICALLY STABILIZED 
EARTH 

METAL 

MILE 

MILE PER HOUR 
MINIMUM 

MINUTE 
MISCELLANEOUS 
MOTOR DAMPER 
MOUNTAIN 

MONUMENT 

MOUNTED 

MOUNTED HEIGHT 
MOUNT ING 

MOUNTABLE 

MOVEMENT JOINT 
MULTIPLE CONCRETE DUCT 
MULTIPLE TILE DUCT 


N 


NATIONAL 

NATIONAL GEODETIC 
VERTICAL DATUM 
NATIONAL GEODETIC SURVEY 
NATIVE OR NATURAL 
NEAR FACE 

NEAR SIDE 
NEGATIVE 

NEUTRAL 

NOMINAL 

NORMAL 

NORMALLY CLOSED 
NORMALLY OPEN 
NORTH 

NORTH BOUND 
NORTHEAST 
NORTHWEST 

NOT APPLICABLE 
NOT IN CONTRACT 
NOT TO SCALE 
NUMBER 

NUMBERS 
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OPERATOR? 


PENNDOT 
PNGCO. 


% 
P.C.M. P. 


PERF. 
PERM. 
PERP. 


PRELIM. 
PMLD. 
PRESS. 
P/S 
P.C.P. 


e) 


ON CENTER 

OF 

OFFSET 

OPENING 

OPEN GRADAGE SUBBASE 
OPPOSITE 

OPPOSITE HAND 
OPTIONAL 

ORANGE 

ORIGINAL 

ORIGINAL GRADE 
OUTBOUND 

OUTSIDE DIAMETER 
OUTSIDE FENCE 
OUTSIDE TO OUTSIDE OR 
OUT TO OUT 

OVERALL 

OVERHEAD 


Pp 


PAGE 

PAGES 

PAIR 

PANEL 

PARALLEL 

PARK ING 

PARKING METER 

PARKWAY 

PARTITION 

PAVEMENT 

PAVEMENT BASE DRAIN 
PAVING 

PREDETERMINED AMOUNT 
PEDESTRIAN 
PENNSYLVANIA 
PENNSYLVANIA AMERICAN 
WATER COMPANY 
PENNSYLVANIA DEPT. OF 
ENVIRONMENTAL RESOURCES 
PENNSYLVANIA DEPARTMENT 
OF TRANSPORTATION 
PEOPLES NATURAL GAS 
COMPANY 

PERCENT 

PERFORATED CORRUGATED 
METAL PIPE 

PERFORATED 

PERMANENT 
PERPENDICULAR 
PITTSBURGH 

PGH. WATER & SEWER 
AUTHORITY 

PLANE OR PLAIN 

PLAIN CEMENT CONCRETE 


PLASTIC CONDUIT DUCT 
PLATE 

PLATFORM 

PLYWOOD 

POINT 

POINT OF CURVE 

POINT OF END 

POINT OF TANGENT 
POLICE CALL BOX 
POLYVINYL CHORIDE 
PORT AUTHORITY OF 
ALLEGHENY COUNTY 
PORTLAND CEMENT CONCRETE 
POSITION 

POUND OR POUNDS 
POUNDS PER CUBIC FOOT 
POUNDS PER SQUARE FOOT 
POUNDS PER SQUARE INCH 
POWER 

POWER PANEL 

POWER PANEL BOARD 
POWER POLE 

PRIMARY 

PRECAST 

PREFABRICATED 
PRELIMINARY 

PREMOLDED 

PRESSURE 

PRESTRESSED 
PRESTRESSED CONCRETE 
PIPE 


R. 
R.C.P.R. 


REC’ D. 
REC. 
RECONSTR. 
RECT. 
REDR. 
REF. 
R. Ne 
REFL. 
REG. 
REG 
REINF. 


R.C.C. 


R.C.P. 
R.E.C.P. 


REM. 
REQ’ D. 


DESCRIPTION 


REVISIONS 


P_CONT’ D. 


PRODUCTION 

PROFILE GRADE 
PROFILE GRADE LINE 
PROJECTION 
PROPERTY LINE 
PROPOSED 
PUBLICATION 
PUSH-BUTTON 


Q 


QUADRANT 
QUALITY 
QUARTER 


R 


RADIAL 

RADIAN 

RADIUS 

REINFORCED CONCRETE 
PIPE, RUBBER GASKET 
RECEIVED 

RECESSED 

RECONSTRUCT 

RECTANGLE 

REDRESSED 

REFERENCE 

REFERENCE NORTH 
REFLECTION OR REFLECTOR 
REGULAR 

REGISTER 
REINFORCED ,RE INFORCEMENT 
OR REINFORCING 
REINFORCED CEMENT 
CONCRETE 

REINFORCED CONCRETE PIPE 
REINFORCED ELLIPTICAL 
CONCRETE PIPE 

REMOVAL OR REMOVE 
REQUIRED 

RETAINING 

RETURN 

REVERSE 

REVISION 

RIGHT 

RIGHT HAND 
RIGHT-OF-WAY 

RIGHT TRACK 

ROAD 

ROADWAY 

ROOM 

ROOF 

ROOF DRAIN 

ROUND 

ROUGH OPENING 

ROUTE 


$ 


SANITARY SEWER 
SANITARY SEWER MANHOLE 
SCHEDULE 

SCREW 
SECOND 
SECTION 
SEGMENT 
SELECT 
SEPARATE 
SERVICE 
SERVICE SINK 
SHEET 
SHOULDER 

SHORE/TRENCH BOX 

SIDEWALK 

SIGNAL 

SINGLE POLE 

SIGNING AND PAVEMENT MARKING 
SINGLE THROW 

SIMILAR 

SKETCH 

SLEEVE 

SLOPE 

SOUTH 

SOUTHEAST 

SOUTHWEST 

SOUTH BOUND 
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SPACE OR SPACING 
SPACES 

SPARE 
SPECIFICATION 
SQUARE 

SQUARE FOOT 


SQUARE INCH 


SQUARE YARD 
TAGGERED 
STAINLESS STEEL 
STAIRWAY 

STAND PIPE 

STANDARD 

STATE ROUTE 

STATION 

STEAM 

STEEL PIPE ,DUCT ,CONDUIT 
STORAGE 

STORAGE AREA 

STORAGE ROOM 

STORM SEWER 
STORMWATER MANAGEMENT 
STORY 

STREET 

STREET LIGHTING 
STRUCTURAL 

STRUCTURE 

SUBGRADE 

SUBSTRUCTURE 

SUPER ELEVATION 
SUPPORT 

SUPPORT OF EXCAVATION 
SURFACE 

SURFACE MOUNTED 
SURVEY 

SUSPENDED 

SWITCH 

SYMMETRICAL 


T 


TANGENT 

TAPER 

TECHNICAL 
TELEPHONE 
TELEPHONE BOOTH 
TELEPHONE POLE 
TEMPERATURE 
TEMPERATURE CONTROL 
TEMPORARY 
TENSION 

TERMINAL 

TERRA COTTA 
TERRA COTTA MULTIPLE 
DUCTS 

TERRA COTTA PIPE 
TERRA COTTA SINGLE 
DUCT 

TEST BORING 
THICK 

THOUSAND 

THREAD 

THRESHOLD 
THROUGH 
TOLERANCE 

TONGUE AND GROOVE 
TOP 

TOP AND BOTTOM 
TOPOGRAPHY 

BANK 
CONCRETE 
CURB 
GRATE 
GRATING 
FILL 
STEEL 
RAIL 

WALL 
TOTAL FILL 
TOWNSH IP 

TRACK 

TRAFFIC 

TRAFFIC CALL BOX 
TRAFFIC SIGNAL 
TRANSFORMER 


DESIGNED 


DRAWN 


CHECKED 


IN CHARGE LAR 


SCALE 
AS SHOWN 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


PITTSBURGH 
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TRANSFER AIR 
TRANSVERSE 
TREAD 

TRIP 

TURNING POINT 
TYPICAL 


oe UE 
UNDERDRAIN 


UNDER PLATFORM 
VENTILATION 

UNF INISHED 
UNINTERRUPTED POWER 
SUPPLY 

U.S. GEOLOGICAL SURVEY 
UNIVERSAL 

UNLESS NOTED 

UNLESS OTHERWISE NOTED 
UTILITY POLE WITH 
LUMINARIES 


Vv 


VACANT 

VALVE 

VARIABLE 

VENT 

VENTILATION 

VERIFY IN FIELD 
VERTICAL 

VERTICAL CONTROL LINE 
VERTICAL CURVE 
VERTICAL FEET 
VITRIFIED CLAY PIPE 
VITRIFIED CLAY PIPE 
EXTRA STRENGTH 
VITRIFIED CLAY PIPE 
EXTRA STRENGTH RUBBER 
GASKET 

VITRIFIED MATERIAL 
VITRIFIED TILE PIPE 
VOLT 


W 


WALK 

WAREHOUSE 

WATER BOX 

WATER CLOSET 

WATER METER 
WATERPROOF ING 
WATER SPIGOT 

WATER VALVE 

WATT 

WEARING SURFACE 
WEATHERPROOF 

EEP HOLES 

EIGHT 

ELDED WIRE FABRIC 
ELDED STEEL PIPE 
ELDED STEEL PIPE, 
OATED 

ELDED STEEL PIPE, 
OATED ,CEMENT LINED 
EST 

EST BOUND 

EST PENN POWER COMPANY 
WESTERN UNION TELEGRAPH 
COMPANY 

WINDOW 

WING WALL 

WIRE GLASS 

WITH 

WITHOUT 

WIDTH 

wooD 

WORK POINT 

WROUGHT IRON 
WROUGHT IRON PIPE 


Y 


YARD 
YEAR 
YELLOW 
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STANDARD ABBREVIATIONS 
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CONTRACT NO. BRT-001 
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CURVE DATA TERMS 


SURVEY TERMS 


ROADWAY 
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HORIZONTAL 
STATION 


TOTAL CENTRAL ANGLE OF SPIRAL AND CIRCULAR CURVES. 
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CENTRAL ANGLE OF CIRCULAR CURVE. 

SUFFIX (1) AT THE SYMBOL DENOTES DATA FOR THE FIRST 
CIRCULAR CURVE OF A COMPOUND CURVE 

SUFFIX (2) SAME AS ABOVE - SECOND CIRCULAR CURVE. 


OO Oars 


POINT CHA 
POINT CHA 


° 


NNONN A 


O° 
nV 


POINT INTERSECTION OF TWO TANGENTS. 

POINT CHANGE FROM CIRCULAR CURVE TO TANGENT. 
POINT CHANGE FROM TANGENT TO CIRCULAR CURVE. 
POINT CHANGE FROM TANGENT TO SPIRAL. 

POINT CHANGE FROM SPIRAL TO TANGENT. 

POINT CHANGE FROM SPIRAL TO CURVE. 


NGE CURVE TO SPIRAL. 
NGE FROM SPIRAL TO SPIRAL. 


POINT CHANGE FROM COMPOUND SPIRAL TO SECOND 


CIRCULAR CURVE. 


i=) 
n 
Ny 


LAST SPIRAL. 
TOTAL LENGTH 
TOTAL LENGTH 
LENGTH OF CO 
POINT OF FRO 
POINT OF SWI 
CENTER OF C 
RADIUS OF CU 
DESIGN VELOC 
TERNAL RAD 
INT 


Nan 
eke 


° 


i 2 
awn 


POINT OF CHANGE FROM SECOND CIRCULAR CURVE TO 


OF SPIRAL, IN FEET. 

OF CIRCULAR CURVE, IN FEET. 

MPOUND SPIRAL, (FROM CS TO SC ). 

G. 

TCH. 

RCULAR CURVE. 

RVATURE. 

ITY, IN MILES PER HOUR. 

IAL DISTANCE FROM PI TO SPIRALIZED CURVE. 
ERSECTION, #6 TURNOUT. 


VERTICAL 


prt Seren ore Sar 
Paice ss 


mvv—~,vVrTVvV_,vV< 
m2 > DP PD; 
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< 
° 


VERTICAL CURVE. 

POINT OF VERTICAL INTERSECTION. 
POINT OF VERTICAL CURVE 

POINT OF VERTICAL TANGENCY 
LENGTH OF VERTICAL CURVE. 

POINT OF REVERSE VERTICAL CURVE. 
POINT OF COMPOUND VERTICAL CURVE. 
POINT ON VERTICAL CURVE. 

POINT ON VERTICAL TANGENT. 
ELEVATION 


STA. 


HORIZONTAL 


STATION 
RADIUS 


LENG 


POIN 


POINT 


TH OF CURVE 
T ON TANGENT 
T ON CURVE 


vuvvV.rD 


n 


070 
° 


a 


manogd 
OO ML 
oe 


NT ON SUBTANGENT 
NT OF COMPOUND CURVE 
INT OF REVERSE CURVE 


RC_METHOD) 


POINT OF INTERSECTION 
POINT OF CURVATURE 
POINT OF TANGENCY 


DEFLECTION ANGLE BETWEEN THE TANGENTS 


TANGENT DISTANCE 

EXTERNAL DISTANCE 

RADIUS OF THE CIRCULAR ARC 
MIDDLE ORDINATE 


LONG CHORD (DISTANCE BETWEEN P.C. 


AND P.T.) 

MIDPOINT OF LONG CHORD 
DEGREE OF CURVATURE 
SUPERELEVATION 
EQUATION 

CENTERL INE 


BASEL INE 


SPIRAL CURVE 


CONTROL POINT 

HEIGHT OF INSTRUMENT 

BACK SIGHT 

FRONT SIGHT 

TURNING POINT 

ANGLE 

CROSS SECTION 

DEFLECTION 

MAGNETIC 

TOP OF STAKE 

BOTTOM OF STAKE 

AZIMUTH 

TEMPORARY BENCH MARK 
COPPERWELD (SURVEY MARKER) 

F IELDBOOK 

GLOBAL POSITIONING SURVEY 
IRON PIN (SURVEY MARKER) 

IRON PIPE (SURVEY MARKER) 
PARKER-KALON NAIL (SURVEY MARKER) 
MEAN SEA LEVEL 

MERIDIAN 

LATITUDE 

LONGITUDE 

MONUMENT 

NATIONAL GEODETIC VERTICAL DATUM 
NATIONAL GEODETIC SURVEY 
NORTH AMERICAN VERTICAL DATUM 
STATE PLANE COORDINATE SYSTEM 
US COAST & GEODETIC SYSTEM 

US GEOLOGICAL SURVEY 


INTERSECTION OF C , #6 CROSSING. Re 
INTERSECTION, #6 FROG (NO SWITCH). 

CURVE. 

SPIRAL. 

TANGENT. 

COMPOUND CIRCULAR CURVES. 

REVERSE CURVES. 

REVERSE SPIRALS. 

TANGENT LENGTH OF CIRCULAR CURVE. 

CENTRAL ANGLE OF SPIRAL OR SPIRAL ANGLE. 

CENTRAL ANGLE OF COMPOUND SPIRAL OR COMPOUND SPIRAL 
ANGLE, (FROM SC TO SC ). 

TOTAL CENTRAL ANGLE OF COMPOUND SPIRAL OR TOTAL 
COMPOUND SPIRAL ANGLE (FROM SC OR CS TO SPO). 

POINT OF ORIGIN OF COMPOUND SPIRAL 

TANGENT DISTANCE FROM TS OR ST TO PI. 

TANGENT OFFSET AT SC OR CS. 

SUFFIX (1) AT THE SYMBOL DENOTES THE DATA FOR THE FIRST 
SPIRAL IN AN UNSYMMETRICAL SPIRALIZED CURVE. 

SUFFIX (2) SAME AS ABOVE SECOND SPIRAL 

THE ORDINATE OF THE OFFSETTING TC (OR CT) REFERRED TO 
THE TS (OR ST) , THE DISTANCE BETWEEN THE TANGENT AND 
PARALLEL TANGENT TO THE OFFSETTING CURVE. 

ABSCISSA OF THE SHIFTED TC (OR CT) REFERRED TO THE TS 
(OR ST) 

CONSTANT RATE OF CHANGE IN DEGREE OF CURVE PER FOOT 
OF SPIRAL. 

DEGREE OF CIRCULAR CURVE. 

EXTERNAL DISTANCE, CURVE TO PI. 

EQUATION 

CENTERL INE 

SUPERELEVATION IN INCHES. 

UNBALANCED SUPERELEVATION INCHES. 

SUPERELEVATION 

CENTRAL ANGLE 

CENTER LINE RADIUS 

CENTER LINE LENGTH 

STATION RIGHT TRACK 

STATION LEFT TRACK 

AHEAD 

BACK 


RADIUS OF CIRCULAR CURVE 

DEGREE OF CURVATURE OF THE CIRCULAR 
CURVE 

DEFLECTION ANGLE BETWEEN THE TANGENTS 
SPIRAL ANGLE 

CENTRAL ANGLE BETWEEN THE S.C. AND C.S. 
EXTERNAL DISTANCE 

LONG CHORD 

LONG TANGENT 

SHORT TANGENT 

TANGENT DISTANCE DISTANCE FOR S.C. 
TANGENT OFFSET OF THE S.C. 

SIMPLE CURVE CO-ORDINATE ( ABSCISSAL) 
SIMPLE CURVE CO-ORDINATE ( ORDINATE) 
TANGENT TO SPIRAL 

SPIRAL TO CIRCULAR CURVE 

CIRCULAR CURVE TO SPIRAL 

SPIRAL TO TANGENT 
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VERTICAL 


POINT OF VERTICAL INTERSECTION 
POINT OF VERTICAL CURVE 

POINT OF VERTICAL TANGENT 
LENGTH OF VERTICAL CURVE 
MIDDLE ORDINATE 

STOPPING SIGHT DISTANCE 

HEAD LIGHT SIGHT DISTANCE 
ELEVATION 

PROFILE GRADE 
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OPERATOR? 


EXISTING 


INLET NUMBER 


ADA TRENCH 
DRAIN ( PWSA) 


MANHOLE 
( PWSA) 


ELECTRIC MANHOLE 
(DUQUESNE LIGHT COMPANY) 


WATER MANHOLE 
TELEPHONE MANHOLE 


SEWER MANHOLE 


MANHOLE 
( COMCAST) 


SEWER LINE AND 
DRAIN LINES UP TO 18" 


SEWER LINE AND 
DRAIN LINES 21" AND 
LARGER 


TELEPHONE UNDERGROUND 
GAS, BY PEOPLE’S GAS 


WATER 


ELECTRIC UNDERGROUND 
(DUQUESNE LIGHT COMPANY) 


UNDERGROUND ELECTRIC 
(CITY OF PITTSBURGH 


FIBER OPTIC 
( VERIZON) 
CVTU 
( COMCAST) 
ELECTRIC OVERHEAD 
(DUQUESNE LIGHT) 


ELECTRIC ( DUQUESNE LIGHT 
AND COMMUNICATION ( VARIOUS) 
OVERHEAD 


COMMUNICATION OVERHEAD 
( VARIOUS) 


STEAM 
(PACT & CLEARWAY) 


TRAFFIC SIGNAL CONDUIT 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 


Pittsburgh, PA 15219 


EXISTING 


QUALITY LEVEL B 


QUALITY LEVEL D 


UTILITY VAULT 


BILLBOARD 
(SINGLE FACE) 


BILLBOARD 
(DOUBLE FACE) 


GUIDERAIL 


TREE/TREE PIT 


BUS SHELTER 


FIRE HYDRANT 


BIKE RACK 


CURB RAMP 


PARKING METER 


WATER VALVE 


WATER VALVE 


GAS VALVE 


LIGHT POLE 


POST 


ASH TRAY 


TRASH CAN 


TRAFFIC SIGNAL 


JUNCTION BOX 


DESCRIPTION 


REVISIONS 


CIVIL SYMBOLS 


EXISTING 


LEGAL R/W LINE 
fo AL R IN 


POST 


sa 
TRAY 


aa 


TC 


fe) 


STONAL 6g 


JB oO 
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MAILBOX 
UTILITY VALVE 
LIGHT POST 
UTILITY POLE 
ELECTRICAL BOX 
UTILITY BOX 
NEWSPAPER DISPENSER 
RECYCLING CAN 
FLAGPOLE 
CONCRETE SLAB 
PLANTER 


BENCH 


VEHICULAR/BICYCYLE 
SIGNAL HEAD 


SIGN 
LEGAL RIGHT OF 
WAY LINE 
REQUIRED RIGHT OF 
WAY LINE 


TEMPORARY CONSTRUCTION 


FLAGPOLE e 


CONC [] 
PLANTER [e) 


BENCH 
=| 


LEGAL R/W LINE 
ape ANS 


REQ’ D R/W LINE 


EASEMENT ee eee \ 


WALL (RETAINING) 


FOUNDATION, OLD RUINS 


BUILDINGS 


NOT FOR 
CONSTRUCTION) 


2 STY 
BUILDING 


DESIGNED 


EXISTING NE 


DEPRESSED CURB 


DEPRESSED CURB 


TYPE OF CURB 
CURB LINE 


CENTER LINE OR 


¢ OR 
BASE LINE ~& 


PROPERTY LINE 


STATE, COUNTY, TOWNSHIP, OR 
BOROUGH LINES 


GRADE ADJUST 
EXISTING MANHOLE 
BY UTILITY COMPANY 


GRADE ADJUST 
EXISTING PWSA 
MANHOLE 


GRADE ADJUST 
EXISTING VALVE BY THE 
UTILITY COMPANY 


GRADE ADJUST 
EXISTING PWSA 
WATER VALVE 


RELOCATE EXISTING 
VALVE-SEE PWSA WATER 
RELOCATION PLANS 


UTILITY TO BE 
ABANDONED 
BY UTILITY COMPANY 


CONTOUR LINE 


RELOCATED LED ACORN 
LUMINAIRE & 15’ POLE 


LED ROADWAY LUMINAIRE WITH 
STEEL POLE & ARM 


LED ROADWAY LUMINAIRE MOUNTED ON 
SIGNAL POLE (REFERENCE TRAFFIC 
SIGNAL PLANS) 

EXISTING POLE TO BE REMOVED 


INCLUDING ALL LIGHTING EQUIPMENT 
AND APPURTENANCES 


EXISTING POLE & LIGHTING EQUIPMENT 
TO BE REMOVED AND RELOCATED 


EXISTING LUMINAIRE AND ARM ONLY 
TO BE REMOVED 


RELOCATED LIGHTING STANDARD 


CITY OF PITTSBURGH STANDARD 
CONCRETE JUNCTION BOX, TYPE JB-1 


WIRE TAG 


EXISTING JUNCTION BOX TO BE REMOVED 


THE SIZE OF SEWER, WATER AND GAS LINES SHOWN ON DRAWING 
SHEETS ARE FOR REFERENCE ONLY. NUMBERS SHOWN FOR MANHOLES, 
PULL BOXES AND JUNCTION BOXES ARE FOR REFERENCE ONLY. 


WHERE A CONFLICT ARISES BETWEEN THE DRAWING SHEETS AND THE 
SYMBOL SHEETS, THE DRAWING SHEETS SHALL GOVERN. 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


PITTSBURGH PENNSYLVANIA 


CHECKED 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


DATE 05/01/24 


SCALE 


AS SHOWN 


port UY ee 


3221247 PM 


PLOTTED? 3/21/2024 


(1 


\ 
XL 


“TB OR B___ 


eee] ©) 


"michae!.megarry" 


A=COM 


Gulf Tower 


MATCH LINE SEE SHEET --~~ 


CUT SLOPE 


FILL SLOPE 


SURFACE FLOW DIRECTION 


REQUIRED LIMIT OF 


SLOPE LINE 


WOODED AREA 


INDIVIDUAL TREES OR 
SHRUBS 


POLE AND LUMINAIRE 


LUMINAIRE FOR 
ROADWAY LIGHTING 


PEDESTRIAN LUMINAIRE - 
WALL MOUNTED 


PEDESTRIAN LUMINAIRE - 
POLE MOUNTED 


ELECTRICAL JUNCTION BOX 


RAILING OR HANDRAIL 


STANDBOX 


COMPOST DIVERSION SOCK 


(SIZE AS NOTED) 


COMPOST FILTER SOCK 


(SIZE AS NOTED) 


TEST BORING 


MATCH LINE 


NORTH ARROW 


SYMBOLS 


EMERGENCY BLUE LIGHT 
PTZ CAMERA 
MJR VALIDATOR 
REAL TIME SIGN 
S&B VALIDATOR 


SINGLE MODE FIBER 
SYSTEM ENCLOSURE/STATION EQUIPMENT CABINET 
TICKET VENDING MACHINE 


TRASH CAN 
CONSTRUCTION AREA 


CONSTRUCT WHILE MAINTAINING 
SHORT-TERM TRAFFIC CONTROL 


SHORT-TERM MILL AND OVERLAY OPERATION 


WORK COMPLETED IN PREVIOUS PHASE 


TEMPORARY CONCRETE BARRIER 


TEMPORARY CONSTRUCTION FENCE 


TEMPORARY IMPACT ATTENUATING DEVICE KKK 


TEMPORARY END TRANSITION 


CHANNELIZING DEVICE 


TYPE III BARRICADE 


POST MOUNTED SIGN 


TYPE B FLASHING LIGHT ( YELLOW) 


TYPE B FLASHING LIGHT (RED) 


COVER EXISTING SIGN 


EXISTING TO REMAIN 


FLASHING ARROW PANEL 


DETOUR ROUTE 


DETOUR ROUTE 


DIRECTION OF VECHICULAR TRAVEL 


| t Fl 3 Oe eb ds 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


DESIGNED 


JMS 


PEDESTRIAN MOVEMENTS 


TEMPORARY WHITE LINE/WIDTH TW/4" 


TEMPORARY YELLOW LINE/WIDTH TY/4" 


TEMPORARY DOUBLE YELLOW LINE/WIDTH TDY/4" 


TEMPORARY BROKEN WHITE LINE/WIDTH TBW/4" 


TEMPORARY DOTTED WHITE LINE/WIDTH TDW/4" 


EXISTING PAVEMENT MARKINGS 


PROPOSED MAST ARM 


PROPOSED MAST ARM WITH 
LUMINAIRE ARM 


PROPOSED PEDESTRIAN 
SIGNAL HEAD 


PROPOSED VEHICULAR 
SIGNAL HEAD 


PROPOSED PEDESTAL 


EXISTING SIGN 


PROPOSED SIGN 


PROPOSED STOP BAR RADAR 
DETECTION ZONE 


PROPOSED AUDIBLE PEDESTRIAN 
PUSH BUTTON/SIGN 


PROPOSED CONTROLLER ASSEMBLY 


PROPOSED JUNCTION BOX 


EXISTING JUNCTION BOX 


PROPOSED STOP BAR 
RADAR DETECTOR 


CONDUIT/SIZE 
EXISTING POWER CONDUIT 
EXISTING INTERCONNECT CONDUIT 
SOLID WHITE LINE/WIDTH W/6" 


BROKEN WHITE LINE/WIDTH BW/6" 


DOUBLE SOLID YELLOW : 
LINE/WIDTH DY/4 

NOTES: 

THE SIZE OF SEWER, WATER AND GAS LINES SHOWN ON DRAWING 

SHEETS ARE FOR REZERENCE ONLY. NUMBERS SHOWN FOR MANHOLES, 

PULL BOXES AND JUNCTION BOXES ARE FOR REFERENCE ONLY. 


WHERE A CONFLICT ARISES BETWEEN THE DRAWING SHEETS AND THE 
SYMBOL SHEETS, THE DRAWING SHEETS SHALL GOVERN. 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


JMS 


PITTSBURGH PENNSYLVANIA 


NOT FOR 


CHECKED 


MES 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


STANDARD SYMBOLOGY 
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OPERATOR? 


U.S. DEPARTMENT OF NIGEARGE? PEAR 
TRANSPORTATION, UNDER THE At R TI N a 
707 Grant Street URBAN MASS TRANSPORTATION ACT DATE 05/01/24 
5th Fl OF 1964, AS AMENDED, FOR THE 
: OOF DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 
Pittsburgh, PA 15219 COUNTY, PENNSYLVANIA. AS SHOWN 


REVISIONS connecting people to life 


Port Authority | —SeNTmcTo.aRraor 


3221250 PM 


SUMMARY_ OF 


PROJECT. COOR 


DINATE 


BASED ON PENNSYLVANIA STATE PLANE CO 
GEOID 12B 


SYSTEM (SPCS 83) (SOUTH SIDE 


ORDINATE 


CONSTR BASEL INE 


STATION 


NORTHING 


EASTING 


BEARING 


CONSTR BASELINE 


STATION | POINT NORTH ING 


EASTING 


BEARING 


CONSTR BASELINE 


STATION 


NORTHING 


EASTING 


BEARING 


404+97. 44 


411744. 6678 


1341513. 6276 


PLOTTED? 3/21/2024 


427+11.08 


410720. 3833 


1343476. 0312 


435+05. 56 


410665. 5800 


1344268. 6203 


435+37.69 


410663. 3634 


1344300. 6776 


435+69. 82 


410660. 7349 


1344332. 7037 


481+82.53 


410283. 4309 


1348929. 9497 


482+23.55 


410280. 0751 


1348970. 8381 


482+64. 56 


410274. 4894 


1349011. 4819 


489+21.12 


410185. 0979 


1349661. 9267 


489+41.79 


410182. 2829 


1349682. 4101 


489+62. 17 


410173. 6670 


1349701. 2052 


503+10. 76 


409611.6921 


1350927. 1277 


503+21.22 


409607. 3366 


1350936. 6290 


503+31. 37 


409607. 1518 


1350947. 0795 


508+38. 94 


409598. 1799 


1351454. 5668 


510+74.57 


409594. 0147 


1351690. 1653 


512+59. 81 


409804. 3500 


1351796. 3871 


512+96. 11 


409836. 7519 


1351812. 7504 


515+26. 47 


410042. 3840 


1351916.5970 


517+15. 01 


410058. 2239 


1352146. 4182 


517456. 29 


410061. 0621 


1352187.5970 


519+24. 37 


410072. 6190 


1352355. 2769 


520+78. 00 


410191. 2700 


1352474. 3234 


522+05. 48 


410281. 2626 


1352564. 6161 


FIFTH AVE 


523+76. 67 


410402. 1104 


1352685. 8667 


525+47. 80 


410516. 8868 


1352812. 8797 


530+58. 92 


410859. 5784 


1353192. 1067 


530+90. 


410880. 9447 


1353215. 7509 


531+22. 65 


410903. 0534 


1353238. 7023 


533+25. 05 


411043. 4718 


1353384. 4732 


540+81.75 


411549. 8504 


1353946. 7660 


542+04. 


411633. 7936 


1354036. 7793 


549+93. 


412162. 3022 


1354622. 6736 


550+34. 92 


412189. 7890 


1354653. 1450 


550+75.95 


412216. 5049 


1354684. 2945 


554+34. 24 


412449. 7566 


1354956. 2555 


565+01. 08 


413164. 0630 


1355748. 6761 


566+14. 09 


413239. 7262 


1355832. 6136 


567+18. 09 


413244. 1763 


1355945. 5069 


570+13. 02 


413257. 9568 


1356240. 1498 


571+10. 77 


413262. 3251 


1356337. 8010 


572+08. 37 


413276. 1951 


1356434. 5608 


572+58. 87 


413283. 3616 


1356484. 5556 


573+79. 83 


413302. 4953 


1356603. 9957 


574+27. 04 


413309. 1291 


1356650. 7346 


574+42. 81 


413311.3452 


1356666. 3484 


S$ 62°26’ 15"E 
S 86°02’ 41"E 
S 86°02’ 41"E 
S$ 85° 18'29"E 
$:85° 18°29" & 
$85" 18°29" E 
S 82°10’ 29"E 
S$ 82°10’'29"E 
S$ 82°10'29"E 
$ 65°22 22" 6 
S$ 65°22’ 22"E 
S$ 65°22’ 22"E 
S 88°59’ 14" 
S 88°59’ 14" 
S 88°59 14" 
N 26°47’ 40" 
N 26°47’ 40" 
N 26°47’ 40" 
86°03’ 26"E 
86°03’ 26" 
86°03’ 26" 
45°05’ 43" 
45°05’ 43" 
45°05’ 43" 
47°53’ 50" 
47°53’ 50" 
47°53’50"E 
46°04’ 17"E 
46°04’ 17"E 
47°59’ 42"E 
46°59'55"E 
47°56’ 52"E 
E 
E 


E 
E 
E 
E 
E 
E 


47°56’ 52" 

49° 22'53" 

49°22'53"E 
47°58’ 04" E 
47°58’ 04" E 
87°26’ 19"E 
87°26'19"E 
87°26’ 19"E 
81°50’ 33" E 
81°50’ 33"E 
80°53’ 56" E 
81°55’ 19"E 
81°55’ 19"E 


FORBES AVE 


111+30. 60 POB 410624. 5622 


1343037. 8469 


116419. 01 PC 410397. 0211 


1343470. 0145 


62°13’ 58" 


116+70. 40 PI 410373. 0752 


1343515. 4949 


62°13’ 58" 


BOYD ST 


0+00. 00 


410139. 3189 


1344109. 8839 


4+53. 38 


410590. 1062 


1344158. 2621 


06°07’ 32" 


117+19.99 PT 410371. 7595 


1343566. 8772 


88°32’ 00" 


120+26. 44 PI 410363. 9153 


1343873. 2254 


88°32’ 00" 


CHATHAM SQ 


21+00. 00 


410304. 8034 


1344767. 7630 


24+19. 23 


410622. 3131 


1344800. 8536 


05°56’59" 


123+10. 71 PI 410355. 0498 


1344157. 3572 


88°12’ 46" 


141+78.10 PI 410201. 8510 


1346018. 4548 


85° 17°39" 


145+68. 18 PI 410165. 6525 


1346406. 8515 


84° 40’ 32" 


175+32. 83 PI 409922. 4436 


1349361.5079 


85°17’ 40" 


177+22. 02 PI 409911.2175 


1349550. 3673 


86°35'54" 


WASHINGTON PL 


25+00. 00 


410622. 2771 


1344801. 2914 


25+70. 63 


410692. 5960 


1344807. 9396 


05°24’ 03" 


26+50. 40 


410772. 0067 


1344815. 4474 


05°24’ 03" 


27+27. 63 


410847. 1565 


1344788. 7094 


19°35’ 07" W 


28+82. 83 


410993. 3819 


1344736. 6831 


19°35’ 07" 


178+83. 14 PC 409900. 5989 


1349711. 1286 


86°13’ 16" 


180+70. 01 PI 409888. 2823 


1349897. 5973 


86°13’ 16" 


CHESTERFIELD RD 


20+00. 00 


410619. 1982 


1352926. 0988 


23+28. 42 


410862. 6948 


1352705. 7116 


42°08’ 53" 


182+53. 01 PT 409812. 3860 


1350068. 3662 


66°02’ 16" 


183+13.56 PC 409787. 7953 


1350123. 6960 


66°02’ 16" 


COLTART AVE 


10+00. 00 


410211.0181 


1353601. 7852 


144+21.12 


410523. 4151 


1353319. 3896 


42°06’ 45" 


183+60. 59 PI 409768. 6945 


1350166. 6732 


66°02’ 16" 


184+07. 46 PT 409743. 6058 


1350206. 4532 


57° 45’ 39" 


CRAFT AVE 


11+00. 00 


409365. 3306 


1352931. 0250 


20+60. 63 


410079. 8927 


1352288. 9816 


41°56’ 24" 


184+80. 12 PC 409704. 8466 


1350267. 9088 


57° 45/39" 


186+21. 16 PI 409629. 6066 


1350387. 2075 


57° 45’ 39" 


187+61.10 Pr 409581. 7027 


1350519. 8667 


70° 08’ 42" 


191+35. 39 PC 409454. 5815 


1350871. 9006 


70° 08’ 42" 


193439. 91 PI 409385. 1189 


1351064. 2618 


70° 08 42" 


DE SOTO ST 


30+00. 00 


411633. 7936 


1354036. 7793 


31+62.58 


411700. 0923 


1353888. 3278 


65°56’ 04" 


32+27. 98 


411726. 7604 


1353828. 6145 


65°56’ 04" 


32+92. 74 


411766. 9117 


1353776. 9936 


52°07’ 26" 


33+20. 67 


411784. 0579 


1353754. 9495 


52°07’ 26" 


195+41. 34 PT 409375. 7493 


1351268. 5657 


87°22’ 27" 


197441. 48 PC 409366.5799 


1351468.5016 


87°22’ 27" 


198+67. 33 PI 409360. 8146 


1351594. 2132 


87°22’ 27" 


199+93. 16 PT 409358. 2146 


1351720. 0301 


88° 48’ 58" 


200+00. 00 409358. 0733 


1351726. 8706 


A ILNININAINALNALSAILALNALNALAILAIAILNAIAIALALAILALALAINAINAA!] Ww 


88° 48’ 58" 
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FORBES AVE 


200+00. 00 409365. 0718 


1351727. 0153 


201+78. 08 409361. 3926 


1351905. 0536 


88° 48°58" 


203+00. 89 409358. 8552 


1352027. 8404 


88° 48°58" 


DIAMOND ST 


41+00. 00 


410371. 1697 


1343589. 9123 


45+59. 49 


410549. 9317 


1344013. 1982 


67°06! 17" 


45+68. 08 


410553. 2738 


1344021.1120 


67°06/ 17" 


45+76. 64 


410555. 5019 


1344029. 4086 


74°58 03" 


48+12. 68 


410616. 7233 


1344257. 3744 


74°58’ 03" 


48+26. 23 


410620. 2360 


1344270. 4550 


74°58’ 03" 


48+37.51 


410633. 1114 


1344274. 6566 


18°04’ 29" 


48+70. 


410664. 4292 


1344284. 8775 


18°04’ 29" 


204+11.94 409441. 0973 


1352119. 0506 


238447. 37 411741. 6389 


1354670. 4547 


47°57! 35" 
47°57! 35" 


DINWIDDIE ST 


20+00. 


410390. 5399 


1347624. 8837 


22+48. 


410638. 1642 


1347645. 4692 


04° 45’ 08" 


239412. 60 411785. 3193 


1354718. 8982 


47°57! 35" 


239+75. 83 411804. 9411 


1354781. 1053 


72°29’ 36" 


259403. 72 412384. 8851 


1356619. 7066 
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72°29’ 36" 
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S DITHRIDGE ST 


20+00. 


412248. 4667 


1356187. 2181 


21+14. 


412361. 2748 


1356169. 9276 


08°42’ 51" 


30+07. 


413251.9491 


1356105. 8508 


04° 06/54" 


ATWOOD ST 


10+00. 00 410993. 2500 


1354296. 6229 


16+47. 73 411474. 2805 


1353862. 8516 


42°02’ 34" 


= 


DARRAGH ST 


30+00. 


411043. 4718 


1353384. 4732 


32+98. 


411218. 6338 


1353142. 4006 


54°06’ 39" 


S BELLEFIELD AVE 


51+00. 00 412199. 7027 


1356032. 6211 


60+95. 03 413147. 8064 


1355730. 6417 


17°40’ 02" 


GIST ST 


10+00. 


409766. 0726 


1347946. 9671 


12+T1. 


410036. 9844 


1347969. 9937 


04°51’ 30" 


N BELLEFIELD AVE 


61+00. 00 413155. 7392 


1355739. 4420 


64+79.91 413517. 7955 


1355624. 3432 


17°38’ 08" 


BIGELOW BLVD 


31+00. 00 411951. 3554 


1355245. 2838 


32+52. 61 412097. 3875 


1355200. 9591 


16°53’ 04" 


GIST ST 


HALKET ST 


20+00. 


410037. 0500 


1347969. 1966 


23+24. 
10+00. 00 


410360. 0310 
409934. 6551 


1347996. 6186 
1353381.9410 


14+79. 14 


410290. 7192 


1353061. 3194 


04°51’ 11" 


42°00’ 06" 


36+79.50 412414. 9390 


1354915. 6597 


41°56’ 15" 


40+04. 16 412656. 1585 


1354698. 3663 


42° 00’ 46" 


HALKET ST 


20+00. 00 


410289. 8565 


1353060. 3626 


23+34. 37 


410538. 8334 


1352837. 1661 


41°52'29" 


SR 2085 
(BIRMINGHAM BRIDGE) 


10+00. 00 409379. 5025 


1349760. 0378 


17+19. 84 410087. 7727 


1349888. 5796 


10°17° 11" 


JUMONVILLE ST 


10+00. 00 


409758.5131 


1348444. 5077 


12+38. 61 


409996, 3332 


1348463. 8507 


04°39’ 00" 


574+58. 57 


413312. 4628 


1356682. 0791 


577+97. 86 


413336. 5081 


1357020. 5160 


85°56’ 10"E 
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85°56’ 10"E 


580+00. 00 


413326. 4324 


1357023. 6105 
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A=COM 


413347. 6577 


1357322. 3558 


85°56’ 10" E 


SR 8119 
(BLVD OF THE 
ALLIES RAMP) 


10+00. 00 409531. 9871 


1351497. 0834 


10+51.34 409533. 6337 


1351548. 3941 


10+87.91 409534. 8067 


1351584. 9454 


88°09’ 43" 


JUMONVILLE ST 


20+00. 00 


409996. 3162 


1348464. 0567 


23+24. 26 


410319. 4796 


1348490. 7154 


04°42’ 57" 


11421. 16 409560. 1858 


1351611. 2756 


11+42. 61 409575. 0726 


1351626. 7201 


46°03’ 13" 


11+61.40 409596. 4940 


1351625. 5934 


12+00. 00 409635. 0376 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


1351623. 5661 


NOT FOR 
CONSTRUCTION) 


03°00’ 39" 


KIRKPATRICK ST 


DESIGNED 


30+00. 00 


410093. 3131 


1349876. 4936 


31+33. 87 


410226. 8833 


1349885. 4804 


31+41.61 


410234. 6009 


1349885. 9996 


03°50’ 57" 


31+49.15 


410241. 9557 


1349883. 6042 


32+25. 00 


DRAWN 


CHECKED 


IN CHARGE LAR 


DATE 05/01/24 


SCALE 
AS SHOWN 


Port Authori 
connecting people to life 


410314. 0734 


1349860. 1160 


18°02’ 24" 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


PROJECT COORDINATES 


FIFTH AVE, FORBES AVE AND SIDE STREETS 


CONTRACT NO. BRT-001 
pwe.no. GN28 SHT. 28 


3221254 PM 


PLOTTED? 3/21/2024 


UMMARY OF PROJECT COORDINAT 


BASED ON PENNSYLVANIA STATE PLANE COORDINATE 
SYSTEM (SPCS 83) (SOUTH SIDE) GEOID 12B 


CONSTR BASEL INE 


STATION 


NORTHING 


EASTING 


BEARING 


LOGAN ST 


20+00. 00 


410547. 9092 


1345707. 4244 


CONSTR BASEL INE 


STATION 


NORTHING 


EASTING 


BEARING 


21435. 97 


410683. 4395 


1345718. 3883 


04°37’ 30" 


30+00. 00 


411246. 7092 


1353610. 1520 


ROBINSON ST A 


611+00. 00 


409836. 3557 


1351790. 3036 


24° 30' 07" 


613423. 33 


410039. 5740 


1351882. 9240 


613+54. 08 


410067. 5566 


1351895.6775 


24°30’ O7" 


LOTHROP ST 55°04’ 31" 87° 41° 17" 


33+05. 91 
40+00. 00 
43+37. 23 
31+00. 00 
36+74. 74 
10+00. 00 
12+84.50 
19+91.52 
23+15. 41 
0+03. 83 
2+60. 35 
MCANULTY DR 3+02. 18 
3427.75 
4+00. 00 
10+00. 00 
17+10. 03 
10+00. 00 
17+40. 04 
10+00. 00 
15+92. 36 
51+00. 00 
52+68. 65 
53+00. 00 
56+01.54 
30+00. 00 
31+60. 70 
10+00. 00 
20+62. 61 
10+00. 00 
12+47. 68 
14+95. 37 
20+00. 00 
20+94. 04 
22+10.21 
23+17.17 
23+30. 58 
11+00. 00 
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UPTOWN CENTRAL STATION 
CONC S’WALK 
POINT NUMBER] NORTH EAST ELEVATION] DESCRIPTION 
40 ,208 410065. 691 11347308. 130| 826.844 [MAG NAIL POINT NUMBER NORTH EAST ELEVATION| DESCRIPTION 
40 ,209 410077. 306 [1347194.512| 824.125 [MAG NAIL 40 5198 409982. 400 |1348318.445/ 831.569 |MAG NAIL 
40,199 409972. 776 (1348439. 565| 828.724 [MAG NAIL 
FORBES AVE CONSTR B 
FORBES AVE 
c PT NO 40,201 
a COR OF DETECT 
WARNING SURF 
PT NO 40,204 PT NO 40,203 
COR OF CTR OF 
BRICK BLDG ae CONC BOLLARD 


i" CONC S’WALK 


= PT NO 40,199 
~ >> SMAG-NATL 


Sa\7 
PT NO 40,198 
MAG NAIL 


JUMONVILLE ST 


20 FEET 


DESIGNED = mace PORT AUTHORITY OF ALLEGHENY COUNTY 


Le! PREPARED BY: THE PREPARATION OF THIS 
—_ DOCUMENT HAS BEEN FINANCED IN DRAWN MEL PITTSBURGH PENNSYLVANIA 
Sux rebut Teast SoMMVST SATION NOT FOR CHECKED MM BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower 8. INCHARGE MM STATION CONTROL POINTS 
707 Grant Street CONSUN 1225 RODI ROAD” TaansrontaTion ere OE CONS TPRUGTI ON) ve o5/01/24 UPTOWN CENTRAL STATION & JUMONVILLE ST STATION 
sh Floor arene tei TT Sear unntn eaten sn 7 
Pittsburgh PA 15219 - COUNTY, PENNSYLVANIA. AS SHOWN Port Authority - 
, Dwe.no. GN37 SHT. 37 


FILE PATH c& \pwwork ing\decom_ds16_na\ | in13572\d0395224\BRT_02_SCP_SHT11. 


REVISIONS connecting people to life 


PLOTTED? 3/21/2024 


"Linvil lem" 


OPERATOR? 


POINT NUMBER NORTH EAST ELEVATION| DESCRIPTION 
63 ,333 409895. 411 |1349378.919] 786.000 |MAG NAIL 
63 ,334 409874. 627 |1349602. 288] 775.130 |MAG NAIL 


SR 2108 FORBES AVE CONSTR _ 


1:55:29 PM 


176 
T 


sPT NO 63,340 
COR OF DETECTABLE «© MAG NAIL 
WARNING SURF 


PT NO 63 ,334 
MAG NAIL 


DRILL HOLE PT NO 63,337 


COR OF JB 


PT NO 63,333 
MAG NATL. Cle men 


MOULTRIE ST CONSTR gan 


CRAFT AVE 


SR 2108 FORBES AVE CONSTR B 
FORBES AVE | | ——\ 


17 


PT NO 40,192 
CTR OF 


PT NO 40,194 ELECTRIC MH 


COR CONC 
ELECTRIC BOX 


PT NO 40,193 . 
COR OF I/ CONC S’WALK 6 60. 11 


CRAFT AVE CONSTR ar 


OUTLET GRATE ae 
so o|| 
_ 


| 
CONC S‘WALK 
a nian 
| 


» EEE 


PT NO 40,186 ; WEST OAKLAND STATION are a 


MAG NAIL 


POINT NUMBER| NORTH EAST [ELEVATION| DESCRIPTION 
40,186 | 409835. 352 |1352597.628| 906.220 [MAG NAIL “10, 20 FEET 
40,187 | 409920. 854 1352691. 254] 911.067 [MAG NAIL 


DESIGNED!” » DCE PORT AUTHORITY OF ALLEGHENY COUNTY 
PENNSYLVANIA 


DOCUMENT HAS BEEN FINANCED IN DRAWN MEL PITTSBURGH 
ol \ I< FEDERAL TRANSIT ADMINISTRATION, NOT FOR Cen ae BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gul Tower U.S. DEPARTMENT OF INCHARGE = MJM STATION CONTROL POINTS 
707 Grant Street so iaes Robi ROAD” URBAN MASS TRANSPORTATION xt} CONSTRUCTION ) oat rorNTry| SOHO ST STATION & WEST OAKLAND STATION 
ee : ger a 
Pittsburgh, PA 15219 | DESCRIPTION Boy Gn eeaia EN AS SHOWN Port Authority —_— pRr Ont 5 


REVISIONS connecting people to life 


PREPARED BY THE PREPARATION OF THIS 


FILE PATH? c \pwwork ing\gecom_ds16_na\ 1 in13572\d0395224\BRT_02_SCP_SHT12. dgn 


1:57:43 PM 


POINT NUMBER NORTH EAST ELEVATION| DESCRIPTION 
63 ,353 410750. O79 [1353614. 724| 906.080 |MAG NAIL 
63,354 410868. 219 |1353739.993] 908.535 {MAG NAIL 


SR 2108 FORBES AVE CONSTR ay 


: ; PT NO 63,356 
BOLT IN CTR 
Oe ee OF WATER VALVE 
MA 
WITH BM ee Ce coit 


PLOTTED? 3/21/2024 


NO 63,354 
MAG NAIL 


PT NO 634358 
BOLT IN LT PO 


~ 


NO 63,353 


NATE 


PT NO 63,359 
BOLT IN“CTR 
OF WATER VALVE 


63 ,360 
or DEVECTABLE PL STATION 


WARNING SURF 


MCKEE PL CONSTR wan 


SEMPLE ST CONSTR B 


POINT NUMBER NORTH EAST ELEVATION| DESCRIPTION 
63,397 411649. 752 |1354613.552| 910.500 |MAG NAIL 
63 ,398 411523. 538 |1353614. 724| 906.080 |MAG NAIL 


SR 2108 FORBES AVE CONSTR ma 


63,403 
DETECTABLE 
SURF 


PT NO 63,402 
JT 


COR OF PT_NO 63, Re 
CONTROLLER COR OF STONE WALL PT NO 63,400 
PEDESTAL \ ( CONC JT” 


PT NO 63,398 — 
MAG NA =A 
i 
PT NO 63,399 a te ee le Rete 
BOLT ON FH / pe 
WITH BM | ee 
as / | a2) ( 


er, oe 


CENTRAL OAKLAND STATION 


20 FEET 


; DESIGNED DOL PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM (= THEPREPARATION OF TS eeoone? _ Bek PORT J COUNTY 
Su GES) (NOTFOR [eae BUS FABIO TRANSIT UPTOVIVTO OAKLAND 
Gulf Tower S. INCHARGE JM 
707 Grant Street so i@es Robi ROAD” URGAN MASS TRANSPORTATION xt} CONSTRUCTI ON) — roNTry| MCKEE PLACE STATION & CENTRAL OAKLAND STATION 
eto! ; oe 
Pittsburgh, PA 15219 DESCRIPTION aA eet rea AS SHOWN Port Authority aaa es BRE ot % 


REVISIONS connecting people to life 


"lLinvil lem" 


FILE PATH? c \pwwork ing\gecom_ds16_na\ 1 in13572\d0395224\BRT_02_SCP_SHT13. dgn 


OPERATOR? 


1:59:41 PM 


PLOTTED? 3/21/2024 


CONC S’WALK 


POINT NUMBER 


NORTH 


EAST ELEVATION| DESCRIPTION 


40,177 


411963. 786 


1355407. 411; 898.124 |MAG NAIL 


40,178 


411994. 232 


1355509. 608} 896.707 |MAG NAIL 


CONC S’WALK 


BiGELOw avo YONSTR B 


FORBES AVE 


SR 2108 FORBES AVE CONSTR noe 


| 


PT NO 40,181 
MAG NAIL 


a 
> 
poe 
a 
= 
je) 
—J 
Ww 
Oo 
a 


PREPARED BY? 


SL kF< 


CONSULTING ENGINEERS, INC. 
1225 RODI ROAD 
TURTLE CREEK, PA 15145 


"lLinvil lem" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH o% \pwwork Ing\decom_ds16_na\ | in13572\d0395224\BRT_02_SCP_SHT14. dgn 


OPERATOR? 


CONC S’WALK 


oe 


PT NO 40, 
MAG—NATE 


PT NO 40,183 
MAG NAIL 


PT 


NO 40,182 


MAG NAIL 


NO 40,178 
AG NAIL 


PT NO 40,180 
MAG NAIL 


Ty 
i beg 
CONC S'WALK | P 


sl\ 
ae. 
% = PT NO 40,179 4 


25. 68’ 


20 FEET 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 


CONSTRUCTION) 


DESIGNED 


Cy CTR OF 
> ELECTRIC MH 


GES COE 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN MEL 


PITTSBURGH PENNSYLVANIA 


CHECKED MJM 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE MJM 


STATION CONTROL POINTS 


DATE 05/01/24 


BIGELOW BLVD STATION 


SCALE 
AS SHOWN 


Port Authority ae 


= 
Tt 
N 
85 SUMMARY OF QUANTITIES 
wr 
me 
” ITEM 
ai | [QUANTITY N DESCRIPTION quantity|__ NO DESCRIPTION quantity|__ NO DESCRIPTION Quantity| No DESCRIPTION 
5 UNIT 
a 01883 
$15,000 | .001 | PROJECT SIGNS, AS DIRECTED $150,000 1 | UNFORESEEN WATER POLLUTION CONTROL 002 see MODIFICATION OF EXISTING TRAFFIC : BER DRILLING, LESS THAN 30" 
EA 
01900 7 
PROJECT SCHEDULING 1 | MOBILIZATION .001 | DESIGN OF CURB RAMPS 798 CHEER eee cane en Oe 
EA 
02020 | HANDLING AND DISPOSAL OF RESIDUAL WASTE 
$240,000| .001 | EARLY COMPLETION INCENTIVE 1 | FIELD OFFICE OO ts | ANE $65 ,000 UNFORESEEN WALL RESTORATION, AS DIRECTED 
TON 
02020 
$1,000,000, .001 | MISCELLANEOUS UNFORESEEN CONSTRUCTION $1,411,000 1 | CITY OF PITTSBURGH OFF-DUTY UNIFORMED POLICE $200,000| .002 | UNFORESEEN HANDLING AND DISPOSAL OF RESIDUAL 6,109 | .001 | FOREIGN BORROW EXCAVATION 
OFFICER ppa | WASTE MATERIALS 
02030 | HAZARDOUS MATERIAL INVESTIGATION, SAMPLING AND 
$200,000] . MISCELLANEOUS UNFORESEEN REPAIRS 1 | CONSTRUCTION NOISE AND VIBRATION CONTROL sor.) sHeapeoous ’ $160,000| .001 | MISCELLANEOUS UNFORESEEN DEMOLITION 
LS 
02030 
$50,000 | - MISCELLANEOUS UNFORESEEN SPARE PARTS $40 ,000 1 | UNFORESEEN ARCHAEOLOGIC DISCOVERY HANDLING -002 | ASBESTOS BULK SAMPLE ANALYSIS 4,998 |. REMOVAL OF TROLLEY TRACKS 
EA 
a a a 02030 
UNFORESEEN PRIVATE SERVICE LINE CONSTRUCTION MAINTENANCE AND PROTECTION OF TRAFFIC DURING 
#500,000| .001 | PREORESEEN OAreats CN eres ra a0 LEAD PAINT CHIP ANALYSIS $150,000| . UNFORESEEN REMOVAL OF TROLLEY TRACKS 
656000 UNFORESEEN PRIVATE SERVICE LINE CONSTRUCTION 002 | 4" STANDARD PAVEMENT MARKINGS, PAINT & BEADS, | g95 gg eee) | MISCELLANEOUS UNFORESEEN HAZARDOUS MATERIAL REMOVAL AND BACKFILL OF EXISTING CANTILEVER 
’ SANITARY, AS DIRECTED YELLOW ’ “SDA | SURVEY, SAMPLING AND ANALYSIS : SIGN STRUCTURE 
= : is a ; = 02030 
UNFORESEEN PRIVATE SERVICE LINE CONSTRUCTION 4" STANDARD PAVEMENT MARKINGS, PAINT & BEADS MISCELLANEOUS UNFORESEEN HAZARDOUS MATERIAL 
$500 ,000 GAS. AS DIRECTED WHITE ’ » 1$100,000 op MT EMER 1 CLEARING AND GRUBBING 
: 3 : = 02085 
UNFORESEEN PRIVATE SERVICE LINE CONSTRUCTION 6" STANDARD PAVEMENT MARKINGS, PAINT & BEADS i REMOVE OR BACKFILL OF UNFORESEEN UTILITY 
$500,000] - ELECTRIC, AS DIRECTED 2 WHITE : d zd PWSA 6" GATE VALVE $400,000 -001 | Fact TITIES 
es : 7 02085 
$200,000; .001 | MISCELLANEOUS UNFORESEEN PWSA LEAD WATERLINE 0 8" STANDARD PAVEMENT MARKINGS, PAINT & BEADS, .002 | PWSA 4" GATE VALVE wis : PWSA REMOVE AND SEAL ABANDONED UTILITY PIPES 
CONSTRUCT ION WHITE EA (12"-24") 
; 02085 
BT ee eon eer eN AnD Se ee ree MABIINGS 7 PAINT dBEADS -003 | PWSA RELOCATE EXISTING VALVE 343 PWSA REMOVE ABANDONED UTILITY DUCTS 
EA 
CONSTRUCTION FENCE, CHAIN LINK MESH ON PORTABLE 007 WATERBORNE LEGEND, "LEFT ARROW" 12-0" X eee Sick REALMS Ex Tea ine MLE “34. | PWSA GI REMOVE AND SEAL ABANDONED UTILITY PIPES 
. SUPPORT EA (12"-241) 
2 : Roe at 02086 
RESET CONSTRUCTION FENCE 008 WATERBORNE LEGEND, "RIGHT ARROW" 12-0" X -001 | PWSA FIRE HYDRANT 05 PWSA GI REMOVE ABANDONED CONCRETE UTILITY DUCTS 
EA 


02086 
CITY OF PITTSBURGH SURVEY MONUMENT 009 WATERBORNE LEGEND, *ONLY", 8/-0* «002 | PWSA RESET FIRE HYDRANT . 001 AASHTO NO. 57 COARSE AGGREGATE 
EA 
WHITE WATERBORNE LEGEND, *THRU AND RIGHT ere 
REMOVE, STORE, AND RESET EXISTING COMPONENTS 01 ARROW", 20’-0" X 3°-7% ” +003 | PWSA FIRE HYDRANT REMOVAL 168 : PENNDOT NO. 2A AGGREGATE 
® EA 


2 02212 
TEMPORARY CONCRETE BARRIER o11 | WHITE WATERBORNE LEGEND, *THRU AND LEFT $200,000| .001 | UNFORESEEN EXPLORATORY INVESTIGATIONS, 67 


ARROW", 20’-0O" X 3/-7% PDA AS-DIRECTED 


02212 
TEMPORARY END TRANSITION 4,205 012 | ADDITIONAL TYPE B LIGHTS 02 Peetgeader ee EXCAVATION AND BACKFILL 187 -001 | SUBGRADE UNDERCUT, AS SPECIFIED 


EA 
02212 
TEMPORARY IMPACT ATTENUATING DEVICE 20,640 | .013 | ADDITIONAL TYPE C LIGHTS -003_| VAULT EXPLORATION 122 : SUBGRADE UNDERCUT, AS DIRECTED 
EA 
02212 | pWSA EXPLORATORY INVESTIGATIONS, WATER LINE 
RESET TEMPORARY CONCRETE BARRIER 1,000 ADDITIONAL TRAFFIC CONTROL SIGNS 3004 | ERR eat ’ 30,019 
CY 
MISCELLANEOUS UNFORESEEN MAINTENANCE AND Reels 
69 : RESET TEMPORARY IMPACT ATTENUATING DEVICE $100,000| .01 -005 | EXPLORATORY INVESTIGATIONS, CUT-IN-WYE A24-1A 9,358 | - GEOTEXTILE, CLASS 4, TYPE A 
PROTECTION OF TRAFFIC =A 
02212 | EXPLORATORY INVESTIGATIONS, OFFSET POLE 
26 ‘ RESET TEMPORARY END TRANSITION 1 | TEMPORARY TRAFFIC SIGNAL TIMING MODIFICATIONS 7006” | “ENE COR AER ’ 2,009 | . GEOTEXTILE, CLASS 4, TYPE C 
EA 
02212 
$330 ,000 O1 | REPAIR TEMPORARY IMPACT ATTENUATING DEVICE TRAFFIC SIGNAL TIMING MODIFICATIONS ROOTS) (FACT ORATORY (A NVES TDCi) TONS: KIRKE ATRICR SPARRING) 2 1 | PWSA 6" DUCTILE IRON PIPE 
LS 
02212 
EROSION AND SEDIMENTATION CONTROL 1 | TEMPORARY TRAFFIC SIGNAL .008 | VAULT SLAB THICKNESS EXPLORATORY DRILLING 103 . PWSA 8" DUCTILE IRON PIPE 
EA 


PENNDOT TYPE D FLOWABLE BACKFILL 


GEOTEXTILE, CLASS I 


DESIGNED: "SDS PORT AUTHORITY OF ALLEGHENY COUNTY 


DOCUMENT HAS BEEN FINANCED IN DRAWN JMS PITTSBURGH PENNSYLVANIA 

PeSona Waren Sout SAT NOT FOR creo MS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower ay: IN CHARGE LAR 

707 Grant Street Uadanrnnse rgenspostarion act | CONSTRUCTION) | [ore sores SUMMARY OF QUANTITIES 


oth Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE p CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 COUNTY, PENNSYLVANIA. AS SHOWN ort herd 
connecting people to life 


THE PREPARATION OF THIS 


"Joseph. silich" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\joseph. si | ich@aecom. com\d0207700\BRT_01_RD_SUMO1. 


OPERATOR? 


REVISIONS 


Dwe.no. GN41 SHT. 41 


PLOTTED? 3/26/2024 


"Joseph. silich" 


OPERATOR? 


SUMMARY OF QUANTITIES 


7234257 AM 


ITEM 
QUANTITY NO DESCRIPTION QUANTITY NO DESCRIPTION QUANTITY NO DESCRIPTION QUANTITY 0 DESCRIPTION 
UNIT 


02630 
PWSA 15" DUCTILE IRON PIPE $400 ,000 MISCELLANEOUS UNFORESEEN ASPHALT BASE PAVEMENT 0.01 | PWSA GI 8" DIAMETER SDR-35 PVC PIPE Ren eee MANHOLE, WITH MANHOLE FRAME AND 
LF 


- ‘ 02630 : 
PWSA 20" DUCTILE IRON PIPE 6,290 1 | MILLING OF ASPHALT PAVEMENT SURFACE, 1 1/2 62 | PWSA GI 8" DIAMETER HDPE PERFORATED PIPE PWSA 4’ DIAMETER PWSA MANHOLE, WITH MANHOLE 


rE FRAME AND COVER 


02630 

PWSA DUCTILE IRON WATER MAIN FITTINGS 1,368 MILLING OF ASPHALT PAVEMENT SURFACE, 2" DEPTH 0.03 | PWSA 10" DIAMETER HDPE SOLID PIPE ‘ ERS eon coe eee oom tbl MORRO PE: ROME ANG 
LF 

MILLING OF ASPHALT PAVEMENT SURFACE, 3 1/2" 02650 

PWSA TEE AND VALVE INSTALLATION 795 ot ’ 0.04 | PWSA GI 12" DIAMETER HDPE SOLID PIPE ‘ PWSA CORE HOLE IN EXISTING DRAINAGE STRUCTURE 
LF 

MILLING OF ASPHALT PAVEMENT SURFACE, VARIABLE ahha 

PWSA 8" CAP 46 ,894 aay ’ -05 | PWSA GI PVC CLEANOUTS .011 | PWSA CONCRETE COLLAR FOR PIPE CONNECTION 
EA 

MISCELLANEOUS UNFORESEEN MILLING OF ASPHALT Nees) 

PWSA 12" CAP $120,000 -06 | PWSA GI 8" DIAMETER DUCTILE IRON PIPE : PWSA CLEANING DRAINAGE STRUCTURES 

PAVEMENT SURFACE r 
MILLING OF CEMENT CONCRETE PAVEMENT SURFACE, 2" eee 
PWSA 20" CAP $5410. ie0or| MICE ’ -07 | PWSA GI GEOMEMBRANE PIPE PENETRATION (BOOT SEAL] 1, : PWSA CLEANING DRAINAGE PIPE 


PWSA CONCRETE ANCHOR AND THRUST BLOCK $200 ,000 Oe ce Se CURES ee 0 PWSA GI HDPE ANTI-SEEP COLLAR 87 , PWSA DRAINAGE STRUCTURE REMOVAL 


u " PWSA GI CATCH BASIN, TYPE 13, WITH 3-FLANGE 
PWSA 8" WATERLINE ABANDONMENT 633 1 6" PVC PIPE, SDR 26 0 CAST IRON FRAME AND BICYCLE SAFE GRATE $200 ,000 PWSA UNFORESEEN SEWER REPAIRS 


PWSA 20" WATERLINE ABANDONMENT 196 3" PVC PIPE, SDR 26 -10 | PWSA GI CATCH BASIN, TYPE 13 MODIFIED . Pet oO PEPE Vine Revel: oMre ere? Poe 


" PWSA GI GREEN INFRASTRUCTURE (GI) CONTROL 
$150,000| .027 PWSA MISCELLANEOUS UNFORESEEN WATERLINE PIPING 4" PVC PIPE, SDR 26 oi STRUCTURE, PWSA TYPE 5 CATCH BASIN WITH WEIR . PWSA RECESSED CATCH BASIN CONVERSION 


i PWSA CATCH BASIN, PWSA, TYPE 13 REVERSE 
PWSA 1.25" TO 2" WATER SERVICE CONNECTION SEWER TAP TO EXISTING SEWER WYE 1 pten GI 24" DIAMETER PVC CATCH BASIN WITH SOLID MODIFIED . WITH S“ELANGE CAST IRON FRAME AND 
A A 


SUBBASE 8" DEPTH (NO. 2A) CUT-IN WYE PIPE TRANSITION a1 PWSA GI PIPE TRASH GUARD 1 PWSA GI CATCH BASIN / INLET TIE-IN 


33,566 : SUBBASE 6" DEPTH (NO. 2A) PWSA 15" PVC PIPE, SDR 26 a1 PWSA GI INLET DEFLECTION PAN (24" X 26") PWSA GI TIE-IN 7 CONNECTION TO EXISTING MANHOLE 


‘ ; PWSA SIDEWALK TRENCH DRAIN WITH ADA COMPLIANT 
5,152 |. SUBBASE 4" DEPTH (NO. 2A) PWSA 15" DUCTILE IRON PIPE - 16 PWSA GI 2’ X 2’ PRECAST CONCRETE INLET ’ +001 | BICYCLE SAFE GRATE 


1 PWSA GI GREEN INFRASTRUCTURE (GI) CONTROL PWSA GI 18" CONCRETE TRENCH DRAIN WITH ADA 
e800 [8 SUBBASE -CNO=:2A) PWSA 6" PVC PIPE, SDR 26 pal STRUCTURE, TYPE 13 CATCH BASIN WITH WEIR 7 COMPLIANT BICYCLE SAFE GRATE 


$150,000 MISCELLANEOUS UNFORESEEN SUBBASE 676 PWSA DRAINAGE PIPE REMOVAL 1 PWSA GI CHAMBER SYSTEM INSPECTION PORT 001 PWSA GRADE ADJUSTMENT OF EXISTING PWSA MANHOLE 


SUPERPAVE ASPHALT MIXTURE DESIGN, WEARING 
58 ,058 - 001 Cornea? fe ee Ree 10 TO <30 MILLION ESALS, 9.5/$300,000 1 MISCELLANEOUS UNFORESEEN PIPE CONSTRUCTION +20 PWSA GI JUNCTION BOX WITH WEIR : PWSA GRADE ADJUSTMENT OF EXISTING PWSA INLET 
MM MIX, 2" DEPTH, SRL-H 


SUP ERE AVE ASE ACT MUSIURE -DESLONG WEARING , PWSA CORED WYE OR TEE CONNECTION TO EXISTING 
SEWER 


10,307 . COURSE, PG 64S-22, < 0.3 MILLION ESALS, 9.5 MM 
MIX, 2" DEPTH, SRL-H 


SUPERPAVE ASPHALT MIXTURE DESIGN, BINDER COURSE, 
501 . a Beara 10 TO <30 MILLION ESALS, 19.0 MM MIX, PWSA CUT-IN WYE OR TEE PIPE TRANSITION : PWSA GI 8" DIAMETER HDPE SOLID PIPE . PWSA REBUILT MANHOLE 


SUPERPAVE ASPHALT MIXTURE DESIGN, BASE COURSE, PG 
392 . BEETS’ < 0.3 MILLION ESALS, 25.0 MM MIX, 4 1/2" - 001 PWSA TRENCH RESTORATION (PIPE INSTALLATION) . PWSA GI 15" DIAMETER PVC SOLID PIPE : PWSA REBUILT INLET BOX 


PWSA GI 8" DIAMETER SDR-26 PVC PIPE : PWSA GRADE ADJUSTMENT OF EXISTING PWSA VALVE 


SUPERPAVE ASPHALT MIXTURE DESIGN, BASE COURSE, PG r PWSA CATCH BASIN, PWSA TYPE 13 MODIFIED, WITH 
5,152 | - 45-92, < 0.3 MILLION ESALS, 25.6 NM MIX, 4” DEPTH TRENCH RESTORATION (PIPE INSTALLATION) See NEE CAST IRON ERIME AND. BT CVCE ESSERE GRATE . PWSA REBUILT INLET BOX WITH MANHOLE TOP 


SUPERPAVE ASPHALT MIXTURE DESIGN, BINDER COURSE 
PWSA CATCH BASIN, PWSA, TYPE 13, WITH 3-FLANGE STORMWATER MANAGEMENT SYSTEM FOR KIRKPATRICK 
10,275 7 Hearne, PG 64E-22, 10 TO < 36 MILLION ESALS, 1 THROUGH CURB RAIN LEADER CAST IRON FRAME AND BICYCLE SAFE GRATE 001 PARKING LOT 


$450,000| .008 | MISCELLANEOUS UNFORESEEN ASPHALT WEARING PAVEMENT : -001 | 4" PAVEMENT BASE DRAIN Be eee NET 9 EM PEE too AT TE SE CANGE | 1466960 |'o4001..| “ASPHAL TC TACK SCOAT 


DESIGNED: "S08 PORT AUTHORITY OF ALLEGHENY COUNTY 


DOCUMENT HAS BEEN FINANCED IN DRAWN JMS PITTSBURGH PENNSYLVANIA 
PSone Waren SoM SATO NOT FOR creo MS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower ve IN CHARGE LAR 
ni Ber ie © 8290.0] CONSTRUCTION) |i en saa oF ue 
Pittsburgh, PA 15219 . SeScRPTION PORT AUTOM @r AUEGHEN re, Besoin Port CONTRACT NO. BRT-001 
ee REVISIONS ‘ ; connecting people tol pwe.no. GN42 sHT. 42 


THE PREPARATION OF THIS 
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SUMMARY OF QUANTITIES 


7:34:59 AM 


ITEM 
QUANTITY NO DESCRIPTION QUANTITY 0 DESCRIPTION QUANTITY NO DESCRIPTION QUANTITY DESCRIPTION 
UNIT 


PLOTTED? 3/26/2024 


T 824 RANSITION ARROW * RIGHT LANE 


*%, 9*-O% X 2e-9H LF 
02763 
ITE HOT THERMOPLASTIC LEGEND "CHEVRON" -008 | WHITE EPOXY LEGEND "BUS", 8’-0" 1,347 EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 
EA 
WHITE HOT THERMOPLASTIC LEGEND "BICYCLE DETeS 
228 PLAIN CEMENT CONCRETE PAVEMENT, 4" DEPTH 21 DETECTOR SYMBOL " = - 009 TE EPOXY LEGEND "ONLY" 8’-0" 113 . EXPOSED AGGREGATE CONCRETE, BROWN 
EA 
02763 


216 06 PWSA GI CONCRETE PAVING BASE (ALL CLASSES) : WHITE HOT THERMOPLASTIC LEGEND, "YIELD TO PEDS" . 012 HITE EPOXY LEGEND "STRAIGHT ARROW" 12’-O" X 27 : AC OELERE TED EXPOSED AGGREGATE CONCRETE, BROWN, 
EA 


WHITE HOT THERMOPLASTIC LEGEND, "BIKE LANE 02763 EPOXY LEGEND 


$175 ,000 MISCELLANEOUS UNFORESEEN CONCRETE PAVEMENT : YIELD LINE", 12" X 18" TRIANGLE, (MIN 3 Sei Re err "BICYCLE WITH RIDER", 6’-O" |gigq o00| . of cla ela ott yy aaa EXPOSED AGGREGATE 
TRIANGLES PER LINE) EA 


6,041 1 ACCELERATED CONCRETE PAVEMENT PATCHING, AS WHITE HOT THERMOPLASTIC LEGEND, "YIELD LINE", ers EPOXY LEGEND "STRAIGHT ARROW", 6’-O" X 
5 . 


DIRECTED - 24" X 36" TRIANGLE, (MIN 4 TRIANGLES PER LINE) EA 


Roa ss 02763 
WHITE HO HERMOPLASTIC_LEGNED, "LANE REDUCTION " u ron roqn 
1,931 1 TRANSVERSE JOINT CLEANING . TRANSITION ARROW - RIGHT LANE"? 18’-0" x 5°-6" et WHITE EPOXY LEGEND "PED SYMBOL", 6’-O" X 3’-4 53 . REMOVE AND RESET BRICK SIDEWALK 
02763 
21,158 4" WHITE HOT THERMOPLASTIC PAVEMENT MARKINGS 1,380 : 6" YELLOW HOT THERMOPLASTIC PAVEMENT MARKINGS - 020 WHITE EPOXY LEGEND "CHEVRON" 81 - 001 REMOVE, STORE AND RESET INTERLOCKING PAVERS 
EA 
02763 
11,462 4" YELLOW HOT THERMOPLASTIC PAVEMENT MARKINGS 1,203 12" YELLOW HOT THERMOPLASTIC PAVEMENT MARKINGS - 021 WHITE EPOXY LEGEND "BICYCLE DETECTOR SYMBOL " 01 ORNAMENTAL RAILING 
EA 
02763 
18,041 6" WHITE HOT THERMOPLASTIC PAVEMENT MARKINGS 159,509 1 RED BUS LANE $100,000. 027 MISCELLANEOUS UNFORESEEN PAVEMENT MARKINGS - 001 LED LUMINAIRE CITY STANDARD, GRAY 
PDA 
02764 
- 001 


24" WHITE EPOXY PAVEMENT MARKINGS $180,000| - MISCELLANEOUS UNFORESEEN CONCRETE SIDEWALK 


REINFORCED CEMENT CONCRETE BASE COURSE, 10" STE POR AE CE TAR AGeGH oe Racin CaN Oe 
DEPTH * : 


2.498 REINFORCED ACCELERATED CONCRETE PAVEMENT, 8" WH 
4 DEPTH 


76 - 001 BRICK SURFACING 


14,157 8" WHITE HOT THERMOPLASTIC PAVEMENT MARKINGS 2,149 : 24" GREEN MMA PAVEMENT MARKINGS 57,470 PAVEMENT MARKING REMOVAL : LED LUMINAIRE CITY STANDARD, BLACK 


SF 
02764 


" TRAFFIC SIGNAL CONTROLLER ASSEMBLY, TYPE 2070 
2,027 12" WHITE HOT THERMOPLASTIC PAVEMENT MARKINGS 3,937 GREEN MMA PAVEMENT MARKING 129 eee PAVEMENT MARKING LEGEND REMOVAL 01 LC WITH TYPE 332 BASE MOUNTED CABINET 


13.279 24" WHITE HOT THERMOPLASTIC PAVEMENT MARKINGS 4’ X 12 BIKE Box 74 ag FLEXIBLE DELINEATOR POST, SURFACE MOUNT TYPE TRAFFIC SIGNAL CONTROLLER ASSEMBLY, TYPE 2070 
9 nt ° 


SM-1, WHITE POST WITH WHITE SHEETING - LC IN EXISTING CABINET 


" , , FLEXIBLE DELINEATOR POST, SURFACE MOUNT TYPE 
323 24" YELLOW HOT THERMOPLASTIC PAVEMENT MARKINGS . 5’ X 10’ BIKE BOX 65 ° SM-1, YELLOW POST WITH YELLOW SHEETING . ETHERNET SWITCH 


60 WHITE HOT THERMOPLASTIC LEGEND "BUS", 8’-0" : 5’ x 12’ BIKE BOX 28,147 - 001 REINFORCED CEMENT CONCRETE CURB : TEMPORARY TRAFFIC SIGNAL CONTROLLER 


60 WHITE HOT THERMOPLASTIC LEGEND "ONLY", 8’-O" : 9’ X 8’ BIKE BOX 1,954 : REINFORCED ACCELERATED CONCRETE CURB . GPS TIME CLOCK 


WHITE HOT JRE RMOPEAS TAG LEGEND "LEFT ARROW", TRAFFIC SIGNAL CONTROLLER ASSEMBLY FOUNDATION, 


49 10’ X 16’ BIKE BOX 1,604 PLAIN CONCRETE MOUNTABLE CURB, TYPE A FUTURE INSTALLATION OF TYPE 332 BASE MOUNTED 


12’-0" X 3 CABINET AND 8" RISER 


WHITE HOT THERMOPLASTIC LEGEND "RIGHT ARROW", 10’ X 17’ BIKE BOX 
gu . 


12/-0" X 3 1,353 . CURB CHEEK WALL . TUNNEL PREEMPTION CONNECTION 


WHITE HOT THERMOPLASTIC LEGEND "STRAIGHT 10’ X 12’-6" BIKE BOX 


ARROW", 12°-0" X 1-8" 410 : REINFORCED CEMENT CONCRETE CURB, 36" - 001 POST MOUNTED SIGNS, TYPE B 


WHITE HOT THERMOPLASTIC LEGEND "THRU AND RIGHT 40’ X 5° BIKE BOX 


ARROW". 20'-O" X 3/278 CONCRETE CURB STOP . POST MOUNTED SIGNS, TYPE F 
> 


WHITE HOT THERMOPLASTIC LEGEND "THRU AND LEFT u STRUCTURE MOUNTED FLAT SHEET ALUMINUM SIGNS WITH 
ARROW", 20°-0" X 3°-7" . 8’ X 10’ BIKE BOX . PWSA GI REINFORCED CONCRETE CURB, 36 : STIFEENERS 


$200 ,000| - MISCELLANEOUS UNFORESEEN CONCRETE CURB -011 |RESET POST MOUNTED SIGNS, TYPE B 


WHITE HOT THERMOPLASTIC LEGEND “BICYCLE WITH 
RIDER", 6-0" X 3/4" 1 | 4" WHITE EPOXY PAVEMENT MARKINGS 


WHITE HOT THE RvOb ras Tie LEGEND "STRAIGHT 4" YELLOW EPOXY PAVEMENT MARKINGS 


ARROW", 6-0" X 1 551 001 CONCRETE BUFFER 13 RESET POST MOUNTED SIGNS, TYPE F 
’ 


WHITE HOT THERMOPLASTIC LEGEND "LANE REDUCTION u u RESET STRUCTURE MOUNTED FLAT SHEET ALUMINUM 
TRANSITION ARROW - LEFT LANE", 18’-0" X 5’-6" . 8" WHITE EPOXY PAVEMENT MARKINGS - 001 REINFORCED CEMENT CONCRETE SIDEWALK, 4" DEPTH 2021 SIGN WITH STIFFENERS 


DESIGNED: "SDS PORT AUTHORITY OF ALLEGHENY COUNTY 


DOCUMENT HAS BEEN FINANCED IN DRAWN JMS PITTSBURGH PENNSYLVANIA 
PSone Waren SoM SATO NOT FOR creo BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower ve IN CHARGE LAR 
ni Ber ie = e<| CONSTRUCTION) [sc ses sana oF uns 
Pittsburgh, PA 15219 . SeScRPTION PORT AUTOM @r AUEGHEN ae Port CONTRACT NO. BRT-001 
ee REVISIONS ‘ ; connecting people to life pwe.no. GN43 sHT. 43 


THE PREPARATION OF THIS 


"Joseph. silich" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\joseph. si | ich@aecom. com\d0207700\BRT_01_RD_SUMO3. dgn 


OPERATOR? 


SUMMARY OF QUANTITIES 


7:35:02 AM 


ITEM 
Quantity| NO 
UNIT 


TRAFFIC SIGNAL SUPPORT, 34’ MAST ARM WITH 02893 
LUMINAIRE ARM (30’ MOUNTING HEIGHT) , PAINTED - 003 
BLACK EA 


TRAFFIC SIGNAL SUPPORT, 36’ MAST ARM WITH 02893 
LUMINAIRE ARM (30’ MOUNTING HEIGHT) , PAINTED - 004 
BLACK EA 


TRAFFIC SIGNAL SUPPORT, 40’ MAST ARM 02893 
LUMINATRE ARM (30’ MOUNTING HEIGHT) , + 005 
BLACK EA 


TRAFFIC SIGNAL SUPPORT, 46’ MAST ARM 02893 
LUMINATRE ARM (30’ MOUNTING HEIGHT) , - 006 
BLACK EA 


TRAFFIC SIGNAL SUPPORT, 20’ MAST ARM 02894 
MAST ARM WITH LUMINAIRE ARM ( 30’ MOUNTI - 001 
HEIGHT) , PAINTED BLACK EA 


TRAFFIC SIGNAL SUPPORT, 20’ MAST ARM AND 32’ 02894 
MAST ARM WITH LUMINAIRE ARM ( 30’ MOUNTING + 002 
HEIGHT) , PAINTED BLACK EA 

TRAFFIC SIGNAL SUPPORT, 15’ MAST ARM WITH 02894 
LUMINATRE ARM (30’ MOUNTING HEIGHT) , - 003 VEHICULAR SIGNAL HEAD, FIVE 12" SECTIONS 
(FOUNDATION ONLY) EA 
TRAFFIC SIGNAL SUPPORT, 44’ MAST ARM WITH 02894 
LUMINAIRE ARM (30’ MOUNTING HEIGHT) , PAINTED - 004 
BLACK (POLE ONLY) EA 


02894 


QUANTITY DESCRIPTION QUANTITY DESCRIPTION DESCRIPTION QUANTITY DESCRIPTION 


PLOTTED? 3/26/2024 


CITY OF PITTSBURGH STANDARD CONCRETE JUNCTION 


REMOVE POST MOUNTED SIGNS TYPE B BOX, TYPE 1 


REMOVE EXISTING MAST ARM 


REMOVE POST MOUNTED SIGNS TYPE F REMOVE AND REPLACE EXISTING LUMINAIRE REPLACE EXISTING JUNCTION BOX LID 


REMOVE STRUCTURE MOUNTED FLAT SHEET ALUMINUM 
SIGN 


REMOVE LUMINAIRE AND ARM CONNECT TO EXISTING JUNCTION BOX 


$25 ,000 MISCELLANEOUS UNFORESEEN SIGNAGE REMOVE EXISTING POLE AND ENTIRE FOUNDATION REMOVE EXISTING JUNCTION BOX 


TRAFFIC SIGNAL SUPPORT, 19’ TYPE X, PAINTED 
GRAY 


VEHICULAR SIGNAL HEAD, THREE 12" SECTIONS TRENCH AND BACKFILL TYPE I 


TRAFFIC SIGNAL SUPPORT, 15’ TYPE X, PAINTED 
BLACK 


VEHICULAR SIGNAL HEAD, FOUR 12" SECTIONS TRENCH AND BACKFILL TYPE II 


TYPE X, PAINTED TRENCH AND BACKFILL TYPE IV 


TRAFFIC SIGNAL SUPPORT, 19’ 
BLACK 


TRAFFIC SIGNAL SUPPORT, 30’ TYPE X-L WITH 


LUMINAIRE ARM, PAINTED BLACK BICYCLE SIGNAL HEAD, THREE 8" SECTIONS . 2 INCH CONDUIT 


BLACK (POLE 0 


TRAFFIC SIGNAL 
NLY) 


SUPPORT, 15’ 


TYPE X, PAINTED 


TRAFFIC SIGNAL SUPPORT, 30’ 


I MAST ARM, 
(FOUNDATION ONLY) 


- 005 


LED COUNTDOWN PEDESTRIAN SIGNAL HEAD, TYPE A 


NCH CONDU 


IT 


(FOUNDATION 0 


TRAFFIC SIGNAL 
NLY) 


SUPPORT FOUNDATION, 15’ 


TYPE 


EXISTING TRAFFIC SIGNAL SUPPORT, PAINTED BLACK 


VEHICULAR SIGNAL HEAD, THREE 8" SECTIONS 


60 


2 INCH EXPOSED CONDUIT 


BLACK (POLE O 


TRAFFIC SIGNAL 


N 


SUP 
LY) 


PORT, 19’ TYPE X, PAINTED 


TRAFFIC SIGNAL SUPPORT, 20’ 
BLACK 


MAST ARM, PAINTED 


RESET VEHICULAR SIGNAL HEAD 


30 


3 INCH EXPOSED CONDUIT 


POUNDS DESIGN 


TRAFFIC SIGNAL 


PORT, STRAIN POLE, 2,000 
ION, PAINTED BLACK 


TRAFFI 
BLACK 


SIGNAL SUPPORT, 24’ MAST ARM, PAINTED 


RESET PEDESTRIAN SIGNAL HEAD 


12,220 


FIBER-OPTIC MICRODUCT 


LUMINATRE ARM 
POUNDS DESIGN 


TRAFFIC SIGNAL 


TENS 


PORT, STRAIN POLE WITH 
MOUNTING HEIGHT) , 4,000 
ION, PAINTED BLACK 


TRAFFI 
BLACK 


SIGNAL SUPPORT, 28’ MAST ARM, PAINTED 


REMOVE VEHICULAR SIGNAL HEAD 


INSTALL CONDUIT TO EXISTING TRAFFIC SIGNAL 


SUPPORT 


PEDESTRIAN ST 


U 


B PO 


LE, TYPE B, PAINTED BLACK 


TRAFFIC SIGNAL SUPPORT, 34’ 
BLACK 


MAST ARM, PAINTED 


REMOVE PEDESTRIAN SIGNAL HEAD 


AWG 8, UNDERGROUND CABLE, COPPER,1 CONDUCTOR 


PEDESTRIAN ST 


U 


B PO 


LE, TYPE E, PAINTED BLACK 


TRAFFI 
BLACK 


SIGNAL SUPPORT, 36’ MAST ARM, PAINTED 


VIDEO DETECTION 


SIGNAL CABLE, 14 AWG, 5 CONDUCTOR 


LUMINAIRE ARM 
GRAY 


TRAFFIC SIGNAL 


SUP 
(30’ 


PORT, 40’ MAST ARM WITH 
MOUNTING HEIGHT) , PAINTED 


TRAFFIC SIGNAL SUPPORT, 46’ 
BLACK 


MAST ARM, PAINTED 


ACCESSIBLE PEDESTRIAN SIGNALS 


SIGNAL CABLE, 14 AWG, 7 CONDUCTOR 


LUMINAIRE ARM 
GRAY 


TRAFFIC SIGNAL 


SUP 
(30° 


PORT, 15’ MAST ARM WITH 
MOUNTING HEIGHT) , PAINTED 


TRAFF 
BLACK 


SIGNAL SUPPORT, 42’ MAST ARM, PAINTED 


REMOVE PEDESTRIAN PUSH BUTTON/SIGN 


AWG 8, ABOVE GROUND CABLE, COPPER, 1 CONDUCTOR 


LUMINAIRE ARM 
BLACK 


TRAFFIC SIGNAL 


SUP 
(30° 


PORT, 20’ MAST ARM WITH 
MOUNTING HEIGHT) , PAINTED 


TRAFF 
BLACK 


SIGNAL SUPPORT, 15’ MAST ARM, PAINTED 


RESET ACCESSIBLE PEDESTRIAN SIGNALS 


$100 ,000 


UNFORSEEN CONDUIT CLEANING AND REPAIRS 


LUMINAIRE ARM 
LACK 


TRAFFIC SIGNAL 


SUP 
( 30’ 


PORT, 22’ MAST ARM WITH 
MOUNTING HEIGHT) , PAINTED 


TRAFFI 
BLACK 


SIGNAL SUPPORT, 26’ MAST ARM, PAINTED 


DIGITAL WAVE RADAR DETECTION 


SEEDING 


LUMINAIRE ARM 
LACK 


TRAFFIC SIGNAL 


SUP 
(30° 


PORT, 24’ MAST ARM WITH 
MOUNTING HEIGHT) , PAINTED 


TRAFFI 
BLACK 


SIGNAL SUPPORT, 30’ MAST ARM, PAINTED 


ELECTRICAL SERVICE, TYPE B 


PLANTING MIX (FOR LAWN) 


LUMINAIRE ARM 
LACK 


TRAFFIC SIGNAL 


SUP 
(30° 


PORT, 26’ MAST ARM WITH 
MOUNTING HEIGHT) , PAINTED 


TRAFFIC SIGNAL 
BLACK 


UPPORT, 38’ MAST ARM, PAINTED 


ELECTRICAL SERVICE, TYPE C (EXISTING) 


TOPSOIL (FOR LAWN) 


Fi ei ARM 


TRAFFIC SIGNAL 


SUP 
(30° 


PORT, 28’ MAST ARM WITH 
MOUNTING HEIGHT) , PAINTED 


$200 ,000 


MISCELLANEOUS UNFORESEEN TRAFFIC SIGNALS, AS 
DIRECTED 


ELECTRICAL SERVICE, TYPE C (NEW) 


FLEXIBLE POROUS PAVEMENT 


Py abs ARM 


TRAFFIC SIGNAL 


SUP 
( 30’ 


PORT, 30’ MAST ARM WITH 
MOUNTING HEIGHT) , PAINTED 


128 


REMOVE EXISTING POLE 


LUMINAIRE SERVICE DISCONNECT 


GEOTEXTILE FILTER FABRIC 


TRAFFIC SIGNAL 
LUMINAIRE ARM ( 30’ 
K 


SUP 


PORT, 32’ MAST ARM WITH 
MOUNTING HEIGHT) , PAINTED 


REMOVE AND RELOCATE EXISTING LIGHT POLE 


UNMETERED ELECTRIC SERVICE FOR STREET LIGHTING 


#57 (2B) STONE 


THE PREPARATION OF THIS 


DESIGNED 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
SUMMARY OF QUANTITIES 


Port CONTRACT NO. BRT-001 
connecting people to life DWG. NO. GN44 sHT. 44 


DOCUMENT HAS BEEN FINANCED IN DRAWN 


PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


"Joseph. silich" 


NOT FOR Ms 
CONSTRUCTION) | [ose esoizs 


SCALE 


CHECKED 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c? \pwwork ing\gecom_ds16_na\joseph. si | ich@aecom. com\d0207 700\BRT_01_RD_SUMO4. dgn 


OPERATOR? 


DESCRIPTION 
REVISIONS 


AS SHOWN 


SUMMARY OF QUANTITIES 


7:35:04 AM 


ITEM 
QUANTITY DESCRIPTION QUANTITY N DESCRIPTION QUANTITY NO DESCRIPTION QUANTITY NO DESCRIPTION 
UNIT 


PLOTTED? 3/26/2024 


BRT STATION - SOHO INBOUND, LED TEARDROP LUMINAIRE TYPE A ON A 25-FOOT 
TREES +001 | CLASS A CONCRETE, STATION SLABS : ELECTRICAL/COMMUNICATIONS INFRASTRUCTURE : FLUTED POLE 


BRT STATION - WEST OAKLAND INBOUND, LED TEARDROP LUMINAIRE TYPE B ON A 30-FOOT 
ORNAMENTAL GRASS 52 : CLASS AA CONCRETE MODIFIED, VAULT ROOF AND WALL «O11 ELECTRICAL/COMMUNICATIONS INFRASTRUCTURE : FLUTED POLE 


MISCELLANEOUS UNFORESEEN VAULT MODIFICATIONS BRT STATION - CHESTERFIELD RD INBOUND 
SHRUBS 100 ,000 CLASS AA CONCRETE LIGHTWEIGHT, AS DIRECTED 12 | ELECTRICAL/COMMUNICATIONS INFRASTRUCTURE LED ACORN LUMINAIRE 


CLASS AA CONCRETE LIGHTWEIGHT, VAULT BRT STATION - ATWOOD INBOUND, COMMUNICATIONS : 
PLANTING MIX 74 HYDRODEMOLITION AND OVERLAY ” 13 | INFRASTRUCTURE ; 12-FOOT ORNAMENTAL POLE 


BRT STATION - BIGELOW BLVD INBOUND 
TOPSOIL 52 : CLASS AA CONCRETE LIGHTWEIGHT, VAULT SIDEWALK -014 ELECTRICAL/COMMUNICATIONS INFRASTRUCTURE : FOUNDATION TYPE A 


RT STATION - TENNYSON AVE INBOUND, 61 . FOUNDATION TYPE B 


DOUBLE SHREDDED HARDWOOD MULCH CLASS A CONCRETE, RETAINING WALL e ECTRICAL/COMMUNICATIONS INFRASTRUCTURE 


BRT STATION - UPTOWN WEST OUTBOUND 
PWSA GI DOUBLE SHREDDED HARDWOOD MULCH 1 GRANITE CURB 18 ELECTRICAL/COMMUNICATIONS INFRASTRUCTURE 55,576 #6 AWG UNDERGROUND CABLE 


BRT STATION - PRIDE ST OUTBOUND, MISCELLANEOUS UNFORESEEN STREET LIGHTING 
PWSA GI ORNAMENTAL GRASSES (3 GAL) : RADIUS GRANITE CURB -019 ELECTRICAL/COMMUNICATIONS INFRASTRUCTURE $200 ,000/ - CONSTRUCTION 


RT STATION - UPTOWN CENTRAL OUTBOUND , 11 OFFSET POLE FOUNDATION, TYPE A 
s ’ 


B 
40 .0 PWSA GI TREE PIT PLANTING SOIL +001 | REMOVABLE CURB ELECTRICAL/COMMUNICATIONS INFRASTRUCTURE 


BRT STATION - JUMONVILLE ST OUTBOUND 
$15 ,000 MISCELLANEOUS UNFORESEEN LANDSCAPING 1 DLC LADDER ELECTRICAL/COMMUNICATIONS INFRASTRUCTURE OFFSET POLE FOUNDATION, TYPE B 


RT STATION - SOHO OUTBOUND 
PWSA GI CONCRETE SPLASH PAD - 001 SIDEWALK HATCH ° LECTRICAL/COMMUNICATIONS INFRASTRUCTURE . POLE FOUNDATION TYPE B, MODIFIED 


RT STATION - WEST OAKLAND OUTBOUND , 
PWSA GI INTEGRATED INLET ( FOXHOLE) : 5 x 9 DLC HATCH . LECTRICAL/COMMUNICATIONS INFRASTRUCTURE 2014 TESTING OF ENTIRE STREET LIGHTING SYSTEM 


RT STATION - MCKEE PLACE OUTBOUND 
PWSA GI INTEGRATED INLET ( BUNKER) . 6 x 12 DLC HATCH ° LECTRICAL/COMMUNICATIONS INFRASTRUCTURE : LAYER 2 SWITCH 


pia ie VT RT STATION - CENTRAL OAKLAND OUTBOUND SMALL FORM FACTOR PLUGGABLE (SFP) OPTICAL 
PWSA GI CURB CUTS ar-11" x 3°-4" DLC HATCH LECTRICAL/COMMUNICATIONS INFRASTRUCTURE TRANSCEIVER 


PWSA GI 8" DIAMETER UNDERDRAIN INCLUDING RT STATION - BIGELOW BLVD OUTBOUND, 
BEDDING AND GEOTEXTILE : 3x3 VAULT GRATE : LECTRICAL/COMMUNIGATIONS INFRASTRUCTURE -001_| BRT SYSTEMS TESTING, INSPECTION, AND TRAINING 


PWSA GI MISCELLANEOUS UNFORESEEN PWSA ’ se a os 
CONSTRUCTION - 001 LTER SIZE 30 ° PITT TOWER COMMUNICATIONS INFRASTRUCTURE - 001 PTZ CAMERA 


PWSA GI IMPERMEABLE GEOMEMBRANE BARRIER - 002 LTER SIZE 30’ 150,000 | . 103 MISCELLANEOUS UNFORESEEN STATION CONSTRUCTION - 001 13" DIGITAL BUS DISPLAY 


= BRT STATION - ELECTRICAL/COMMUNICATIONS ' 
PWSA GI NON-WOVEN GEOTEXTILE LTER SIZE 60’ 1 CABINET, 60 AMP, TYPE 1, LEFT METER 32" DIGITAL BUS DISPLAY 


PWSA GI FURNISH AND PLACE AASHTO #57 STONE FOR ; BRT STATION - ELECTRICAL/COMMUNICATIONS 
GI SYSTEMS z008 PER STZE 60 : CABINET, 60 AMP, TYPE 1, RIGHT METER +001 | EMERGENCY BLUE LIGHT PHONE 


PWSA GI_ AGGREGATE TRENCH BACKFILL ABOVE ’ / BRT STATION - ELECTRICAL/COMMUNICATIONS 
STORMWATER TRENCHES (PENNDOT 2A) . SHELTER SIZE 30’ X 14’ GULLWING SHELTER . CABINET, 100 AMP, TYPE 2, LEFT METER . BLUE LIGHT PHONE SYSTEM INTEGRATION 


‘i BRT STATION - UPTOWN WEST INBOUND BRT STATI ELECTRICAL/COMMUN I CATIONS 
PWSA GI 12" HEAVY DUTY CHAMBER UNIT ELECTRICAL/COMMUNICATIONS INFRASTRUCTURE : CABINET, 100 AMP, TYPE 2, RIGHT METER : SEATING BENCH WITH TWO (2) SEATS 


" BRT TION - PRIDE ST INBOUND, MISCELLANEOUS UNFORESEEN ELECTRICAL 
PWSA GI 18" HEAVY DUTY CHAMBER UNIT . Beer eT EEE eGuuc TIONS INERASTRUCTURE 200,000 | - CONSTRUCTION . SEATING BENCH WITH THREE (3) SEATS 


" BRT STATION UPTOWN CENTRAL INBOUND LED ROADWAY LUMINAIRE TYPE A ON 25-FOOT STEEL 
PWSA GI 30" HEAVY DUTY CHAMBER UNIT . ELECTRICAL /COMMUNICAT IONS INFRASTRUCTURE - 001 POLE . TRASH RECEPTACLE 


BRT STATION - JUMONVILLE ST INBOUND LED ROADWAY LUMINAIRE TYPE B ON A 30-FOOT STEEL 
PWSA GI ENGINEERED BIORETENTION / BIOSWALE SOIL ELECTRICAL/COMMUNICATIONS INFRASTRUCTURE POLE BIKE RACK 


"Joseph. silich" 


DESIGNED: =) 3808: PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM TEE PREPARATION SE TMS. comet _ tet PORT COUNTY 
Gulf T FEDERAL TRANSIT ADMINISTRATION NOT FOR CHECKED MES BUS RAPID TRANSIT UPTOWN TO OAKLAND 
ull |Ower ne IN CHARGE LAR 
707 Grant Street (monn nace renseoettayact| CONSTRUCTION) | foe —csouz SUMMARY OF QUANTITIES 


oth Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE p CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 COUNTY, PENNSYLVANIA. AS SHOWN ort UT 
connecting people to li 
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OPERATOR? 


REVISIONS 


pwe.no. GN45 SHT. 45 


ROADWAY TABULATION SHEET 


3222217 PM 


PLOTTED? 3/21/2024 


2A) 


MIXTURE DESIGN, 


( MATCH 
DEPTH 


REMARKS STATION 


2A) 


DEPTH (NO. 
1/2" 


64E-22, 10 TO <30 MILLION ESALS, 


MILLION ESALsS, 25.0MM MIX, 4 1/2" 
19.0 MM MIX 


<30 MILLION ESALS, 19.0 MM MIX, 
DEPTH 


2" DEPTH 
02532| SUPERPAVE ASPHALT MIXTURE DESIGN, 


005 | BASE COURSE, PG 645-22, <0.3 
MILLING OF ASPHALT PAVEMENT 


MILLING OF ASPHALT PAVEMENT 


SURFACE, 3 1/2" DEPTH 
MILLING OF CEMENT CONCRETE 


MILLION ESALS, 25.0MM MIX, 4" 
PAVEMENT SURFACE, 2" DEPTH 


MILLION ESALS, 9.5MM MIX, 2" 
DEPTH 


DESIGN OF CURB RAMPS 
FOREIGN BORROW EXCAVATION 
ADJACENT SUBBASE DEPTH) 
DEPTH, SRL-H 

SURFACE, VARIABLE DEPTH 


GEOTEXTILE CLASS 1 
SURFACE, 2" DEPTH 


SUBBASE 8" 
SUBBASE (NO. 
SURFACE, 1 


SY 
02532| SUPERPAVE ASPHALT 


SY 
02532| SUPERPAVE ASPHALT MIXTURE DESIGN, 


- 006 | BASE COURSE, PG 64S-22, <0.3 


SY 
02532| SUPERPAVE ASPHALT MIXTURE DESIGN, 


02532| SUPERPAVE ASPHALT MIXTURE DESIGN, 
02532| SUPERPAVE ASPHALT MIXTURE DESIGN, 
003 | WEARING COURSE, PG 648-22, <0.3 
004 | BINDER COURSE, PG 64E-22, 10 TO 
007 | BINDER COURSE (LEVELING) , PG 

002 |MILLING OF ASPHALT PAVEMENT 

004 | MILLING OF ASPHALT PAVEMENT 


+002 | GEOTEXTILE CLASS 4, TYPE A 
- 002 | SUBBASE 6" DEPTH (NO. 2A) 
+003 | SUBBASE 4" DEPTH (NO. 2A) 


01900 
- 001 
02218 
- 001 
02353 
- 001 
02353 
02521 
- 001 
02521 
02521 
02521 
- 004 
TON 
02550 
- 001 
SY 
02550 
SY 
02550 
- 003 
SY 
02550 


SY 
SY 
ITEM 
NUMBER 


FIFTH AVE - ENTIRE LENGTH 


DIRECTED - ENTIRE LENGTH 434+00. 00 565+00. 


FIFTH AVE - UPTOWN 


DIAMOND ST TO CHATHAM SQ/WASHINGTON PL 434+00. 00 440+95. 


CHATHAM SQ/WASHINGTON PL TO MAGEE ST/LOGAN ST 440+95. 00 449+60. 


MAGEE ST/LOGAN ST TO STEVENSON ST 449+60. 00 453415. 


STEVENSON ST TO PRIDE ST 453415. 00 457+00. 


PRIDE ST TO MARION ST/VINE ST 457+00. 00 459+95. 


MARION ST/VINE ST TO VAN BRAAM ST 459+95. 00 463+80. 


VAN BRAAM ST TO MILTENBERGER ST 463+80. 00 467+25. 


MILTENBERGER ST TO DINWIDDIE ST 467+25. 00 468+90. 


DINWIDDIE ST TO GIST ST 468+90. 00 472+65. 


GIST ST TO JUMONVILLE ST/WYANDOTTE ST 472+65. 00 478+05. 


JUMONVILLE ST/WYANDOTTE ST TO SENECA ST 478+05. 00 482+55. 


SENECA ST TO MOULTRIE ST 482+55. 00 487+05. 


MOULTRIE TO KIRKPATRICK ST/BIRMINGHAM BR 487+05. 00 492+00. 


KIRKPATRICK ST/BIRMINGHAM BR TO BLVD OF THE 492400.00 TO 510450. 


SUBTOTALS - FIFTH AVE - UPTOWN 


1A OF 4C 


DESIGNED Asi PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM EPREPARATIONOE TG comer _Bs PORT COUNTY 
FEDERAL TRANSIT ADMINISTRATION N OT FO R CHECKED SDS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower i: IN CHARGE LAR 
Be ieee pestht | CONSTRUCTION) fare ein Sia Ma clu 
. Sth Floor i DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 
Pittsburgh, PA 15219 SeTGane COUNTY, PENNSYLVANIA. AS SHOWN Port eae cae CHE Soe 


"michae!.megarry" 
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OPERATOR? 


ROADWAY TABULATION SHEET 


3222222 PM 


PLOTTED? 3/21/2024 


REMARKS STATION 


REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 

ACCELERATED CONCRETE PAVEMENT 
REINFORCED CEMENT CONCRETE CURB 


PATCHING, AS DIRECTED 
REINFORCED CEMENT CONCRETE 


4" PAVEMENT BASE DRAIN 
ASPHALT TACK COAT 
PAVEMENT, 8" DEPTH 

4" DEPTH 

TRANSVERSE JOINT CLEANING 
TYPE A 

CURB, 36" 

CONCRETE BUFFER 

SIDEWALK, 4" DEPTH 


SY 
02750 


002 | REINFORCED ACCELERATED CONCRETE 
003 | PLAIN CEMENT CONCRETE PAVEMENT, 
‘002 | REINFORCED ACCELERATED CONCRETE 


003 | PLAIN CONCRETE MOUNTABLE CURB, 
005 | REINFORCED CEMENT CONCRETE 


- 004 | CURB CHEEK WALL 
e006 | CONCRETE CURB STOP 


02627 
- 001 
02741 
- 001 
02750 
- 001 
SY 
02750 
SY 
001 
02781 
- 001 
02781 
02781 
02781 
02781 
02781 
- 001 
02785 


- 001 

SY 

ITEM 
NUMBER 


FIFTH AVE - ENTIRE LENGTH 


DIRECTED - ENTIRE LENGTH 434+00. 565+00. 00 


FIFTH AVE - UPTOWN 


DIAMOND ST TO CHATHAM SQ/WASHINGTON PL T 434+00. TO 440+95. 00 


CHATHAM SQ/WASHINGTON PL TO MAGEE ST/LOGAN ST T 440+95. TO 449+60. 00 


MAGEE ST/LOGAN ST TO STEVENSON ST 449+60. 453+15. 00 


STEVENSON ST TO PRIDE ST 453+15. 457+00. 00 


PRIDE ST TO MARION ST/VINE ST T 457+00. TO 459+95. 00 


MARION ST/VINE ST TO VAN BRAAM ST 459+95. TO 463+80. 00 


VAN BRAAM ST TO MILTENBERGER ST T 463+80. TO 467+25. 00 


MILTENBERGER ST TO DINWIDDIE ST 467+25. 468+90. 00 


DINWIDDIE ST TO GIST ST 468+90. 472+65. 00 


GIST ST TO JUMONVILLE ST/WYANDOTTE ST T 472+65. TO 478+05. 00 


JUMONVILLE ST/WYANDOTTE ST TO SENECA ST T 478+05. TO 482+55. 00 


SENECA ST TO MOULTRIE ST 482+55. 487+05. 00 


MOULTRIE TO KIRKPATRICK ST/BIRMINGHAM BR 487+05. 492+00. 00 


KIRKPATRICK ST/BIRMINGHAM BR TO BLVD OF THE 492+00. 510+50. 00 


SUBTOTALS - FIFTH AVE - UPTOWN 


1B OF 4C 


[| DESIGNED FAS PORT AUTHORITY OF ALLEGHENY COUNTY 
Hapa ae HReNeES IN DRAWN JMS PITTSBURGH PENNSYLVANIA 
=a 

PART THROUGH A GHANT FROM THE NOT FOR CHECKED 50S BUS RAPID TRANSIT UPTOWN TO OAKLAND 
U.S. DEPARTMENT OF 


Gulf Tower TRANSPORTATION, UNDER THE INCHARGE LAR 
ioe inemnnes reusrorentouscr| CONSTRUCTION) | Jowe sso Cie ee eere ee ena 
oth Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
: AS SHOWN - 
Piusburgh pa et REVISIONS tebe aad Po rt connecting people to life Dw6.No. GN47 SHT. 47 


"michae!.megarry" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TABOS5. dgn 


OPERATOR? 


ROADWAY TABULATION SHEET 


3222226 PM 


PLOTTED? 3/21/2024 


REMARKS STATION 


SIDEWALK , BROWN 

CONCRETE, BROWN, 8" DEPTH 
BRICK SURFACING 

SIDEWALK 

REMOVE , STORE AND RESET 
INTERLOCKING PAVERS 
ORNAMENTAL RAILING 
GRANITE CURB 

REMOVABLE CURB 


005 | ACCELERATED EXPOSED AGGREGATE 
SY 


002 | EXPOSED AGGREGATE CONCRETE 


002 | REMOVE AND RESET BRICK 
- 002 | RADIUS GRANITE CURB 


02786 
SY 
02786 
- 001 
02788 
02790 
- 001 
02840 
- 001 
04413 
- 001 
04413 
05100 
- 001 


ITEM 
NUMBER 


FIFTH AVE - ENTIRE LENGTH 


DIRECTED - ENTIRE LENGTH 434+00. 565+00. 00 


FIFTH AVE - UPTOWN 


DIAMOND ST TO CHATHAM SQ/WASHINGTON PL T 434+00. TO 440+95. 00 


CHATHAM SQ/WASHINGTON PL TO MAGEE ST/LOGAN ST T 440+95. TO 449+60. 00 


MAGEE ST/LOGAN ST TO STEVENSON ST 449+60. 453+15. 00 


STEVENSON ST TO PRIDE ST 453+15. 457+00. 00 


PRIDE ST TO MARION ST/VINE ST T 457+00. TO 459+95. 00 


MARION ST/VINE ST TO VAN BRAAM ST 459+95. TO 463+80. 00 


VAN BRAAM ST TO MILTENBERGER ST T 463+80. TO 467+25. 00 


MILTENBERGER ST TO DINWIDDIE ST 467+25. 468+90. 00 


DINWIDDIE ST TO GIST ST 468+90. 472+65. 00 


GIST ST TO JUMONVILLE ST/WYANDOTTE ST T 472+65. TO 478+05. 00 


JUMONVILLE ST/WYANDOTTE ST TO SENECA ST T 478+05. TO 482+55. 00 


SENECA ST TO MOULTRIE ST 482+55. 487+05. 00 


MOULTRIE TO KIRKPATRICK ST/BIRMINGHAM BR 487+05. 492+00. 00 


KIRKPATRICK ST/BIRMINGHAM BR TO BLVD OF THE 492+00. 510+50. 00 


SUBTOTALS - FIFTH AVE - UPTOWN 


1C OF 4C 


[| DESIGNED FAS PORT AUTHORITY OF ALLEGHENY COUNTY 
Hera ae ERNE IN DRAWN JMS PITTSBURGH PENNSYLVANIA 
=a 

PART THROUGH A GRANT FROM THE NOT FOR CHECKED 50S BUS RAPID TRANSIT UPTOWN TO OAKLAND 
U.S. DEPARTMENT OF 


Gulf Tower TRANSPORTATION, UNDER THE INCHARGE LAR 
ioe inemnnes reusrorentouscr| CONSTRUCTION) | Jowe sso Cie ee eere ee eta 
oth Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
: AS SHOWN - 
Piusburgh pa et REVISIONS tebe aad Po rt connecting people to life Dwe.No. GN48 SHT. 48 


"michae!.megarry" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TABO6. dgn 


OPERATOR? 


ROADWAY TABULATION SHEET 


3222229 PM 


9 


PLOTTED? 3/21/2024 


2A) 


MIXTURE DESIGN, 


003 | WEARING COURSE, PG 648-22, <0.3 
MIXTURE DESIGN, 


.004 | BINDER COURSE, PG 64E-22, 10 TO 
MIXTURE DESIGN, 


( MATCH 
.~006 | BASE COURSE, PG 64S-22, <0.3 


DEPTH 


REMARKS STATION 


2A) 


DEPTH (NO. 
ADJACENT SUBBASE DEPTH) 
172” 


ACE, 2" DEPTH 
ACE, VARIABLE DEPTH 


ACE, 1 


64E-22, 10 TO <30 MILLION ESALS, 


MILLION ESALS, 25.OMM MIX, 4 1/2" 
19.0 MM MIX 


<30 MILLION ESALS, 19.0 MM MIX, 
DEPTH 


2" DEPTH 
MILLING OF ASPHALT PAVEMENT 


SUR 
MILLING OF CEMENT CONCRETE 


MILLION ESALS, 25.0MM MIX, 4" 
PAVEMENT SURFACE, 2" DEPTH 


MILLION ESALS, 9.5MM MIX, 2" 
DEPTH 


FOREIGN BORROW EXCAVATION 
DEPTH, SRL-H 


DESIGN OF CURB RAMPS 
GEOTEXTILE CLASS 1 
SUBBASE 8" 

DEPTH, SRL-H 

02532 | SUPERPAVE ASPHALT 

SURFACE, 3 1/2" DEPTH 


SUR 
SUR 


SY 
02532 | SUPERPAVE ASPHALT 
ON 


SY 
02532 | SUPERPAVE ASPHALT MIXTURE DESIGN, 


.005 | BASE COURSE, PG 64S-22, <0.3 


ST 
02532| SUPERPAVE ASPHALT 


SY 
02532] SUPERPAVE ASPHALT MIXTURE DESIGN 


- 007 | BINDER COURSE (LEVELING) , PG 


SY 
02550 


cy 
SY 
002 | MILLING OF ASPHALT PAVEMENT 


603 |MILLING OF ASPHALT PAVEMENT 
004 |MILLING OF ASPHALT PAVEMENT 


- 002 | GEOTEXTILE CLASS 4, TYPE A 
- 002 | SUBBASE 6" DEPTH (NO. 2A) 
- 003 | SUBBASE 4" DEPTH (NO. 2A) 


.004 | SUBBASE (NO. 


- 001 
02218 
- 001 
02353 
- 001 
02353 
02521 
- 001 
02521 
02521 
02521 
T 

02550 
- 001 
02550 
SY 
02550 
02555 
- 001 
SY 


FIFTH AVE - OAKLAND 


BLVD OF THE ALLIES TO CRAFT AVE 510+50. 518+59. 


CRAFT AVE TO HALKET ST/CHESTERFIELD RD 518+59. 527+00. 
DEERE: ST/CHESTERFIELD RD TO MCKEE PL/DARRAGH 527+00. 533+25. 


MCKEE PL/DARRAGH ST TO LOTHROP ST/MEYRAN AVE T T 533+25. TO 536+99. 


LOTHROP ST/MEYRAN AVE TO ATWOOD ST oli T 536+99. TO 539+68. 


ATWOOD ST TO DE SOTO ST/OAKLAND AVE 539+68. 542+20. 


DE SOTO ST/OAKLAND AVE TO BOUQUET ST 542+20. 543+61. 


BOUQUET ST TO THACKERAY AVE T T | 543+61.78 TO 547+02. 


THACKERAY AVE TO UNIVERSITY PL T T 547+02. TO 550+35. 


UNIVERSITY PL TO BIGELOW BLVD 550+35. TO 553+80. 


BIGELOW BLVD TO LYTTON AVE 553+80. 557+04. 


LYTTON AVE TO TENNYSON AVE 557+04. 559+94. 


TENNYSON AVE TO RUSKIN AVE 559+94. 562+83. 


RUSKIN AVE TO BELLEFIELD AVE 562+83. TO 564+88. 


SUBTOTALS - FIFTH AVE - OAKLAND 


2A OF 4C 


[| DESIGNED FAS PORT AUTHORITY OF ALLEGHENY COUNTY 
AO CENT HAS DEC HRenee IN DRAWN JMS PITTSBURGH PENNSYLVANIA 
=a 

PART THROUGH A GHANT FROM THE NOT FOR CHECKED SOS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
U.S. DEPARTMENT OF 


Gulf Tower TRANSPORTATION, UNDER THE INCHARGE LAR 
ae inemnnes reusrorentouscr| CONSTRUCTION) | Joe sous oe ener ee 
oth Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
: AS SHOWN - 
Piusburgh pa et REVISIONS tenia aaa Port connecting people to life Dwe.No. GN49 sHT. 49 


"michae!.megarry" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TABO7. dgn 


OPERATOR? 


ROADWAY TABULATION SHEET 


3222234 PM 


PLOTTED? 3/21/2024 


REMARKS STATION 


REINFORCED CEMENT CONCRETE BASE 
REINFORCED CEMENT CONCRETE CURB 


COURSE, 10" DEPTH 
ACCELERATED CONCRETE PAVEMENT 


PATCHING, AS DIRECTED 
REINFORCED CEMENT CONCRETE 


4" PAVEMENT BASE DRAIN 
ASPHALT TACK COAT 
PAVEMENT, 8” DEPTH 

4" DEPTH 

TRANSVERSE JOINT CLEANING 
CURB 

TYPE A 

36" 

CONCRETE BUFFER 

SIDEWALK, 4" DEPTH 


002 | REINFORCED ACCELERATED CONCRETE 
003 | PLAIN CEMENT CONCRETE PAVEMENT, 
‘002 | REINFORCED ACCELERATED CONCRETE 
‘003 | PLAIN CONCRETE MOUNTABLE CURB, 
“005 | REINFORCED CEMENT CONCRETE CURB, 


- 004 | CURB CHEEK WALL 
«9006 | CONCRETE CURB STOP 


02627 
- 001 
02741 
- 001 
02750 
- 001 
SY 
02750 
SY 
02750 
SY 
02755 
- 001 
SY 
001 
02781 
- 001 
02781 
02781 
02781 
02781 
02781 
02783 
- 001 


FIFTH AVE - OAKLAND 


BLVD OF THE ALLIES TO CRAFT AVE 510+50. 518+59, 


CRAFT AVE TO HALKET ST/CHESTERFIELD RD 518+59. 527+00. 
Pea ST/CHESTERFIELD RD TO MCKEE PL/DARRAGH 527+00. 533+25. 


MCKEE PL/DARRAGH ST TO LOTHROP ST/MEYRAN AVE T T 533+25. 536+99. 


LOTHROP ST/MEYRAN AVE TO ATWOOD ST T T 536+99. 539+68. 


ATWOOD ST TO DE SOTO ST/OAKLAND AVE 539+68. 542+20. 


DE SOTO ST/OAKLAND AVE TO BOUQUET ST 542+20. 543+61. 


BOUQUET ST TO THACKERAY AVE [ [| 543+61. 547+02. 


THACKERAY AVE TO UNIVERSITY PL T T 547+02. 550+35. 


UNIVERSITY PL TO BIGELOW BLVD 550+35. 553+80. 


BIGELOW BLVD TO LYTTON AVE 553+80. 557+04. 


LYTTON AVE TO TENNYSON AVE 557+04. 559+94. 


TENNYSON AVE TO RUSKIN AVE 559+94. 562+83. 


RUSKIN AVE TO BELLEFIELD AVE 562+83. 564+88. 


SUBTOTALS - FIFTH AVE - OAKLAND 


2B OF 4C 


= DESIGNED FAS PORT AUTHORITY OF ALLEGHENY COUNTY 
eT CENT UMS DEEN HaNees IN DRAWN JMS PITTSBURGH PENNSYLVANIA 
yf 

PART THROUGH A GHANT FROM THE NOT FOR CHECKED SOS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
U.S. DEPARTMENT OF 


Gulf Tower TRANSPORTATION, UNDER THE INCHARGE LAR 
icon imemnnes eustoreeiouscr| CONSTRUCTION) | Joe sso Cie ee eere eee 
oth Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
: AS SHOWN - 
PiuSburgh pale REVISIONS teria eat Port connecting people to life pwe.No. GN50 sHT. 50 


"michae!.megarry" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TABO8. dgn 


OPERATOR? 


ROADWAY TABULATION SHEET 


3222238 PM 


PLOTTED? 3/21/2024 


REMARKS STATION 


SIDEWALK , BROWN 

CONCRETE, BROWN, 8" DEPTH 
BRICK SURFACING 

SIDEWALK 

REMOVE , STORE AND RESET 
INTERLOCKING PAVERS 
ORNAMENTAL RAILING 
GRANITE CURB 

REMOVABLE CURB 


005 | ACCELERATED EXPOSED AGGREGATE 
SY 


002 | EXPOSED AGGREGATE CONCRETE 


002 | REMOVE AND RESET BRICK 
- 002 | RADIUS GRANITE CURB 


02786 
SY 
02786 
- 001 
02788 
02790 
- 001 
02840 
- 001 
04413 
- 001 
04413 
05100 
- 001 


ITEM 
NUMBER 


FIFTH AVE - OAKLAND 


BLVD OF THE ALLIES TO CRAFT AVE 510+50. 518+59. 63 


CRAFT AVE TO HALKET ST/CHESTERFIELD RD 518+59. 527+00. 39 
Beene ST/CHESTERFIELD RD TO MCKEE PL/DARRAGH 527+00. 533+25. 05 


MCKEE PL/DARRAGH ST TO LOTHROP ST/MEYRAN AVE |LT T 533+25. TO 536+99. 36 


LOTHROP ST/MEYRAN AVE TO ATWOOD ST ali T 536+99. TO 539+68. 83 


ATWOOD ST TO DE SOTO ST/OAKLAND AVE 539+68. 542+20. 03 


DE SOTO ST/OAKLAND AVE TO BOUQUET ST 542+20. 543+61. 78 


BOUQUET ST TO THACKERAY AVE T ar 543+61. TO 547+02. 43 


THACKERAY AVE TO UNIVERSITY PL T T 547+02. TO 550+35. 31 


UNIVERSITY PL TO BIGELOW BLVD 550+35. TO 553+80. 75 


BIGELOW BLVD TO LYTTON AVE 553+80. 557+04. 45 


LYTTON AVE TO TENNYSON AVE 557+04. 559+94. 54 


TENNYSON AVE TO RUSKIN AVE 559+94. TO 562+83. 39 


RUSKIN AVE TO BELLEFIELD AVE 562+83. TO 564+88. 65 


SUBTOTALS - FIFTH AVE - OAKLAND 


2C OF 4C 


[| DESIGNED FAS PORT AUTHORITY OF ALLEGHENY COUNTY 
eer uAe GEL Hance IN DRAWN JMS PITTSBURGH PENNSYLVANIA 
=a 

PART THROUGH A GHANT FROM THE NOT FOR CHECKED S05 BUS RAPID TRANSIT UPTOWN TO OAKLAND 
U.S. DEPARTMENT OF 


Gulf Tower TRANSPORTATION, UNDER THE INCHARGE LAR 
ioe inemnes restorative] CONSTRUCTION) | owe sous ae ee ale 
oth Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
: AS SHOWN - 
Piusburgh pa et REVISIONS teria eat Port connecting people to life Dwe.No. (GN51 SHT. 51 


"michae!.megarry" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207700\BRT_01_RD_TABOS3. dgn 


OPERATOR? 


ROADWAY TABULATION SHEET 


3222242 PM 


PLOTTED? 3/21/2024 


19.0 MM MIX 


PAVEMENT 


PAVEMENT 
PAVEMEN 
SURFACE, VARIABLE DEPTH 


MIXTURE 
172" DEPTH 


004 |DESIGN, BINDER COURSE, PG 
MIXTURE 


007 |DESIGN, BINDER COURSE 


( MATCH 


REMARKS STATION 


2A) 


ADJACENT SUBBASE DEPTH 
1/2" DEPTH, SRL-H 


10 TO <30 MILLION 


19.0 MM MIX, 2" 


ACE, 1 


64E-22, 10 TO <30 MILLION ESALS, 


9.5MM MIX, 1 


02532|SUPERPAVE ASPHALT MIXTURE 
(LEVELING) , PG 64E-22, 10 TO 


64S-22, <0.3 MILLION ESALS, 
9.5MM MIX, 2" DEPTH, SRL-H 
64S-22, <0.3 MILLION ESALs, 


25.0MM MIX, 4 1/2" DEPTH 
64S-22, <0.3 MILLION ESALS, 


25.0MM MIX, 4" DEPTH 
MILLING OF CEMENT CONCRETE 


DESIGN OF CURB RAMPS 
FOREIGN BORROW EXCAVATION 
SUBBASE 8" DEPTH (NO. 2A 
DESIGN, WEARING COURSE, PG 
<30 MILLION ESALS, 

MILLING OF ASPHALT 

SUR 

SURFACE, 3 1/2" DEPTH 
PAVEMENT SURFACE, 2" DEPTH 


GEOTEXTILE CLASS 1 
SURFACE, 2" DEPTH 


64E-22, 
ESALS, 


003 |DESIGN, WEARING COURSE, PG 
003 |MILLING OF ASPHALT PAVEMENT 


- 002) GEOQTEXTILE CLASS 4, TYPE A 
- 002 | SUBBASE 6" DEPTH (NO. 2A 
+003 |SUBBASE 4" DEPTH (NO. 2A 
005 |DESIGN, BASE COURSE, PG 
006 |DESIGN, BASE COURSE, PG 


602 |MILLING OF ASPHALT 
004 {MILLING OF ASPHALT 


“004 | SUBBASE (NO. 


001 
. 001 
001 
. 001 
001 
SY 
02532 |SUPERPAVE ASPHALT MIXTURE 


SY 
02532|SUPERPAVE ASPHALT MIXTURE 


SY 
02532|SUPERPAVE ASPHALT 


- 001 


02532 | SUPERPAVE ASPHALT MIXTURE 
SY 
001 
SY 

ITEM 


02532|SUPERPAVE ASPHALT 


02353 


02521 


02521 


02521 


02521 


ON 
02550 


02550 


SY 
02550 


SY 
02550 


NUMBER 


FORBES AVENUE - ENTIRE LENGTH 


DIRECTED - ENTIRE LENGTH 121+20. 259+50. 00 


FORBES AVE - UPTOWN 


SHINGISS ST TO BOYD ST 121+29. 123+03. 00 


BOYD ST TO CHATHAM SQ/MCANULTY DR 123+03. 129+42. 00 


CHATHAM SQ/MCANULTY DR TO MAGEE ST 129+42. 136+89. 00 


MAGEE ST TO STEVENSON ST 136+89. 142+00. 00 


STEVENSON ST TO PRIDE ST 142+00. 145+83. 00 


PRIDE ST TO MARION ST 145+83. 148+45. 00 


MARION ST TO VAN BRAAM ST 148+45. 152+75. 00 


VAN BRAAM ST TO MILTENBERGER ST 152+7T5. 156+18. 00 


MILTENBERGER ST TO GIST ST 156+18. 161+56. 00 


GIST ST TO JUMONVILLE ST 161+56. 166+47.50 


JUMONVILLE ST TO SENECA ST 166+47. 171+47. 00 


SENECA ST TO MOULTRIE ST 171+47.00 TO 175+47.00 


MOULTRIE ST TO BRADY ST 175+47. 178+45. 00 


BRADY ST TO BIRMINGHAM BR 178+45. 180+66. 00 


FORBES AVE - OAKLAND 


CRAFT AVE TO HALKET ST 209+65. 217+30. 40 


MCKEE PL TO SEMPLE ST 224404, 225+77. 25 


S BOUQUET ST TO BIGELOW BLVD/SCHENLEY DR 235+93. 237+60. 69 


BIGELOW BLVD/SCHENLEY DR TO SCHENLEY DR EXT 244+85. 248+25.99 


3A OF 4C 


: DESIGNED — _ oer PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM (a) GANNETT FLEMING DOCUMENT HAS BEEN FINANCED IN DRAWN KCF PITTSBURGH PENNSYLVANIA 
GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED _T0 BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Foster Plaza 8 
Gulf Tower Suite 400 TRANSPORTATION UNDER THE BCR ANGE SEG 
707 Grant Street a rales anes URBAN MASS TRANSPORTATION ACT CO ST R U ea O N ) DATE 05/01/24 ROADWAY TABULATION SHEET 
: 4, ‘ 
sie sth Floor, i ittsburgh, : DESCRIPTION POR ATCA OF aT eonENY SCALE AS SHOWN Port CONTRACT NO. BRT-001 
aii REVISIONS ‘ ; connecting people to life pwe.no. GN52 SHT. 52 


"michael. megarry" 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TAB10. dgn 


OPERATOR? 


ROADWAY TABULATION SHEET 


3222245 PM 


PLOTTED? 3/21/2024 


CURB 
DEPTH 


REMARKS STATION 


COURSE, 10" DEPTH 
4" 


PAVEMENT BASE DRAIN 
ACCELERATED CONCRETE PAVEMENT 


REINFORCED CEMENT CONCRETE 
PATCHING, AS DIRECTED 


BASE 

REINFORCED ACCELERATED 
CONCRETE PAVEMENT, 8" DEPTH 
TRANSVERSE JOINT CLEANING 
REINFORCED CEMENT CONCRETE 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE 
SIDEWALK , 


ASPHALT TACK COAT 
PAVEMENT, 4" DEPTH 


4" 
CONCRETE 
TYPE A 
CURB, 36" 


SY 
LF 
02781 


“003 |PLAIN CONCRETE MOUNTABLE CURB, 
“005 | REINFORCED CEMENT CONCRETE 


003 |PLAIN CEMENT CONCRETE 
‘002 |REINFORCED ACCELERATED 


+004 | CURB CHEEK WALL 
+006 | CONCRETE CURB STOP 


- 001 
001 
02750 
- 001 
02750 
- 002 
SY 
02750 
SY 
02755 
- 001 
- 001 
001 
02781 
02781 
02781 
02781 
- 001 
02785 
001 
SY 
ITEM 
NUMBER 


FORBES AVENUE - ENTIRE LENGTH 


DIRECTED - ENTIRE LENGTH 121+20. 259+50. 00 


FORBES AVE - UPTOWN 


SHINGISS ST TO BOYD ST 121+29. 123+03. 00 


BOYD ST TO CHATHAM SQ/MCANULTY DR 123+03. 129+42. 00 


CHATHAM SQ/MCANULTY DR TO MAGEE ST 129+42. 136+89. 00 


MAGEE ST TO STEVENSON ST 136+89. 142+00. 00 


STEVENSON ST TO PRIDE ST 142+00. 145+83. 00 


PRIDE ST TO MARION ST 145+83. 148+45. 00 


MARION ST TO VAN BRAAM ST 148+45. 152+75. 00 


VAN BRAAM ST TO MILTENBERGER ST 152+7T5. 156+18. 00 


MILTENBERGER ST TO GIST ST 156+18. 161+56. 00 


GIST ST TO JUMONVILLE ST 161+56. 166+47.50 


JUMONVILLE ST TO SENECA ST 166+47. 171+47. 00 


SENECA ST TO MOULTRIE ST 171+47.00 TO 175+47.00 


MOULTRIE ST TO BRADY ST 175+47. 178+45. 00 


BRADY ST TO BIRMINGHAM BR 178+45. 180+66. 00 


FORBES AVE - OAKLAND 


CRAFT AVE TO HALKET ST 209+65. 217+40 


MCKEE PL TO SEMPLE ST 224404, 225+77. 25 


S BOUQUET ST TO BIGELOW BLVD/SCHENLEY DR 235+93. 237+60. 69 


BIGELOW BLVD/SCHENLEY DR TO SCHENLEY DR EXT 244+85. 248+25.99 


3B OF 4C 


: DESIGNED — _ oer PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM (a) GANNETT FLEMING DOCUMENT HAS BEEN FINANCED IN DRAWN KCF PITTSBURGH PENNSYLVANIA 
GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED _T0 BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Foster Plaza 8 
Gulf Tower Suite 400 TRANSPORTATION UNDER THE BCR ANGE SEG 
707 Grant Street a rales anes URBAN MASS TRANSPORTATION ACT CO ST R U ea O N ) DATE 05/01/24 ROADWAY TABULATION SHEET 
: 4, ‘ 
sie sth Floor, i ittsburgh, : DESCRIPTION POR ATCA OF aT eonENY SCALE AS SHOWN Port CONTRACT NO. BRT-001 
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"michael. megarry" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207700\BRT_01_RD_TAB11.dgn 


OPERATOR? 


3222250 PM 


PLOTTED? 3/21/2024 


SIDEWALK , BROWN 
CONCRETE, BROWN, 8" DEPTH 
BRICK SURFACING 


SIDEWALK 


REMOVE , STORE AND RESET 
INTERLOCKING PAVERS 
ORNAMENTAL RAILING 


ROADWAY TABULATION 


GRANITE CURB 


REMOVABLE CURB 


REMARKS 


005 | ACCELERATED EXPOSED AGGREGATE 
SY 


002 |EXPOSED AGGREGATE CONCRETE 


02786 
SY 
02786 
- 001 


002 |REMOVE AND RESET BRICK 


02788 


SY 
02790 
- 001 

001 


- 001 


+002 | RADIUS GRANITE CURB 


- 001 


04413 


ITEM 
NUMBER 


STATION 


FORBES AVENUE - ENTIRE LENGTH 


DIRECTED - ENTIRE LENGTH 


121+20. 


259+50. 


00 


FORBES AVE - UPTOWN 


SHINGISS ST TO BOYD ST 


121+29. 


123+03. 


00 


BOYD ST TO CHATHAM SQ/MCANULTY DR 


123+03. 


129+42. 


00 


CHATHAM SQ/MCANULTY DR TO MAGEE ST 


129+42. 


136+89. 


00 


MAGEE ST TO STEVENSON ST 


136+89. 


142+00. 


00 


STEVENSON ST TO PRIDE ST 


142+00. 


145+83. 


00 


PRIDE ST TO MARION ST 


145+83. 


148+45. 


00 


MARION ST TO VAN BRAAM ST 


148+45. 


152+75. 


00 


VAN BRAAM ST TO MILTENBERGER ST 


152+7T5. 


156+18. 


00 


MILTENBERGER ST TO GIST ST 


156+18. 


161+56. 


00 


GIST ST TO JUMONVILLE ST 


161+56. 


166+47. 


50 


JUMONVILLE ST TO SENECA ST 


166+47. 


171+47. 


00 


SENECA ST TO MOULTRIE ST 


171+47. 


175+47. 


00 


MOULTRIE ST TO BRADY ST 


175+47. 


178+45. 


00 


BRADY ST TO BIRMINGHAM BR 


178+45. 


180+66. 


00 


FORBES AVE - OAKLAND 


CRAFT AVE TO HALKET ST 


209+65. 


217+40 


MCKEE PL TO SEMPLE ST 


224+04. 


2254+TT. 


25 


S BOUQUET ST TO BIGELOW BLVD/SCHENLEY DR 


235+93. 


237+60. 


69 


BIGELOW BLVD/SCHENLEY DR TO SCHENLEY DR EXT 


244+85. 


248+25. 


99 


"michael. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207700\BRT_01_RD_TAB12. dgn 


OPERATOR? 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 
Foster Plaza 8 

Suite 400 

730 Holiday Drive 
Pittsburgh, PA. 15220 


3C OF 4C 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


DESIGNED Ker. PORT AUTHORITY OF ALLEGHENY COUNTY 
PENNSYLVANIA 


CHECKED TCG BUS RAPID TRANSIT UPTOWN TO OAKLAND 


DRAWN KCEF PITTSBURGH 


INCHARGE GEC 
DATE 05/01/24 


SCALE 
AS SHOWN Port | 
connecting people to life 


ROADWAY TABULATION SHEET 


CONTRACT NO. BRT-001 
Dwe.no. GN54 SHT. 54 


PENNSYLVANIA 
55 


STATION 


CONTRACT NO. BRT-001 


pwe.No. GN55 SHT. 


ROADWAY TABULATION SHEET - TOTALS 


connecting people to life 


PORT AUTHORITY OF ALLEGHENY COUNTY 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 


REMARKS 
PITTSBURGH 
Port 


05/01/24 


LAR 
AS SHOWN 


LINN 


YAgWNN 
WALI 


4S 
Hidad u2 ‘30VSYNS LNAWSAVd : 
ALAYONOD LNAWSD SO ONITIIN Secon 


AS 
Hidaqd J1aVIYVA §30vsuNS ; 
LNSWAAVd LIVHdSV 30 SNI7 RAs 


AS 
Hld3d u2z/l € §30v4 


LNSW3AVd LIVHdSV 30 ONT) £00 ° 
0Sszo 


AS 

Hidad uz ‘30Ws ; 
LNSWAAVd LIVHdSY 30 ONI1 200 

osszo 


AS 
Hldaq u2/l | * 30S 
LNAW3AVd LIVHdSV 30 ONT) 100 
osszo 


SUBTOTAL - FIFTH AVE - ENTIRE LENGTH 
SUBTOTAL - FORBES AVENUE - ENTIRE LENGTH 
SUBTOTAL - FORBES AVE - UPTOWN 

SUBTOTAL - FORBES AVE - OAKLAND 


SUBTOTAL - FIFTH AVE - UPTOWN 
SUBTOTAL - FIFTH AVE - OAKLAND 


DESIGNED 
CHECKED 
IN CHARGE 


3410 


153 


NOT FOR 
STRUCTION) 


TOTALS 


con 


+ 


XIW WN 0°61 £S1VS4 NOITIIW OF> 
9d * (ONI 13A51) 
YaaNIG ‘NOISAG 
LIWHdSV AAVdYdadNS 


uv §XIW WO °SZ 
IN £°0> £22-Sb9 
09 34sva ‘NOIS3d 
VHdSV SAVduadNs 


b *XIW WN 0°SZ 
W £°0 > £22-Sb9 
09 34sva ‘NOIS]d 
VHdSV SAVdudadns 


WN 0°61 ‘S1VS3 
> OL OL 622-369 
YaQNIG ‘NOIS3Q 
LIWHdSV AAVdYAdNS 


dG u2 ‘XIW_WNS°6 
IN €£°0> £22-Sb9 
ONT YVaM ‘NOISAG 
VHdSV SAVduadnNs 


HLdad u2/t_ | *XIW_WWS°6 
ITTIW O£> OL OL £ 22-4b9 
*ASYNOD ONIYVSM ‘NOIS3C 
ALXIW LIVWHdSVY SAVdYAdNS 
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URBAN MASS TRANSPORTATION ACT 


FEDERAL TRANSIT ADMINISTRATION, 
OF 1964, AS AMENDED, FOR THE 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


LU 
aE: 
Y 
Zz 
O 
kK 
< 
I 
=) 
aa) 
< 
kK 
> 
< 
= 
am) 
< 
O 
aoc 


DESCRIPTION 


REVISIONS 


(Hidaq asveans LNaovrav 
HOLVW) (V2 °ON) ASVEENS 


(V2 °ON) Hldad ub’ ASVEENS 


(V2 °ON) H1dad «9 ASVEENs 


(V2 °ON) HLdad «8 ASVEENs 


V AdAL *b SSV1D ATILX3L049 


311 Lxal0a9 


5th Floor 
Pittsburgh, PA 15219 


NOTLVAVOX3S MOUNOE NOTSAYOS 


707 Grant Street 


aa 


SdWVY 8YyNd 30 NOISAd 


Wd £S 220 2 UBP *ZZGV1~dY- 107 LYG\OOLLOZOP\WOD ‘wooeDa|akIDBOwW *| PDYO|W\DU-~9| SP WoseDd\Bbu! y4ommdy so sH1Vd ATI 
y202/1e/7E #dAllold u KAADBOW *| EDYO!Wy sYOLVYAdO 


ROADWAY TABULATION SHEET - TOTALS 


3222257 PM 


PLOTTED? 3/21/2024 


REMARKS STATION 


PAVEMENT BASE DRAIN 
ACCELERATED CONCRETE PAVEMENT 


REINFORCED CEMENT CONCRETE 
PATCHING, AS DIRECTED 


BASE COURSE, 10" DEPTH 
REINFORCED ACCELERATED 
CONCRETE PAVEMENT, 8" DEPTH 
TRANSVERSE JOINT CLEANING 
REINFORCED CEMENT CONCRETE 
REINFORCED CEMENT CONCRETE 
SIDEWALK, 4" DEPTH 


4" 

ASPHALT TACK COAT 
PAVEMENT, 4" DEPTH 
CONCRETE CURB 

TYPE A 

CURB, 36" 

CONCRETE BUFFER 


003 |PLAIN CEMENT CONCRETE 
‘002 |REINFORCED ACCELERATED 

-003 |PLAIN CONCRETE MOUNTABLE CURB, 
+004 |CURB CHEEK WALL 

“005 |REINFORCED CEMENT CONCRETE 
+006 | CONCRETE CURB STOP 


- 001 
001 
- 001 


02781 


02781 


02781 


02781 


02785 
001 
SY 

ITEM 
NUMBER 


02750 
- 001 
SY 
02750 
- 002 
SY 
02750 


SY 
02755 
001 
SY 
001 
001 
02781 


FIFTH AVE - ENTIRE LENGTH 


FIFTH AVE - UPTOWN 


FIFTH AVE - OAKLAND 


FORBES AVENUE - ENTIRE LENGTH 


FORBES AVE - UPTOWN 


FORBES AVE - OAKLAND 


116696 1604 | 1353 TOTALS 
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[| DESIGNED FAS PORT AUTHORITY OF ALLEGHENY COUNTY 
HAA oe HRENeES IN DRAWN JMS PITTSBURGH PENNSYLVANIA 
=a 

PART THROUGH A GRANT FROM THE NOT FOR CHECKED SOS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
U.S. DEPARTMENT OF 


Gulf Tower IN CHARGE LAR ; 
707 Grant Street dan nee TA SNORE ATN CO ST R U CTl O N ) ee ae ROADWAY TABULATION SHEET - TOTALS 
. Sth Floor . DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 SAGoNE COUNTY, PENNSYLVANIA. AS SHOWN Po rt AUTHOR CHE oa 


"michae!.megarry" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TAB23. dgn 


OPERATOR? 


32:23:01 PM 


PLOTTED? 3/21/2024 


SIDEWALK , BROWN 
CONCRETE, BROWN, 8" DEPTH 
BRICK SURFACING 


SIDEWALK 


REMOVE , STORE AND RESET 
INTERLOCKING PAVERS 


ORNAMENTAL RAILING 


ROADWAY TABULATION SHEET - TOTALS 


GRANITE CURB 


REMOVABLE CURB 


REMARKS 


005 | ACCELERATED EXPOSED AGGREGATE 
SY 


002 |EXPOSED AGGREGATE CONCRETE 


02786 
SY 
02786 
- 001 


002 |REMOVE AND RESET BRICK 


02788 


SY 


02790 
- 001 


SY 


- 001 


- 001 


+002 |RADIUS GRANITE CURB 


04413 
- 001 


ITEM 
NUMBER 


STATION 


FIFTH AVE - ENTIRE LENGTH 


FIFTH AVE - UPTOWN 


FIFTH AVE - OAKLAND 


FORBES AVENUE - ENTIRE LENGTH 


FORBES AVE - UPTOWN 


FORBES AVE - OAKLAND 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TAB24. dgn 


OPERATOR? 


4C OF 4C 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


DESIGNED 


TOTALS 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


PITTSBURGH 


CHECKED SDS 


IN CHARGE LAR 


DATE 05/01/24 


SCALE 
AS SHOWN 


Port Authori 
connecting people to life 


PENNSYLVANIA 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 
ROADWAY TABULATION SHEET - TOTALS 


CONTRACT NO. BRT-001 


Dwe.No. GN57 SHT. 


57 


DRAINAGE TABULATION SHEET 


5218251 AM 


PLOTTED? 3/26/2024 


PWSA TYPE 13, 


IRON 


PWSA TYPE 13 
FRAME AND BICYCLE SAFE GRATE 


MODIFIED, WITH 3-FLANGE CAST 


IRON FRAME AND BICYCLE SAFE 


GRATE 


SDR 26 


REMARKS STATION 


DIAMETER PWSA MANHOLE , 
WITH MANHOLE FRAME AND COVER 
PWSA CONCRETE COLLAR FOR PIPE 


PWSA STORM INLET, PWSA TYPE 13, 
CONNECTION 


PWSA 15" PVC PIPE, SDR 26 
WITH 3-FLANGE CAST IRON 


6" PVC PIPE, SDR 26 
CONNECTION TO EXISTING SEWER 
TRANSITION 

PWSA_ TRENCH RESTORATION 
(PIPE INSTALLATION 

THROUGH CURB RAIN LEADER 
PWSA CATCH BASIN, 

WITH 3-FLANGE CAST 

FRAME AND BICYCLE SAFE GRATE 
PWSA DOGHOUSE MANHOLE, WITH 
MANHOLE FRAME AND COVER 
MANHOLE FRAME AND COVER 
DRAINAGE STRUCTURE 


WYE 


004 |SEWER TAP TO EXISTING SEWER 
- 005 | CUT-IN WYE PIPE TRANSITION 
+007 |pwSA 15" DUCTILE IRON PIPE 
- 003 |PWSA DRAINAGE PIPE REMOVAL 
“010 |PWSA CORE HOLE IN EXISTING 


- 002 |3" pvc PIPE, SDR 26 

-003 |4" pyc PIPE, SDR 26 

.014 |PWSA CORED WYE OR TEE 
015 |PWSA CUT-IN WYE PIPE 

009 |PWSA MANHOLE SA-10C, WITH 


-008 |PWSA 6" PVC PIPE. 
.008 |PWSA 4’ 


- 001 
- 001 
001 


02633 |PWSA CATCH BASIN, 


- 001 
EA 
02633 
002 
EA 
02633 
- 005 
EA 
02633 
- OO7 
EA 
02633 


EA 
02633 


02633 


EA 
02633 
O11 


02610 


006 
02610 


02610 


02610 


02610 


02610 


02615 


02610 


02610 


02610 


FIFTH AVE - UPTOWN 


GRADE ADJSUTMENT NOT CALLED OUT START TO 515+00 


434+30 TO 
A14-5, A14-3 435+10/48425 


A14-7 435445 


A14-8 435+00 


A14-2, A14-2A, A14-9, A14-10 ae Oo leae Ae 


A15-8 438+50 TO 439+50 


A15-9, A15-10, A15-11 483+80 TO 439445 


A15-1 441+05 


A15-3, A15-7, A15-12, A15-13 440+60 441+40 


UPTOWN WEST STATION 442+00 4434+25 


A16-8, A16-9 T 443+90 444+00 


A16-2 444+70 


A16-10, A16-11, A16-12 444440 TO 446+55 


A16-7 448435 


A16-13, A16-14, A17-9, A1T-10 448435 452+45 


AiT-2 T 449+60 


A1T-3, A1T-3A T 453+30 453435 


Al?f-6, A17-8 453425 453+30 


A18-5, A18-6, A18-7 T 454+60 455+80 


PRIDE STREET STATION T 455+50 456+00 


A18-1, A18-1A an 457+10 457+25 


A18-2 T 457+10 
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Pac niis MRM PORT AUTHORITY OF ALLEGHENY COUNTY 

A=COM EPREPARATIONOE TG comet uy PORT COUNTY 
FEDERAL TRANSIT ADMINISTRATION N OT FO R CHECKED DUC BUS RAPID TRANSIT UPTOWN TO OAKLAND 

Gulf Tower ve IN CHARGE LAR 
707 Grant Street URaaN nase TRANSPORT TON Acr CONSTRUCTION ) — aus DRAINAGE TABULATION SHEET 
igh, PA Haar sons 
Pittsburgh, PA 15219 : DESCRIPTION BORE AU HORT Or ALTE GHENY, AS SHOWN Port Authorit ee BRT at — 

i} 5 . 


REVISIONS 


"Joseph. silich" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\joseph. si | ich@aecom. com\d0207700\BRT_01_RD_TAB25. dgn 


OPERATOR? 


DRAINAGE TABULATION SHEET 


5:18:56 AM 


PLOTTED? 3/26/2024 


REMARKS STATION 


FRAME AND BICYCLE SAFE GRATE 
CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

PWSA SIDEWALK TRENCH DRAIN 
WITH ADA COMPLIANT AND BICYCLE 
SAFE GRATE 

PWSA_ GRADE ADJUSTMENT OF 
STORMWATER MANAGEMENT SYSTEM 
FOR KIRKPATRICK PARKING LOT 


EXISTING 
PWSA GRADE ADJUSTMENT OF 


WITH 4-FLANGE CAST IRON 
EXISTING 


STRUCTURES 
REMOVAL 
CONVERSION 
PWSA MANHOLE 
PWSA INLET 
MANHOLE TOP 


13, 


-013 |PWSA CLEANING DRAINAGE PIPE 
019 |PWSA RECESSED CATCH BASIN 

‘020 |REVERSE MODIFIED ,WITH 3-FLANGE 
003 |PWSA REBUILT INLET BOX WITH 


O12 |PWSA CLEANING DRAINAGE 
014 |PWSA DRAINAGE STRUCTURE 


018 
- 001 


02633|PWSA CATCH BASIN, PWSA TYPE 13 
001 


02633|PWSA CATCH BASIN, PWSA TYPE 


02633 


02633 


A 
02635 
- 001 

LF 
02637 


SET 
02637 
- 002 
SET 
02639 


02640 


EA 
02633 


02633 


FIFTH AVE - UPTOWN 


GRADE ADJSUTMENT NOT CALLED OUT START TO 515+00 


434+30 TO 
A14-5, A14-3 435+10/48+25 


A14-7 435+45 


A14-8 435+00 


A14-2, A14-2A, A14-9, A14-10 tee ce eon 


A15-8 438+50 TO 439+50 


A15-9, A15-10, A15-11 483+80 TO 439+45 


A15~-1 441+05 


A15-3, A15-7, A15-12, A15-13 440+60 441+40 


UPTOWN WEST STATION 442+00 443+25 


A16-8, A16-9 443+90 TO 444+00 


A16-2 444+70 


A16-10, A16-11, A16-12 444440 TO 446+55 


A16-7 448+35 


A16-13, A16-14, A17-9, A17-10 448+35 452+45 


A1Tt-2 449+60 


A1T-3, A1T-3A 453+30 453+35 


A1T-6, A17-8 453+25 453+30 


A18-5, A18-6, A18-7 454+60 455+80 


PRIDE STREET STATION 455+50 456+00 


A18-1, A18-1A T 457+10 TO 457+25 


A18-2 457+10 


_ DESIGNED MRM PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM NEPREPARATION OF TS ese PORT J COUNTY 
ART THROUGH A GRANT FROM THE NOT FOR CHECKED Duc BUS RAPID TRANSIT UPTOWN TO OAKLAND 
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Pittsburgh, PA 15219 en i nine eee we AS SHOWN Port 
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OPERATOR? 


DRAINAGE TABULATION SHEET 


5:19:00 AM 


PLOTTED? 3/26/2024 


PWSA TYPE 13, 


PWSA TYPE 13 
IRON 


MODIFIED, WITH 3-FLANGE CAST 


IRON FRAME AND BICYCLE SAFE 


GRATE 


REMARKS STATION 


DIAMETER PWSA MANHOLE, 


WITH MANHOLE FRAME AND COVER 


PWSA CONCRETE COLLAR FOR PIPE 


PWSA STORM INLET, PWSA TYPE 13, 
CONNECTION 


PWSA 15" PVC PIPE, SDR 26 
WITH 3-FLANGE CAST IRON 


6" PVC PIPE, SDR 26 
CONNECTION TO EXISTING SEWER 
TRANSITION 

PWSA_ TRENCH RESTORATION 
(PIPE INSTALLATION) 

THROUGH CURB RAIN LEADER 
PWSA CATCH BASIN, 

WITH 3-FLANGE CAST 

FRAME AND BICYCLE SAFE GRATE 
FRAME AND BICYCLE SAFE GRATE 
MANHOLE FRAME AND COVER 
MANHOLE FRAME AND COVER 
DRAINAGE STRUCTURE 


WYE 


“004 |SEWER TAP TO EXISTING SEWER 
- 005 | CUT-IN WYE PIPE TRANSITION 
-007 |PWSA 15" DUCTILE IRON PIPE 
+009 | PWSA DRAINAGE PIPE REMOVAL 
007 |PWSA DOGHOUSE MANHOLE, WITH 
‘010 |PWSA CORE HOLE IN EXISTING 


- 002 |3" pvc PIPE, SDR 26 

-003 |4" pvc PIPE, SDR 26 

- 008 |pwsa 6" PVC PIPE. SDR 26 
014 |PWSA CORED WYE OR TEE 
-015 |PWSA CUT-IN WYE PIPE 

009 |PWSA MANHOLE SA-10C, WITH 


.008 |PWSA 4’ 


- 001 
- 001 
LF 
- 001 


02633 |PWSA CATCH BASIN, 


EA 
02633 
O11 


001 
EA 
02633 
002 
EA 
02633 
- 005 
EA 
02633 


EA 
02633 


02633 


02633 


02610 


006 
02610 


02610 


02610 


02610 


02610 


02615 


02610 


02610 


02610 


FIFTH AVE - UPTOWN 


A18-11, A18-12, A19-9 457+45 458+65 


A19-2, A19-3, A19-4 459+90 460+15 


A19-10, A19-11, A19-12, A19-13, A19-14 
A19-6, A19-5 , if ’ 459+85 460+65 


A19-8 463+30 


A19-15, A19-16, A20-9 T 464+35 465+05 


A20-1, A20-2 466+20 466+30 


A20-3, A20-4, A20-7, A20-10, A20-11, A21-1 E 
A21-2; A21-3, A21-4_ : , ’ 467+45 472+05 


UPTOWN CENTRAL STATION TE: 467+80 468+15 


A20-6, A20-6A T 468+90 467+00 


A21-6, A21-7, A21-8, A21-9 T 472+60 473+92 


A21-10, A21-11, A21-12 T 474+40 TO 474490 


A21-13, A22-10, A22-1, A22-1A bi 475+35 477+50 
JUMONVILLE ST STATION, A22-24, -25, -26, -27, 7 476+20 476+60 


-2 2 = 


? 2 


A22-5, A22-6, A22-2 T 476+39 477+20 


A22-9, A22-8, A22-T T 478+25 479+75 


A22-11, A23-4, A23-2, A23-1A T 479+75 482+20 


A23-3 482+55 


A23-5, A24-9, A24-5 & A24-2, A24-1A 483+00 486+05 


A24-1 & A24-3 T 486+35 486+80 


A24-4 T 487+30 


A24-6 & A24-7 a 489+00 489+45 


A25-1 aT: 490+65 


A25-2, A25-2A T 497+95 491+35 


A25-5, A25-5A T 491+50 491+65 


A25-6 T 492+15 492+45 
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OPERATOR? 


DRAINAGE TABULATION SHEET 


5:19:03 AM 


PLOTTED? 3/26/2024 


REMARKS STATION 


STRUCTURES 

PWSA CLEANING DRAINAGE PIPE 
REMOVAL 

13, 

WITH 4-FLANGE CAST IRON 
FRAME AND BICYCLE SAFE GRATE 
CONVERS ION 

CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

PWSA SIDEWALK TRENCH DRAIN 
WITH ADA COMPLIANT AND BICYCLE 
SAFE GRATE 

PWSA GRADE ADJUSTMENT OF 
EXISTING 

MANHOLE TOP 

STORMWATER MANAGEMENT SYSTEM 
FOR KIRKPATRICK PARKING LOT 


SET |PWSA MANHOLE 


020 |REVERSE MODIFIED;WITH 3-FLANGE 
SET |PWSA INLET 


-012 |PWSA CLEANING DRAINAGE 

014 |PWSA DRAINAGE STRUCTURE 
02633|PWSA CATCH BASIN, PWSA TYPE 
~019 |PWSA RECESSED CATCH BASIN 
02633|PWSA CATCH BASIN, PWSA TYPE 13 
02637 | pwsA GRADE ADJUSTMENT OF 

003 |PWSA REBUILT INLET BOX WITH 


«002 | EXISTING 


02633 

001 
F 

- 001 

02640 

001 


02633 
-013 


02633 


-018 
EA 
02633 


EA 
02635 


02637 


02639 


FIFTH AVE - UPTOWN 


A18-11, A18-12, A19-9 457+45 458+65 


A19-2, A19-3, A19-4 459+90 TO 460+15 


A19-10, A19-11, Al9-12, Al9-13, A19-14 Z 
A19-6, A19-5 : : , 459+85 TO 460+65 


A19-8 463+30 


A19-15, A19-16, A20-9 464+35 TO 465+05 


A20-1, A20-2 466+20 466+30 


A20-3, A20-4, A20-7, A20-10, A20-11, A21-1 : 
A21-2, A21-3, A21-4_ 4 : g 467+45 472+05 


UPTOWN CENTRAL STATION 467+80 TO 468+15 


A20-6, A20-6A 468+90 TO 467+00 


A21-6, A21-T, A21-8, A21-9 472+60 473+92 


A21-10, A21-11, A21-12 474+40 474+90 


A21-13, A22-10, A22-1, A22-1A 475+35 TO 477+50 


JUMONVILLE ST STATION, A22-24, -25, -26, -2T, 
-28, -29, -30 


A22-5, A22-6, A22-2 476+39 TO 477+20 


476+20 TO 476+60 


A22-9, A22-8, A22-T 478+25 479+75 


A22-11, A23-4, A23-2, A23-1A 479+75 482+20 


A23-3 482+55 


A23-5, A24-9, A24-5 & A24-2, A24-1A 483+00 TO 486+05 


A24-1 & A24-3 486+35 TO 486+80 


A24-4 487+30 


A24-6 & A24-T, A24-8 489+00 489+45 


A25-1 490+65 


A25-2, A25-2A 497+95 TO 491+35 


A25-5, A25-5A 491+50 491+65 


A25-6 492+15 492+45 
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OPERATOR? 


DRAINAGE TABULATION 


5:19:07 AM 


PLOTTED? 3/26/2024 


PWSA TYPE 13, 


PWSA TYPE 13 
IRON 


MODIFIED, WITH 3-FLANGE CAST 


IRON FRAME AND BICYCLE SAFE 


GRATE 


REMARKS STATION 


CONNECTION TO EXISTING SEWER 
DIAMETER PWSA MANHOLE , 

WITH MANHOLE FRAME AND COVER 

PWSA CONCRETE COLLAR FOR PIPE 


PWSA STORM INLET, PWSA TYPE 13, 
CONNECTION 


CUT-IN WYE PIPE TRANSITION 
WITH 3-FLANGE CAST IRON 


6" PVC PIPE, SDR 26 

PWSA 15" PVC PIPE, SDR 26 
TRANSITION 

PWSA TRENCH RESTORATION 
(PIPE INSTALLATION 

THROUGH CURB RAIN LEADER 
PWSA CATCH BASIN, 

WITH 3-FLANGE CAST 

FRAME AND BICYCLE SAFE GRATE 
FRAME AND BICYCLE SAFE GRATE 
MANHOLE FRAME AND COVER 
MANHOLE FRAME AND COVER 
DRAINAGE STRUCTURE 


WYE 


+002 |3" pvc PIPE, SDR 26 

-003 |4" pvc PIPE, SDR 26 

004 |SEWER TAP TO EXISTING SEWER 
+007 |PwSA 15" DUCTILE IRON PIPE 
- 008 |pwSA 6" PVC PIPE. SDR 26 

- 009 |PWSA DRAINAGE PIPE REMOVAL 
014 |PWSA CORED WYE OR TEE 

015 |PWSA CUT-IN WYE PIPE 

“007 |PWSA DOGHOUSE MANHOLE, WITH 
009 |PWSA MANHOLE SA-10C, WITH 
010 |PWSA CORE HOLE IN EXISTING 


.008 |PWSA 4/ 


- 001 
- 001 
- 001 


02633 |PWSA CATCH BASIN, 


005 
- 006 
02610 


02610 


02610 


02610 


02610 


02615 


LF 
02620 


001 
EA 
02633 
002 
EA 
02633 
005 
EA 
02633 


EA 
02633 


EA 
02633 


02633 


EA 
02633 
O11 


02610 


02610 


02610 


FIFTH AVE - UPTOWN 


SOHO STATION- A25-8 5-9 4-10 5-11 5-12 5-13 5-14 491+80 TO 492+30 


A25-7 494+50 


A26-1 496+90 TO 497+35 


A26-3 497+45 


A26-4 500+50 


A26-5 501+90 


A2T7-1 503+45 


A2T-3 & A27T-4 504+40 TO 504+85 


A28-5, A28-6 511+80 TO 512+95 


FIFTH AVE - OAKLAND 


A29-2, A29-3 515+05 515+30 
WEST OAKLAND STATION, A29-4, -5, -6, -T, -8, 516+90 517415 


-9 = 


9 


A29-11 5174+15 


A31-8 527+20 
CHESTERFIELD ROAD STATION, A31-1, -2, -3, -4, 527+40 527+80 


9 9 


A32-3, A33-4, A33-1, A33-5, A33-6 533+80 535+55 


A33-11, A33-12, A33-13 538+15 538+30 


A34-1 543+00 


BIGELOW BOULEVARD STAION, A35-1, -2, -3, -4, 550+95 Bava 
-5, -6, -7 


A36-2, A36-3 553+00 553+15 


A36-6, A36-T 554+70 


A37-8 557+50 


A37T-12, A3T-13 560+35 560+25 


GRADE ADJSUTMENT NOT CALLED OUT 515+00 END 
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OPERATOR? 


DRAINAGE TABULATION SHEET 


5:19:12 AM 


PLOTTED? 3/26/2024 


REMARKS STATION 


FRAME AND BICYCLE SAFE GRATE 
CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

PWSA SIDEWALK TRENCH DRAIN 
WITH ADA COMPLIANT AND BICYCLE 
SAFE GRATE 

PWSA GRADE ADJUSTMENT OF 
STORMWATER MANAGEMENT SYSTEM 
FOR KIRKPATRICK PARKING LOT 


EXISTING 
PWSA GRADE ADJUSTMENT OF 


WITH 4-FLANGE CAST IRON 
EXISTING 


STRUCTURES 
REMOVAL 
CONVERSION 
PWSA MANHOLE 
PWSA INLET 
MANHOLE TOP 


13, 


+013 |PWSA CLEANING DRAINAGE PIPE 
O19 |PWSA RECESSED CATCH BASIN 

020 |REVERSE MODIFIED ,WITH 3-FLANGE 
003 |PWSA REBUILT INLET BOX WITH 


O12 |PWSA CLEANING DRAINAGE 
014 |PWSA DRAINAGE STRUCTURE 


018 
- 001 
- 001 


02633 |PWSA CATCH BASIN, PWSA TYPE 13 
001 


02633|PWSA CATCH BASIN, PWSA TYPE 


02633 


02633 


EA 
02635 


LF 
02637 


SET 
02637 
- 002 
SET 
02639 


02640 


02633 


02633 


FIFTH AVE - UPTOWN 


SOHO STATION- A25-8 ,-9,-10,-11 5-12 5-13 5-14 491+80 TO 492+30 


A25-7 494+50 


A26-1 & A26-2 496+90 TO 497+35 


A26-3 497+45 


A26-4 500+50 


A26-5 501+90 


A27-1 503+45 


A27-3 & A2T-4 504+40 TO 504+85 


A28-5, A28-6 


FIFTH AVE - OAKLAND 


A29-2, A29-3 515+05 515+30 
WEST eee ae STATION, A29-4, -5, -6,5 -T, -8, 516+90 517415 


A29-11 517+15 


A31-8 527+20 
CHESTERFIELD ROAD STATION, A31-1, -2, -3, -4, 7 soppag: +O eons 


-5 - = 


9 9 


A32-3, A33-4, A33-1, A33-5, A33-6 T 533+80 535455 


A33-11, A33-12, A33-13 T 538+15 538+30 


A34-1 543+00 


BIGELOW BOULEVARD STAION, A35-1, -2, -3, -4, 
-5, -6, -7 


A36-2, A36-3 553+00 553+15 


550+95 551+70 


A36-6, A36-7 554+70 


A37-8 557+50 


A37-12, A3T-13 560+35 560+25 


GRADE ADJSUTMENT NOT CALLED OUT 515+00 END 
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OPERATOR? 


PENNSYLVANIA 
64 


STATION 
560+50 TO 560495 
25+55 TO 25+40 
30+30 TO 30+55 


CONTRACT NO. BRT-001 


Dwe.no. GN64 SHT. 


LT/RT 
LT / RT 


DRAINAGE TABULATION SHEET 


connecting people to life 


PORT AUTHORITY OF ALLEGHENY COUNTY 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 


PITTSBURGH 
Port 


REMARKS 
FIFTH AVE - OAKLAND 
SIDE STREETS 
DIAMOND STREET 
WASHINGTON PLACE 
CHATHAM SQUARE 
MAGEE STREET 
LOGAN STREET 
PRIDE STREET 
VINE STREET 


TENNYSON AVENUE STATION, A37-14, -15, -16, 


-17, -18, -19, -20 
LAR 
95/01/24 
AS SHOWN 


A15-5 TO A15-4 

& A16-4 
A18-3 & A18-4 
IN CHARGE 


A16-3 
DESIGNED 
CHECKED 


NOTLOANNOO 
ddIid YOS YV1109 ALSYONOD VSMd 


FYyNLONYLS SOVNIVYG 
ONILSIXS NI 310H 3400 VSMd 


NOT FOR 
STRUCTION) 


EL 


YAAO0D GNV AWNVYS J IOHNVAN 
HLIM §901-VS ATOHNYW WSMd 


CON 


Y3A09 GNV AWVYS JFTIOHNVW HLIM 
*SIOHNVYN VSMd YSLANVIG .b VSMd 


YAA09 GNV 3NVYS J IOHNVAW 
HLIM ‘S70HNVN ASNOHOOG VSMd 


ALVYS 3sAVS ATOADIG GNV ANVYS 
NOUI LSVD_AONV14-E HLIM 
“El AdAL WSMd *LAINI WHOLS VSMd 
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ALlvYd AAVS AIAOIG GNV ANVYS 
NOYI LSVD FONVIS-E HLIM 
“El AdAL VSMd ‘NISV@ HOLVD WSMd 


URBAN MASS TRANSPORTATION ACT 


FEDERAL TRANSIT ADMINISTRATION, 
OF 1964, AS AMENDED, FOR THE 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


aLVYS 

BdVS_ AJIDAOIG GNV SWVYS NOUI 
1SVD SONVIS-€ HLIM ‘Q3IS1GOW 

Eb AdAL WSMd ‘NISV@ HOLVD VSMd 


— 
Y 
Ze 
O 
EK 
< 
— 
=) 
aa) 
< 
EK 
LU 
(=) 
< 
Zz 
< 
oc 
am) 


Yysaqdva1 NIVY gyno HONOYHL 


DESCRIPTION 


REVISIONS 


(NOILVTIVLISNI AdId) 
NOTLVYOLSSY HONSYL VSMd 


NOTLISNVUL 
AdId 3AM NI-LNO WSMd 


YAMAS ONILSIXS OL NOTLOANNOOD 
3al YO 3AM C3400 VSMd 


TWAOWSY AdId AIVNIVYC VSMd 


92 YAS *AdId JAd u9 WSMd 


AdId NOYI SIILONG «St WSMd 


92 YdS fAdId JAd wSl WSMd 


NOILISNVYL AdId 3AM NI-LNO 


JAM 
YSMAS ONILSIXS OL dVl YAMAS 


‘AdId IAd ut 


5th Floor 
Pittsburgh, PA 15219 


*FAdId OAd wf 


707 Grant Street 


*FAdId IAd 09 


ao 


WV 91 2612S UBP “| SGV1~ dH 10 LYG\OOLLOZOP\WOS ‘woseDaYo! | | s *Ydeso [\DU-g1 SP WodeD\BU! y4ommdy 20 sHIWd F114 
y202/92/E #GAllOld wyol}1s*ydesol, syOLVYadO 


5:19:20 AM 


PLOTTED? 3/26/2024 


STRUCTURES 
REMOVAL 


FRAME AND BICYCLE SAFE GRATE 


WITH 4-FLANGE CAST IRON 


13, 


CONVERSION 


CAST IRON FRAME AND BICYCLE 


SAFE GRATE 


PWSA SIDEWALK TRENCH DRAIN 


WITH ADA COMPLIANT AND BICYCLE 


SAFE GRATE 


DRAINAGE TABULATION SHEET 


PWSA GRADE ADJUSTMENT OF 


EXISTING 
PWSA GRADE ADJUSTMENT OF 


PWSA MANHOLE 
EXISTING 


PWSA INLET 


STORMWATER MANAGEMENT SYSTEM 
FOR KIRKPATRICK PARKING LOT 


MANHOLE TOP 


REMARKS 


STATION 


+013 |PWSA CLEANING DRAINAGE PIPE 


O12 |PWSA CLEANING DRAINAGE 
014 |PWSA DRAINAGE STRUCTURE 


02633 


02633 


02633 


02633|PWSA CATCH BASIN, PWSA TYPE 
018 


.019 |PWSA RECESSED CATCH BASIN 


02633 


02633|PWSA CATCH BASIN, PWSA TYPE 13 
020 |REVERSE MODIFIED ,WITH 3-FLANGE 


EA 


02635 


- 001 
LF 


02637 
001 


SET 
02637 
- 002 
SET 


003 |PWSA REBUILT INLET BOX WITH 


02639 
- 001 


02640 


FIFTH AVE - OAKLAND 


Ub AVENUE STATION, A37-1 


’ 8, ? 


4, -15, -16, 


560+50 TO 560+95 


A38-2 


563+30 


SIDE STREETS 


DIAMOND STREET 


WASHINGTON PLACE 


A15-5 TO A15-4 


25+55 TO 25+40 


CHATHAM SQUARE 


MAGEE STREET 


A16-3 & A16-4 


LOGAN STREET 


PRIDE STREET 


A18-3 & A18-4 


30+30 TO 30+55 


VINE STREET 


"Joseph. silich" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
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OPERATOR? 


DESCRIPTION 


REVISIONS 
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THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


DESIGNED 


DRAWN 


CHECKED DJC 


IN CHARGE LAR 


DATE 05/01/24 


SCALE 
AS SHOWN Port | 
connecting people to life 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
DRAINAGE TABULATION SHEET 


CONTRACT NO. BRT-001 
pwe.No. GN65 SHT. 65 


EL 


— 
Y 
Ze 
O 
EK 
< 
— 
=) 
aa) 
< 
EK 
LU 
© 
<r 
Zz 
< 
aoc 
am) 


WV SZ 261 2S 
VZOZ/9E/E 


STATION 


30+95 TO 30+75 


30+90 TO 39+25 


PENNSYLVANIA 


REMARKS 


SIDE STREETS 


DINWIDDIE STREET 


WYANDOTTE STREET 


KIRKPATRICK STREET 


A25-4, A25-4A & A25-3A & A25-3 


MCKEE PLACE 
LYTTON AVENEUE 


NORTH BELLFIELD AVENUE 


KIRKPATRICK STREET PARKING LOT 


PORT AUTHORITY OF ALLEGHENY COUNTY 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 
DRAINAGE TABULATION SHEET 


PITTSBURGH 


LAR 
95/01/24 


DESIGNED 
CHECKED 
IN CHARGE 


NOI LOANNOD 
Adid YOS YV1109 ALSYONOD VSMd 


AYNLONYLS SAOVNIVUG 
ONILSIXA NI AIOH 3YOO VSMd 


NOT FOR 
STRUCTION) 


YAAQ9 GNV ANVYS JF IOHNVAN 
HLIM §901-VS ATOHNVW VSMd 


Y3A09 GNV SWNVYS ATIOHNVW HLIM 
‘STOHNVW VSMd YSLANVIG .b VSMd 


con 


YAAOO GNV SWNVYS J IOHNVAN 
HLIM ‘370HNYW 3SNOH9OG VSMd 


ALVYS JAVS AJIAIIG GNV ANVYS 
NOYI LSVD FONVIS-€ HLIM 
“El AdAL VSMd ‘LAINI WHOLS VSMd 
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aLlVYd AAVS AIAOIG GNV ANVYS 
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alvys 

aAVS_ AIDADTIA GNV AWVYS NOU! 
1SVD FONVIS-€ HLIM ‘ Q3IS1GOW 
SL AdAL VSMd ‘NISWG@ HOLVD WSMd 


FEDERAL TRANSIT ADMINISTRATION, 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


YaqvVa1 NIVY 8YyNd HONOYHL 


(NOILVTIVISNI AdId) 
NOTLVYOLSSY HONSYL VSMd 


NOILISNVUL 
ddIid SAM NI-LNO VSMd 


MAMAS INILSIXS OL NOTLOANNOD 
Bal YO 3AM G3400 VSMd 


CONTRACT NO. BRT-001 


pwe.No. GN66 SHT. 


PORT AUTHORITY OF ALLEGHENY 


COUNTY, PENNSYLVANIA. 


DESCRIPTION 


REVISIONS 


66 


connecting people to life 


Port 


AS SHOWN 


WAOWSY AdIid JIVNIVYC VWSMd 


92 YdS “AdId JAd «9 WSMd 


ddId NOYI ATILONG «Sb VSMd 


92 YaS fAdId DAd «Sl WSMd 


NOTLISNVYL AdId SAM NI-LNO 


JAM 
YSMAS ONILSIXS OL dVl YAMAS 


‘AdId IAd ub 


*FAdId OAd uf 


5th Floor 


§AdId IAd 09 


707 Grant Street 


ei 


3d4a1ll101d 


UBP "SS GV1~dY~ 10 LYG\OOLLOZOP\WOS ‘wooeDaYd! | | s *Ydeso [\DU-g 


SP WOSSD\BU! y4ommd\ 29 sHIVd ATI 
u4ol|1s*udesol, :yolLvYyado 


Pittsburgh, PA 15219 


DRAINAGE TABULATION SHEET 


5:19:29 AM 


PLOTTED? 3/26/2024 


REMARKS STATION 


FRAME AND BICYCLE SAFE GRATE 
CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

PWSA SIDEWALK TRENCH DRAIN 
WITH ADA COMPLIANT AND BICYCLE 
SAFE GRATE 

PWSA GRADE ADJUSTMENT OF 
STORMWATER MANAGEMENT SYSTEM 
FOR KIRKPATRICK PARKING LOT 


EXISTING 
PWSA GRADE ADJUSTMENT OF 


WITH 4-FLANGE CAST IRON 
EXISTING 


STRUCTURES 
REMOVAL 
CONVERSION 
PWSA MANHOLE 
PWSA INLET 
MANHOLE TOP 


13, 


+013 |PWSA CLEANING DRAINAGE PIPE 
019 |PWSA RECESSED CATCH BASIN 
020 |REVERSE MODIFIED ,WITH 3-FLANGE 
003 |PWSA REBUILT INLET BOX WITH 


O12 |PWSA CLEANING DRAINAGE 
014 |PWSA DRAINAGE STRUCTURE 


018 
- 001 
- 001 


02633 |PWSA CATCH BASIN, PWSA TYPE 13 
001 


02633|PWSA CATCH BASIN, PWSA TYPE 


SET 
02637 
- 002 
SET 
02639 


02640 


02633 


02633 


EA 
02635 


LF 
02637 


02633 


02633 


SIDE STREETS 


DINWIDDIE STREET 


WYANDOTTE STREET 


KIRKPATRICK STREET 


A25-4, A25-4A & A25-3A & A25-3 30+95 TO 30+75 


KIRKPATRICK STREET PARKING LOT 30+90 TO 39+25 


MCKEE PLACE 


LYTTON AVENEUE 


NORTH BELLFIELD AVENUE 
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OPERATOR? 


DRAINAGE TABULATION SHEET 


5219233 AM 


PLOTTED: 3/26/2024 


PWSA TYPE 13, 


PWSA TYPE 13 
IRON 


MODIFIED, WITH 3-FLANGE CAST 


IRON FRAME AND BICYCLE SAFE 


GRATE 


REMARKS STATION 


DIAMETER PWSA MANHOLE, 


WITH MANHOLE FRAME AND COVER 


6" PVC PIPE, SDR 26 

PWSA 15" PVC PIPE, SDR 

26 ,SHORE/TRENCH BOX 
CONNECTION TO EXISTING SEWER 
PWSA_ TRENCH RESTORATION 
(PIPE INSTALLATION 

THROUGH CURB RAIN LEADER 
WITH 3-FLANGE CAST 

FRAME AND BICYCLE SAFE GRATE 
PWSA STORM INLET, PWSATYPE 13, 
WITH 3-FLANGE CAST IRON 

FRAME AND BICYCLE SAFE GRATE 
MANHOLE FRAME AND COVER 
MANHOLE FRAME AND COVER 
DRAINAGE STRUCTURE 

PWSA CONCRETE COLLAR FOR PIPE 
CONNECTION 


TRANSITION 
PWSA CATCH BASIN, 


WYE 


+002 |3" pvc PIPE, SDR 26 

-003 |4" pvc PIPE, SDR 26 

004 |SEWER TAP TO EXISTING SEWER 
- 005 | CUT-IN WYE PIPE TRANSITION 
-007 |PWSA 15" DUCTILE IRON PIPE 
- 008 |pwsA 6" PVC PIPE. SDR 26 
+009 | PWSA DRAINAGE PIPE REMOVAL 
014 |PWSA CORED WYE OR TEE 

-015 |PWSA CUT-IN WYE PIPE 

007 |PWSA DOGHOUSE MANHOLE, WITH 
009 |PWSA MANHOLE SA-10C, WITH 
‘010 |PWSA CORE HOLE IN EXISTING 


.008 |PWSA 4’ 


- 001 
- 001 
LF 
- 001 


02633 |PWSA CATCH BASIN, 


02615 


02633 


EA 
02633 
O11 
ITEM 
NUMBER 


001 
EA 
02633 
002 
EA 
02633 
- 005 
EA 
02633 


EA 
02633 


02610 
02633 


02610 


02610 
006 


02610 


02610 


02610 


02610 


02610 


02610 


02610 


FORBES AVE - UPTOWN 


MISCELLANEOUS DRAINAGE 121+30 127+38 


MISCELLANEOUS DRAINAGE 129+00 132+43 


MISCELLANEOUS DRAINAGE 136+65 137+02 


MISCELLANEOUS DRAINAGE 139+18 140+61 


MISCELLANEOUS DRAINAGE 141+56 142+16 


604-12 141+57 141+67 


G04-4 TO GO4-5 142+47 TO 142+64 


GO5-1 TO GO5-2 143+60 143+79 


PRIDE ST STATION 144+75 145+05 


GO5-3 TO GO5-4 145+52. TO 145+72 


GO5-10 145+72 145+82 


MISCELLANEOUS DRAINAGE 145+53 145+72. 


GO5-8 TO GO5-9 145+80 145+83 


GO5-7 TO GO5-6 145+80 146+40 


GO5-5 T 145+92 146+00 


MISCELLANEOUS DRAINAGE 148+10 148+21 


GO5-12 148+38 148+60 


GO6-10 TO GO5-11 148+91 149+62 


GO6-1 TO GO6-3 149+85 150+00 


GO6-2 TO GO6-12 T 149+90 150+05 


TA OF 138 
DESIGNED PORT AUTHORITY OF ALLEGHENY COUNTY 


4 
= rs 
A =( OM (a) GANNETT FLEMING TAOUMENT HS BEELIMINENGEDIN DRAWN PITTSBURGH PENNSYLVANIA 


GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED IZ BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower Suite 400 TRANSPORTATION. UNDER THE CONSTRUCTI ON) SS DRAINAGE TABULATION SHEET 


707 Grant Street 730 Holiday Drive URBAN MASS TRANSPORTATION ACT DATE 05/01/24 


5th Floor Paine gee =arnn PORT AUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
j - : AS SHOWN - 
Pittsburgh, PA 15219 Sener enneeevere Po rt connecting people to life DWG. NO. GN68 SHT. 68 


"Joseph. silich" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\joseph. si | ich@aecom. com\d0207700\BRT_01_RD_TAB37. dgn 


OPERATOR? 


REVISIONS 


DRAINAGE TABULATION SHEET 


5219237 AM 


PLOTTED? 3/26/2024 


REMARKS STATION 


WITH ADA COMPLIANT AND BICYCLE 


FRAME AND BICYCLE SAFE GRATE 
SAFE GRATE 


PWSA CATCH BASIN, PWSA TYPE 9, 
WITH 4-FLANGE CAST IRON 

02633|PWSA CATCH BASIN, PWSA TYPE 
FRAME AND BICYCLE SAFE GRATE 
PWSA SIDEWALK TRENCH DRAIN 
PWSA GRADE ADJUSTMENT OF 
STORMWATER MANAGEMENT SYSTEM 
FOR KIRKPATRICK PARKING LOT 


EXISTING 
PWSA GRADE ADJUSTMENT OF 


WITH 4-FLANGE CAST IRON 
EXISTING 
PWSA REBUILT MANHOLE 


STRUCTURES 
REMOVAL 
CONVERSION 
PWSA MANHOLE 
PWSA INLET 
MANHOLE TOP 


13, 


+013 |PWSA CLEANING DRAINAGE PIPE 
019 |PWSA RECESSED CATCH BASIN 
003 |PWSA REBUILT INLET BOX WITH 


O12 |PWSA CLEANING DRAINAGE 
“014 |PWSA DRAINAGE STRUCTURE 


- 001 
ITEM 
NUMBER 


LF 
02637 
- 001 


SET 
02637 
002 
SET 


- 001 


02639 


02633 
02633 
02633 
02633 

016 
018 
02633 
02635 
- 001 
02640 


FORBES AVE - UPTOWN 


MISCELLANEOUS DRAINAGE 121+30 127+38 


MISCELLANEOUS DRAINAGE 129+00 132+43 


MISCELLANEOUS DRAINAGE 136+65 137+02 


MISCELLANEOUS DRAINAGE 139+18 140+61 


MISCELLANEOUS DRAINAGE 141+56 142+16 


604-12 141+57 141+67 


G04-4 TO GO4-5 142+47 TO 142+64 


GO5-1 TO GO5-2 143+60 143+79 


PRIDE ST STATION 144+75 145+05 


GO5-3 TO GO5-4 145+52. TO 145+72 


GO5-10 145+72 145+82 


MISCELLANEOUS DRAINAGE 145+53 145+72. 


GO5-8 TO GO5-9 145+80 145+83 


GO5-7 TO GO5-6 145+80 146+40 


GO5-5 T 145+92 146+00 


MISCELLANEOUS DRAINAGE 148+10 148+21 


GO5-12 148+38 148+60 


GO6-10 TO GO5-11 148+91 149+62 


GO6-1 TO GO6-3 149+85 150+00 


GO6-2 TO GO6-12 T 149+90 150+05 
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Foster Plaza 8 
Gulf Tower Suite 400 TRANSPORTATION UNDER THE PICT ANGE SEG 
707 Grant Street a rales anes URBAN MASS TRANSPORTATION ACT CO ST R U ea O N ) DATE 05/01/24 DRAINAGE TABULATION SHEET 
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"Joseph. silich" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\j oseph. si | ich@aecom. com\d0207 700\BRT_01_RD_TAB38. dgn 


OPERATOR? 


DRAINAGE TABULATION 


5:19:40 AM 


PLOTTED? 3/26/2024 


PWSA TYPE 13, 


PWSA TYPE 13 
IRON 


MODIFIED, WITH 3-FLANGE CAST 


IRON FRAME AND BICYCLE SAFE 


GRATE 


REMARKS STATION 


DIAMETER PWSA MANHOLE , 


WITH MANHOLE FRAME AND COVER 


CONNECTION TO EXISTING SEWER 
PWSA CONCRETE COLLAR FOR PIPE 


PWSA STORM INLET, PWSATYPE 13, 
CONNECTION 


6" PVC PIPE, SDR 26 

PWSA 15" PVC PIPE, SDR 

26 ,SHORE/TRENCH BOX 

PWSA_ TRENCH RESTORATION 
(PIPE INSTALLATION 

THROUGH CURB RAIN LEADER 
WITH 3-FLANGE CAST 

FRAME AND BICYCLE SAFE GRATE 
WITH 3-FLANGE CAST IRON 
FRAME AND BICYCLE SAFE GRATE 
MANHOLE FRAME AND COVER 
MANHOLE FRAME AND COVER 
DRAINAGE STRUCTURE 


TRANSITION 
PWSA CATCH BASIN, 


WYE 


+002 |3" pvc PIPE, SDR 26 

-003 |4" pvc PIPE, SDR 26 

004 |SEWER TAP TO EXISTING SEWER 
+005 | CUT-IN WYE PIPE TRANSITION 
-007 |PWSA 15" DUCTILE IRON PIPE 
-008 |PWSA 6" PVC PIPE. SDR 26 
+009 |PWSA DRAINAGE PIPE REMOVAL 
.014 |PWSA CORED WYE OR TEE 

-015 |PWSA CUT-IN WYE PIPE 

. 007 |PWSA DOGHOUSE MANHOLE, WITH 
009 |PWSA MANHOLE SA-10C, WITH 

- 010 |PWSA CORE HOLE_IN EXISTING 


.008 |PWSA 4’ 


- 001 
- 001 
LF 
- 001 
ITEM 
NUMBER 


02633 |PWSA CATCH BASIN, 


001 
EA 
02633 
002 
EA 
02633 
- 005 
EA 
02633 


EA 
02633 


EA 
02633 


02633 


EA 
02633 
O11 


02610 


02610 
006 


02610 


02610 


02610 


02610 


02610 


02615 


02610 


02610 


02610 


FORBES AVE- UPTOWN 


GO6-5 TO GO6-8 152+32 TO 152+71 


GO06-9 152+40. 50 


MISCELLANEOUS DRAINAGE 152+94 


GO7-8 TO GO6-7 152+68 TO 155+14 


UPTOWN CENTRAL STATION 155+07 TO 155+23 


MISCELLANEOUS DRAINAGE 155+84 TO 156+46 


GOT-1 TO GOT-3 156+08 TO 156+66 


MISCELLANEOUS DRAINAGE 1614+21.50 TO 163+88 


GO8-1 TO GO8-3 163+50 TO 164+03 


GO8-4 TO GO9-6 164+26 TO 165+34 


GO9-2 TO GO9-3 165+97 


JUMONVILLE STATION 165+58 TO 165+92 


Gog-4 165+96. 50 


MISCELLANEOUS DRAINAGE 166+17.25 TO 168+83 


GO9-12 TO G10-2 166+80 TO 170+71 


MISCELLANEOUS DRAINAGE 170+95 TO 171+43 


G11-1 174465 TO 175+15 


G11-3 174498 TO 175+24 


MISCELLANEOUS DRAINAGE 175+22 TO 176+54 


SOHO STATION 176+31 TO 176+63 


G12-1 TO G12-2 177+47.50 


612-3 177465 TO 177+83 


G12-4 TO G12-6 178+46.50 TO 178+47 


MISCELLANEOUS DRAINAGE 178+10.75 TO 180+17 
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GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED IZ BUS RAPID TRANSIT UPTOWN TO OAKLAND 
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REVISIONS 


"Joseph. silich" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\j oseph. si | ich@aecom. com\d0207700\BRT_01_RD_TAB39. dgn 


OPERATOR? 


5:19:44 AM 


PLOTTED? 3/26/2024 


STRUCTURES 
REMOVAL 


PWSA CATCH BASIN, PWSA TYPE 9, 
WITH 4-FLANGE CAST IRON 


FRAME AND BICYCLE SAFE GRATE 


FRAME AND BICYCLE SAFE GRATE 


WITH 4-FLANGE CAST IRON 


13, 


CONVERSION 


WITH ADA COMPLIANT AND BICYCLE 


PWSA SIDEWALK TRENCH DRAIN 
SAFE GRATE 


DRAINAGE TABULATION SHEET 


PWSA_ GRADE ADJUSTMENT OF 


EXISTING 


PWSA GRADE ADJUSTMENT OF 


EXISTING 
PWSA REBUILT MANHOLE 


PWSA MANHOLE 
PWSA INLET 


STORMWATER MANAGEMENT SYSTEM 
FOR KIRKPATRICK PARKING LOT 


MANHOLE TOP 


REMARKS 


+013 |PWSA CLEANING DRAINAGE PIPE 


O12 |PWSA CLEANING DRAINAGE 
“014 |PWSA DRAINAGE STRUCTURE 


02633 


02633 


02633 


02633 
016 


02633|PWSA CATCH BASIN, PWSA TYPE 
018 


-019 |PWSA RECESSED CATCH BASIN 


02633 


- 001 
LF 


02635 


02637 


- 001 


- 001 


SET 
02637 
002 
SET 


003 |PWSA REBUILT INLET BOX WITH 


02639 
- 001 


02640 


ITEM 
NUMBER 


STATION 


FORBES AVE- UPTOWN 


GO6-5 TO GO6-8 


152+32 


152+71 


GO6-9 


152+40. 


MISCELLANEOUS DRAINAGE 


152+94 


GO7-8 TO GO6-7 


152+68 


155+14 


UPTOWN CENTRAL STATION 


155+07 


155+23 


MISCELLANEOUS DRAINAGE 


155+84 


156+46 


GOT-1 TO GOT-3 


156+08 


156+66 


MISCELLANEOUS DRAINAGE 


161+21. 


TO 163+88 


GO8-1 TO GO8-3 


163+50 


164+03 


GO8-4 TO GO9-6 


164+26 


165+34 


GO9-2 TO GO9-3 


165+97 


JUMONVILLE STATION 


165+58 


165+92 


Go9-4 


165+96. 


MISCELLANEOUS DRAINAGE 


166+17. 


TO 168+83 


GO9-12 TO G10-2 


166+80 


170+71 


MISCELLANEOUS DRAINAGE 


170+95 


171+43 


Gii-1 


174+65 


175+15 


G11-3 


174+98 


175+24 


MISCELLANEOUS DRAINAGE 


175+22 


176+54 


SOHO STATION 


176+31 


176+63 


Gi2-1 TO G12-2 


177+47. 


G12-3 


177+65 


177+83 


G12-4 TO G12-6 


178+46. 


TO 178+47 


MISCELLANEOUS DRAINAGE 


178+10. 


TO 180+17 


"Joseph. silich" 
FILE PATH? c? \pwwork ing\gecom_ds16_na\j oseph. si | ich@aecom. com\d0207700\BRT_01_RD_TAB40. dgn 


OPERATOR? 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 
Foster Plaza 8 

Suite 400 

730 Holiday Drive 
Pittsburgh, PA. 15220 
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THE PREPARATION OF THIS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


DESIGNED 


DRAWN 


CHECKED TRZ 


IN CHARGE GEC 


DATE 05/01/24 


SCALE 
AS SHOWN Port | 
connecting people to life 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


DRAINAGE TABULATION SHEET 


CONTRACT NO. BRT-001 
Dwe.no. GN71 SHT. 


11 


72 


PENNSYLVANIA 


STATION 
212+00 TO 213+90.50 
224+08 TO 224+73 
236+14 TO 237+19 
245+34 TO 246+56 
255+01 TO 255+50 
20+25 TO 20+33 
20+36 TO 20+44 
20+36.50 TO 20+61.50 


CONTRACT NO. BRT-001 


pwe.no. GN7/2 SHT. 


DRAINAGE TABULATION SHEET 


connecting people to life 


PORT AUTHORITY OF ALLEGHENY COUNTY 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 


PITTSBURGH 
Port 


MARION ST 


REMARKS 
FORBES AVE - OAKLAND 
JUMONVILLE ST 


95/01/24 


GEC 
AS SHOWN 


LINN 


YAgWnNn 
WALI 


MISCELLANEOUS DRAINAGE 
MISCELLANEOUS DRAINAGE 
CENTRAL OAKLAND STATION 
BIGELOW BLVD STATION 

MISCELLANEOUS DRAINAGE 


GO5-15 TO GO5-14 
GO5-16 TO GO5-17 
GO3-7 TO GO9-8 
DESIGNED 

CHECKED 

IN CHARGE 


NOT LOANNOD 
Adid YOS YV1109 ALSYONOD VSMd 


SYNLONYLS SIVNIVYG 
ONILSIXS NI FIOH 3YOD VWSMd 


NOT FOR 
STRUCTION) 


ET 


YAA09 GNV ANVYS JA IOHNVN 
HLIM §901-VS ATOHNVW YSMd 


CON 


YAA09 GNV SWNVYS ATIOHNVW HLIM 
‘STOHNVW VWSMd YSLANVIG pb VSMd 


YAA00 GNV ANVYS J IOHNVN 
HLIM ‘3OHNVW 3SNOH90G VWSid 


ALVYS JAVS JIAIIG GNV ANVYS 
NOYI LSVD FONVIS-€ HLIM 
EL AdALVSMd *LAINI WYHOLS WSMd 
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aLVYd AAVS AIAOIG GNV ANVYS 
NOMI LSVD AONVIA-E HLIM 
El AdAL VSMd ‘NISVG HOLVO WSMd 


URBAN MASS TRANSPORTATION ACT 


FEDERAL TRANSIT ADMINISTRATION, 
OF 1964, AS AMENDED, FOR THE 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


aLvyd 

AAVS_ AIDADTA GNV AWVYS NOU! 
1SVO FONVIS-€ HLIM ‘Q3IS1GOW 

EL AdAL VSMd ‘NISWG@ HOLVD WSNd 


a 
Y) 
Ze 
O 
K- 
< 
— 
a 
aa) 
< 
EK 
LU 
(=) 
<r 
Zz 
< 
oc 
am) 


Yaqva1 NIVY 8YyNd HONOYHL 


DESCRIPTION 


REVISIONS 


(NOILVTIVISNI SdId) 
NOTLVYOLSSY HONSYL VSMd 


NOTLISNVYL 
ddIid 3AM NI-LNO VSMd 


MAMAS INILSIX3S OL NOTLOANNOD 
Bal YO 3AM 03409 VSMd 


WAOWSY AdId JIVNIVYC WSMd 


92 YdS “*AdId JAd «9 VWSMd 


AdId NOYI ATILONG «Sb VSMd 


XO HONAYL/AYOHSS 9Z 
yas SAdId IAd «Sl WSMd 


GANNETT FLEMING, INC. 
Foster Plaza 8 


Suite 400 
Pittsburgh, PA. 15220 


730 Holiday Drive 


4 


(4) GANNETT FLEMING 


NOITLISNVYL AdId 3AM NI-LNO 


JAM 
YAMSAS ONILSIXA OL dVL YAMAS 


‘AdId IAd ub 


5th Floor 
Pittsburgh, PA 15219 


*AdId JAd uf 


707 Grant Street 


= 


*AdId IAd 09 


WV 8b 261 2S UBP *| pPEVL ~~ 10 LYG\OOLLOZOP\WOS ‘wooeDaYo! | | s *Ydeso [\DU-g1 SP WodSeD\BU! y4ommdy 29 sHiVd F114 
ye207/92/E 204110 1d w4ol}1s*ydesol, sYyOLVYadO 


5:19:52 AM 


PLOTTED? 3/26/2024 


STRUCTURES 
REMOVAL 


PWSA CATCH BASIN, PWSA TYPE 9, 
WITH 4-FLANGE CAST IRON 


FRAME AND BICYCLE SAFE GRATE 


FRAME AND BICYCLE SAFE GRATE 


WITH 4-FLANGE CAST IRON 


13, 


CONVERSION 


WITH ADA COMPLIANT AND BICYCLE 


PWSA SIDEWALK TRENCH DRAIN 
SAFE GRATE 


DRAINAGE TABULATION SHEET 


PWSA_ GRADE ADJUSTMENT OF 


EXISTING 


PWSA GRADE ADJUSTMENT OF 


EXISTING 
PWSA REBUILT MANHOLE 


PWSA MANHOLE 
PWSA INLET 


STORMWATER MANAGEMENT SYSTEM 
FOR KIRKPATRICK PARKING LOT 


MANHOLE TOP 


REMARKS 


+013 |PWSA CLEANING DRAINAGE PIPE 


O12 |PWSA CLEANING DRAINAGE 
“014 |PWSA DRAINAGE STRUCTURE 


02633 


02633 


02633 


02633 
016 


02633|PWSA CATCH BASIN, PWSA TYPE 
018 


-019 |PWSA RECESSED CATCH BASIN 


02633 


- 001 
LF 


02635 


02637 


- 001 


- 001 


SET 
02637 
002 
SET 


003 |PWSA REBUILT INLET BOX WITH 


- 001 


02640 


02639 


ITEM 
NUMBER 


STATION 


FORBES AVE - OAKLAND 


MISCELLANEOUS DRAINAGE 


212+00 TO 213+90.50 


MISCELLANEOUS DRAINAGE 


224+08 TO 224+73 


CENTRAL OAKLAND STATION 


236+14 TO 237+19 


BIGELOW BLVD STATION 


245+34 TO 246+56 


MISCELLANEOUS DRAINAGE 


255+01 TO 255+50 


MARION ST 


GO5-15 TO GO5-14 


20+25 TO 20+33 


GO5-16 TO GO5-17 


20+36 TO 20+44 


JUMONVILLE ST 


GO3-7 TO GO9-8 


20+36.50 TO 20+61.50 


"Joseph. silich" 
FILE PATH? c \pwwork ing\gecom_ds16_na\j oseph. si | ich@aecom. com\d0207700\BRT_01_RD_TAB42. dgn 


OPERATOR? 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 
Foster Plaza 8 

Suite 400 

730 Holiday Drive 
Pittsburgh, PA. 15220 
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THE PREPARATION OF THIS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


DESIGNED 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


PITTSBURGH 


CHECKED TRZ 


IN CHARGE GEC 


DATE 05/01/24 


SCALE 
AS SHOWN 


Port Authori 
connecting people to life 


PENNSYLVANIA 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 
DRAINAGE TABULATION SHEET 


CONTRACT NO. BRT-001 


pwe.no. GN73 SHT. 


73 


STATION 


PENNSYLVANIA 


CONTRACT NO. BRT-001 


pwe.no. GN7/4 SHT. 


REMARKS 


LINN 


YAgWNN 
WALT 


SUBTOTAL - FIFTH AVE - ENTIRE LENGTH 


SUBTOTAL - FIFTH AVE - UPTOWN 


SUBTOTAL - FIFTH AVE - OAKLAND 


SUBTOTAL - FORBES AVE - ENTIRE LENGTH 


SUBTOTAL - FORBES AVE - UPTOWN 


SUBTOTAL - FORBES AVE - OAKLAND 


SUBTOTAL - DIAMOND STREET 


SUBTOTAL - NORTH BELLFIELD AVENUE 


SUBTOTAL - WASHINGTON PLACE 
SUBTOTAL - CHATHAM SQUARE 
SUBTOTAL - DINWIDDIE STREET 
SUBTOTAL - WYANDOTTE STREET 
SUBTOTAL - KIRKPATRICK STREET 
SUBTOTAL - JUMONVILLE STREET 


SUBTOTAL - MAGEE STREET 
SUBTOTAL - LOGAN STREET 
SUBTOTAL - PRIDE STREET 
SUBTOTAL - VINE STREET 
SUBTOTAL - MCKEE PLACE 
SUBTOTAL - LYTTON STREET 
SUBTOTAL - MARION STREET 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
DRAINAGE TABULATION SHEET - TOTALS 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


TOTALS 


LAR 
95/01/24 


DESIGNED 
CHECKED 
IN CHARGE 


NOI LOANNOD 
Adid YOS YV1109 ALSYONOD VSMd 


TOTALS 


SYyNLONYLS SOVNIVUYG 
ONILSIXA NI AIOH 3YOO VSMd 


NOT FOR 
STRUCTION) 


+ 


YAA09 GNV ANVYS JF IOHNVAN 
HLIM §901-VS ATOHNVW YSMd 


CON 


Y3A09 GNV SWNVYS AIOHNVW HLIM 
‘STOHNVW VSMd YSLANVIG .b VSMd 


YAAOO GNV SNVYS J IOHNVN 
HLIM ‘370HNVW 3SNOH9OG VSMd 


ALVYS JAVS AJIAIIG GNV ANVYS 
NOYI LSVD FONVIS-€ HLIM 
EL AdALVSMd *LAINI WYHOLS WSMd 
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aLVYd AAVS AIAOIG GNV ANVYS 
NOMI LSVD AONVIA-E HLIM 
EL AdAL VSMd ‘NISVG HOLVD WSMd 


LU 
= 
Y 
Ze 
O 
— 
< 
an | 
=a) 
aa) 
< 
= 


alvys 

AAVS_ AIDADTIA AGNV AWVYS NOU! 
1SVD AONVIS-€ HLIM ‘Q3ISIGOW 

Sb AdAL WSMd ‘NISWG HOLVD WSNd 


URBAN MASS TRANSPORTATION ACT 


FEDERAL TRANSIT ADMINISTRATION, 
OF 1964, AS AMENDED, FOR THE 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


YaqvVa1 NIVY 8YyNd HONOYHL 


DRAINAG 


(NOILVTIVISNI AdId) 
NOTLVYOLSSY HONSYL VSMd 


NOTLISNVUL 
AdId 4al YO 3AM NI-LNO VSMd 


MAMAS INILSIXS OL NOTLOANNOD 
Bal YO 3AM G3yu00 VSMd 


DESCRIPTION 


REVISIONS 


74 


connecting people to life 


Port 


AS SHOWN 


WAOWSY AdIid JIVNIVYC WSMd 


92 YdS “*SdId JAd «9 WSMd 


ddId NOYI ATILONG «Sb VSMd 


92 YaS fAdId DAd wSl WSMd 


NOTLISNVYL AdId 3AM NI-LNO 


JAM 
YSMAS ONILSIXS OL dVl YAMAS 


‘AdId IAd ub 


*AdId JAd wf 


707 Grant Street 
5th Floor 


*AdId IAd 09 


oo 


WV SS 261 2S 
VZOZ/9E/E 


3d4a1l101d 


UBP *6PEVL~dY~ 10 LYG\OOLLOZOP\WOS ‘wooeDaYo! | | s *Ydeso [\DU-g 


SP WOSSD\BU! y4ommMd\ 29 sHIVd ATI 
u4ol|1s*udesol, :yolLvYyado 


Pittsburgh, PA 15219 


DRAINAGE TABULATION SHEET = “TOTALS 


5:19:58 AM 


PLOTTED? 3/26/2024 


REMARKS STATION 


FRAME AND BICYCLE SAFE GRATE 
CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

PWSA SIDEWALK TRENCH DRAIN 
WITH ADA COMPLIANT AND BICYCLE 
SAFE GRATE 

PWSA GRADE ADJUSTMENT OF 
STORMWATER MANAGEMENT SYSTEM 
FOR KIRKPATRICK PARKING LOT 


EXISTING 
PWSA GRADE ADJUSTMENT OF 


WITH 4-FLANGE CAST IRON 
EXISTING 


STRUCTURES 
REMOVAL 
CONVERSION 
PWSA MANHOLE 
PWSA INLET 
MANHOLE TOP 


13, 


+013 |PWSA CLEANING DRAINAGE PIPE 
019 |PWSA RECESSED CATCH BASIN 
020 |REVERSE MODIFIED ,WITH 3-FLANGE 
003 |PWSA REBUILT INLET BOX WITH 


O12 |PWSA CLEANING DRAINAGE 
“014 |PWSA DRAINAGE STRUCTURE 


EA 
018 
- 001 
- 001 
- 001 
ITEM 


02633 |PWSA CATCH BASIN, PWSA TYPE 13 
NUMBER 


02633|PWSA CATCH BASIN, PWSA TYPE 


02633 


02633 


EA 
02635 


LF 
02637 


SET 
02637 
- 002 
SET 
02639 


02640 


EA 
02633 


FIFTH AVE - ENTIRE LENGTH 


FIFTH AVE - UPTOWN 


FIFTH AVE - OAKLAND 


FORBES AVE - ENTIRE LENGTH 


FORBES AVE - UPTOWN 


FORBES AVE - OAKLAND 


DIAMOND STREET 


WASHINGTON PLACE 


CATHAM SQUARE 


MAGEE STREET 


LOGAN STREET 


PRIDE STREET 


VINE STREET 


DINWIDDIE STREET 


WYANDOTTE STREET 


KIRKPATRICK STREET 


MCKEE PLACE 


LYTTON STREET 


NORTH BELLFIELD AVENUE 


MARION STREET 


JUMONVILLE STREET 


19 TOTALS 
13B OF 13B 
DESIGNED MRM PORT AUTHORITY OF ALLEGHENY COUNTY 
— AERTS DEC LINENGEDIN DRAWN JMS PITTSBURGH PENNSYLVANIA 
mz 
PART THROUGH A GRANT FROM THE NOT FOR CHECKED Du BUS RAPID TRANSIT UPTOWN TO OAKLAND 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


Gulf Tower IN CHARGE LAR ‘ 
707 Grant Street URaaN nage TRANSPORT TON CO ST R U CTl O N ) a ae DRAINAGE TABULATION SHEET - TOTALS 
. Sth Floor . DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 SAGoNE COUNTY, PENNSYLVANIA. AS SHOWN Po rt AUTHOR eG aT 


"Joseph. silich" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\joseph. si | ich@aecom. com\d0207700\BRT_01_RD_TAB5S0. dgn 


OPERATOR? 


PLOTTED? 3/21/2024 


8 / 
PARKING LANE 2 


10’ -8" 
SIDEWALK 


BUILDING 


32:25:06 PM 
LOCATION 


REVEAL 
| 


LEGAL R/W 
LINE APPROX 


MATCH 
EXISTING 


Y ASPHALT TACK COAT ( INCIDENTAL TO (Y) 


A 


(3Y>" MIN(E BEDDING SAND ( INCIDENTAL TO (Y)) 


= OVER GEOTEXTILE CLASS 4, TYPE A 


MN RTE TH OAVE s 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 434+00.00 TO STA 434+34.52 


VARIES 0/-0" 
TO 7’ -6" 
LANDSCAPE AREA 


VARIES VARIES 
1.7% To 1.0% TO 
2.2% 2.0% 


(g" 


VARIES 7’-10" TO 11’-10" 
SIDEWALK 


LANDSCAPING/ 
SIDEWALK 


LEGAL R/W 
LINE APPROX 
LOCATION 


=| 
I 
i 


\ 


ASPHALT TACK COAT ( INCIDENTAL 7 


BEDDING SAND ( INCIDENTAL TO (Y)) 


OVER GEOTEXTILE CLASS 4, TYPE A 


REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND CURB HEIGHT 
FILL WITH FOREIGN BORROW MATERIAL BEGIN END 

STA STA 


FIFTH AVE 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 434+34.52 TO STA 434+97. 50 


CURB 


BEGIN 
STA 


HEIGHT TABLE - LT 


BEGIN 
END 

REVEAL 
STA CIN) 


END 


LANDSCAPE AREA 
(SEE LANDSCAPE 
PLANS FOR DETAIL) 


434+00. 
434+40. 
435+76. 
436+04. 
436+27. 
437+25. 
439432. 
439+68. 


434+40. 00 
435+00. 00 
436+04. 00 
436+27. 00 
436+37. 00 
439+32. 00 
439+68. 00 
439+89. 60 


434+00. 00 
435+40. 34 
439+60. 00 
439+80. 00 


434+95. 
439+60. 
439+80. 
439+87. 


FIFTH AVE CONSTR B 


60’ LEGAL RIGHT-OF-WAY 


VARIES 6’-3" 
TO 16’-10" 
SIDEWALK 


VARIES 7’-5" 
TO 15’-5" 
SIDEWALK 


10’ -3" 
LANE 


3’ -8" 8° 
BUFFER BIKE LANE 


9! 
8 +t 
VARIES 
REVEAL 0% VARIES 1.0% 
VARIES ny rae 


I—— 47-0" 
BUILDING BUILDING 


LEGAL R/W LINE 
APPROX LOCATION 


CROWN VARIES 
1.0% TO 


2.0% 


VARIES 
1.0% TO 
2.0% 


Ws 
=o 
ei 
Slt 
=| 
em 
2S 
Se 
ea 
War 
—s 


_2. 0% 07% 


—_ = 
EXISTING 


TROLLEY TRACKS 


© 


(3YQ" mc 


EXISTING 
PAVEMENT 


©) 
(CE) 3%" MIN 
©) 
(1) (8" MIN) 


REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND 
FILL WITH FOREIGN BORROW MATERIAL 


LANDSCAPE AREA 
(SEE LANDSCAPE 
PLANS FOR DETAIL 


© 
(8" MIN) 


FIFTH AVE BETWEEN DIAMOND ST AND CHATHAM SQ/WASHINGTON PL 


TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 434+00.00 TO STA 440+39.55 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 


LEGEND TRACKS MAY HAVE BEEN REMOVED. 


UPERPAVE ASPHA URE DESIGN, RE DESIGN, 
EARING COURSE , -22, 10 TO yy PG 


SUBBASE 4" DEPTH (NO. 2A) FORCED CEMENT CONCRETE 


REINFORCED CEMENT CONCRETE CURB, 36" 
WALK, 4" DEPTH 


? 
ON ESALS, CURB CHEEK WALL 


"michae!.megarry" 


OPERATOR? 


tA=YN 


4 MILLION ESA 
" DEPTH, SRL 


UPERPAVE ASPHA 
EARING COURSE , 
ILLION ESALS, 

EPTH, SRL-H 


UPERPAVE ASPHA 
INDER COURSE , 
30 MILLION ESA 
" DEPTH 


PERPAVE ASPHA 


BATDYN NADWN VE=”H 


omc 


DEPTH 


Gulf Tower 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP13.dgn 


5th Floor 


707 Grant Street 


LT MIXTURE 
SIGN, BASE COURSE, PG 645-22, 
23 MILLION ESALS, "25.0 MM MIX, 


Pittsburgh, PA 15219 


AIN CEMENT CONCRETE PAVEMENT , 
DEPTH 
REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 
4" PAVEMENT BASE DRAIN 
SUBBASE (NO, 


SUBBASE DEPTH 
CLASS 4, TYPE A 


2A) (MATCH ADJACENT 
OVER GEOTEXTILE 


QOS ®OQ© 


SUBBASE 6" DEPTH (NO. 2A 


SUBBASE 8" DEPTH (NO, 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


Neca MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


ING_OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, VARIABLE DEPTH (MILL 
SANDSTONE BLOCK LAYER) 


LING OF ASPHALT PAVEMENT 
RFACE, 12" DEPTH 


LING OF Ase aa PAVEMENT 
FACE, 2" DEP 


LLING OF 


OOCC® 


A 


t DIRECTION 


AL ARROWS 


REMOVE AND RESET INTERLOCKING PAVERS 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


PWSA SIDEWALK TRENCH_DRAIN WITH _ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


NOTE: 


ASPHALT TACK COAT IS raed 
BETWEE 


N ALL ASPHALT _PAV 


RFACE, 3% 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


SPHALT PAVEMENT 
DEPTH 


NOT FOR 
CONSTRUCTION) 


Berne S AND ON MILLED SURFACES 
IOR TO PLACING OVERLAY 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
TYPICAL SECTIONS 
FIFTH AVE / DIAMAND ST TO CHATAM SQ 


Port CONTRACT NO. BRT-001 
connecting people to li 


Dwe.no. CV SHT. 76 


DESIGNED SDS 


DRAWN SDS 


BFS 


CHECKED 


IN CHARGE 
DATE 
SCALE 


LAR 
95/01/24 


AS SHOWN 


3225212 PM 


PLOTTED? 3/21/2024 


FIFTH AVE CONSTR B 


60’ LEGAL RIGHT-OF-WAY 


VARIES 6’-3" 
FOL SALAM 
SIDEWALK 


VARIES 6/-7" 
TO _7/-6" 
SIDEWALK 


j 57-9" 11 37-3" 8’ 


SIDEWALK BUS LANE “|~ BUFFER BIKE LANE 
v a" +t 
VARIES 2’ TO T’ 
VARIES 


REVEAL 2 5 
1.0% TO 
VARIES 2.0% 


=< 


17-0" BUILDING 


LOCATION 


LEGAL R/W 
LINE APPROX 


VARIES 
1.0% TO 


2.0% 


VARIES 
1.0% TO 
2. 0% 2.0% 


VARIES 
1.0% TO 
2. 0% 


LEGAL R/W LINE 
APPROX LOCATION 


—fo 


: EN . 7 
= ae 
Teese = “pot eee 
A 
ELEVATION EXISTING @) (D) 
TROLLEY (3Ye" MIN 
SEE STRUCTURAL PLANS (i) Puteri Le A () 


FOR TYPICAL SLAB Rope an 
CURB HEIGHT TABLE - LT SECTIONS AND LOCATIONS. AEE EON TE REMOVE ALL EXISTING PAVEMENT. 
SEE SPECIAL DETAILS gente ae OK) ; 
BEGIN | END FILL WITH FOREIGN BORROW MATERIAL 
BEGIN END | REVEAL | REVEAL 
STA STA SIDEWALK SECTION. 


SHEET FOR TYPICAL 
(IN) | CIN) FIFTH AVE BETWEEN CHATHAM SQ/WASHINGTON PL AND MAGEE ST Be COR Ue ORATOR 
440+90. 25 | 441+45. 00 SUBGRADE UNDERCUT, AS TYPICAL TANGENT SECTION LAND E ARE 

SPECIFIED ( ITEM 02341. 001) ee eae ANDSCAPE AREA 
441445. 00/ 441455. 00 NOT TO SCALE (SEE LANDSCAPE 
441455. 00 | 445+00. 00 STA 440+39.55 TO STA 447+86. 96 
445+00. 00 /445+35. 00 


PLANS FOR DETAIL) 
445+35. 00 | 446440. 00 
446+40. 00 | 446+60. 00 
446+60. 00| 447+73. 71 


7-9" 11" 
SIDEWALK BUS LANE 


PARKING LOT 


VARIES 
1.0% TO 


2.07% 


LEGAL R/W LINE 
APPROX LOCATION 


Ee 


ASPHALT ON 
BLOCKSTONE 
PAVEMENT 


SUBGRADE UNDERCUT, AS 
SPECIFIED (ITEM 02341. 001) 


FIFTH AVE 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
+39. +86. 
SU ee eee reat eves NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 


LEGEND TRACKS MAY HAVE BEEN REMOVED. 


UPERPAVE ASPHA 


RE DESIGN, 
EARING COURSE 


URE DESIGN, SUBBASE 4" DEPTH (NO. 2A) NFORCED CEMENT CONCRETE REINFORCED CEMENT CONCRETE CURB, 36" 
-22, 10 TO yy PG EW 


ALK, 4" DEPTH 


MM MIX, 


tA=YN 


p MILLION ESA 
>" DEPTH, SRL 


UPERPAVE ASPHA 
EARING COURSE , 
ILLION ESALS, 

EPTH, SRL-H 


UPERPAVE ASPHA 
INDER COURSE , 
30 MILLION ESA 
" DEPTH 


PERPAVE ASPHALT MIXTURE 
SIGN, BASE COURSE, PG 64S-22, 
Pace eon ESALS, 25.0 MM MIX, 


BATDYN NADWN VE=”H 


omc 


ON ESALS, 
AIN CEMENT CONCRETE PAVEMENT, 
DEPTH 


REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 
SUBBASE (NO. 2A) (MATCH ADJACENT 


SUBBASE DEPTH) OVER GEOTEXTILE 
CLASS 4, TYPE A 


QOS ®OQ© 


SUBBASE 6" DEPTH (NO. 2A 


SUBBASE 8" DEPTH (NO, 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


Neca MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


FACE , VARIABLE 
SANDSTONE BLOCK LAYER) 


RFACE, 1/2" DEPTH 
FACE, 2" DEPT 


LLING OF 
RFACE, 32" DEPTH 


LING OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
DEPTH (MILL 
LING OF ASPHALT PAVEMENT 
LING OF Astner PAVEMENT 


SPHALT PAVEMENT 


CURB CHEEK WALL 


OOCC® 


tft DIRECTIONAL ARROWS 


DESIGNED 


REMOVE AND RESET INTERLOCKING PAVERS 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


NOTE: ASPHALT TACK COAT IS REQUIRED 
BETWEE VING 


N ALL ASPHALT PA 
COURSES AND ON MILLED SURFACES 
PRIOR TO PLACING OVERLAY 


"michae!. megarry" 


SDS PORT AUTHORITY OF ALLEGHENY COUNTY 
DRAWN DS PITTSBURGH PENNSYLVANIA 


CHECKED BES BUS RAPID TRANSIT UPTOWN TO OAKLAND 
TYPICAL SECTIONS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


NOT FOR 


IN CHARGE LAR 


OPERATOR? 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP14. dgn 


Gulf Tower 
707 Grant Stre 
5th Floor 


et 


Pittsburgh, PA 15219 


DESCRIPTION 


REVISIONS 


TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


CONSTRUCTION) 


DATE 


95/01/24 


SCALE 


AS SHOWN 


Port Authori 
connecting people to life 


FIFTH AVE / CHATHAM SQ TO MAGEE ST 


CONTRACT NO. BRT-001 


DWG. NO. 


CV2 sHT. 77 


3225217 PM 


PLOTTED? 3/21/2024 


* VARIES 0’ TO 3’ 


FIFTH AVE CONSTR B STA 448+20.00 TO STA 449+20. 00 


60’ LEGAL RIGHT-OF-WAY 


* 
3 VARIES 77-4" 
VARIES 6/-3" TO 16/-10" iki 10! 3-8" -0" TO 11/-2" 

SIDEWALK BUS LANE LANE BUFFER BIKE LANE SIDEWALK 


4 v SF ian -—8 " -o" 


VARIES REVEAL CROWN POINT REVEAL VARIES VARIES 


1.0% T0 0.3% TO 
2. 0% ARIES : x 2. 0% On! 3.1% eto 


ey 
EXISTING 


TROLLEY TRACKS 


SE LALTERUATE SIDEMA He oe ee 

A e . ° ASPHALT ON 

CV6 FOR TREE PIT LAYOUT (H) BLOCKSTONE ig SEP EN tiv cee ane 
PAVEMENT (8" MIN) (CI EXISTING CURB» AND 

FILL WITH FOREIGN 

BORROW MATERIAL 


BUILDING/ 


PARKING LOT BUILDING/ 


PARKING LOT 


LEGAL R/W LINE 
APPROX LOCATION 


LEGAL R/W LINE 
APPROX LOCATION 


SEE STRUCTURAL PLANS FOR TYPICAL 
SLAB SECTIONS AND LOCATIONS. 
SEE SPECIAL DETAILS SHEET FOR 
TYPICAL SIDEWALK SECTION. 


‘ 


CONDUIT (SEE CONTROL 
SYSTEMS PLANS FOR 
EXACT LOCATION 


FIFTH AVE BETWEEN MAGEE ST AND PRIDE ST 
TYPICAL TANGENT SECTION LANDSCAPE AREA 
(SEE LANDSCAPE 


OT TO SCALE 
STA 447 +86. 96 TO STA 456+82.59 BEANS TOR DE TAIT 


CURB HEIGHT TABLE - LT 


BEGIN | END 
BEGIN END J REVEAL | REVEAL 


STA STA CIN) | CIN) 
447+98. 38|448+19. 00 
448+19. 00/449+32. 86 
449+64. 62 |450+35. 00 
450+35. 00/450+48. 00 
450+48. 00|450+75. 00 
450+75. 00/ 452452. 98 
453+26. 77 |453+30. 00 
453+30. 00/453+40. 00 
453+40. 00/455+25. 00 
455+40. 00/455+44. 00 
455+44, 00/456+40. 70 


CURB HEIGHT TABLE - RT 


BEGIN ]_ END 
BEGIN END | REVEAL | REVEAL 


STA STA CIN) | CIN) 
448421. 01/449+05. 00 
449+05. 00/449+40. 00 
449+40. 00|452+58. 89 
453+27. 75|453+45. 00 
453+45. 00/453+60. 00 
453+60. 00|454+10. 00 
454410. 00/454+35. 00 
454+35. 00|455+32. 00 
455454, 00|456+41. 48 


N 
NAN 


AYN] AY NY DNS DD] HP 
IN 


N|B/W/W|/N|NIN IN 
NM}/B/B/W)/W/ANINM|M 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 
LEGEND TRACKS MAY HAVE BEEN REMOVED. 


SUBBASE 4" DEPTH (NO. 2A) FORCED CEMENT CONCRETE 


WALK, 4" DEPTH 


ING_OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


SUBBASE 8" DEPTH (NO, 2A) LING OF ASPHALT PAVEMENT 
OVER GEOTEXTILE CLASS 4, TYPE A FACE, VARIABLE DEPTH (MILL 


SANDSTONE BLOCK LAYER) 
PLAIN CONCRETE MOUNTABLE CURB, 
TYPE A LING OF ASPHALT PAVEMENT 
RFACE, 1/2" DEPTH 


UPERPAVE ASPHA URE DESIGN, MIXTURE DESIGN, REINFORCED CEMENT CONCRETE CURB, 36" 
EARING COURSE , -22, 10 TO VELING) , PG 
ve Md LLION ESA MILLION ESALS, 


DEPTH, SRL CURB CHEEK WALL 


tA=YN 


SUBBASE 6" DEPTH (NO. 2A 
REMOVE AND RESET INTERLOCKING PAVERS 


UPERPAVE ASPHA AIN CEMENT CONCRETE PAVEMENT , 
EARING COURSE , DEPTH 

ILLION ESALS, 9. 
EPTH, SRL-H REINFORCED CEMENT CONCRETE BASE 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 


COURSE, 10" DEPTH COMPLIANT AND BICYCLE SAFE GRATE 


OOCC® 


UPERPAVE ASPHA 


30 MILLION ESA 
" DEPTH 


PERPAVE ASPHALT MIXTURE 
SIGN, BASE COURSE, PG 645-22, 


INDER COURSE , 4" PAVEMENT BASE DRAIN 


SUBBASE (NO. 2A) (MATCH ADJACENT 
SUBBASE DEPTH) OVER GEOTEXTILE 
CLASS 4, TYPE A 


CONCRETE BUFFER 
LING OF Aer aoe) PAVEMENT 
REINFORCED CEMENT CONCRETE CURB FACE, 2" DEP 


GRANITE CURB LLING OF SPHALT PAVEMENT 


tft DIRECTIONAL ARROWS 


NOTE: ASPHALT TACK COAT IS raed 
BETWEE 


N ALL ASPHALT _PAV 


"michae!.megarry" 
FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP15. dgn 


OPERATOR? 


QOS ®OQ© 


BATDYN NADWN VE=”H 


omc 


23 MILLION ESALS, "25.0 MM MIX, RFACE, 3Y%" DEPTH Berne S AND ON MILLED SUREACES 
DEPTH IOR TO PLACING OVERLAY 


VER eee DESIGNED 808 PORT AUTHORITY OF ALLEGHENY COUNTY 


DOCUMENT HAS BEEN FINANCED IN DRAWN SDS PITTSBURGH PENNSYLVANIA 


PART THROUGH A GRANT FROM THe NOT FOR CHECKED BES BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Gulf Tower U.S. DEPARTMENT OF IN CHARGE LAR 
707 Grant Street URGAN MASS TRANSPORTATION ACT CONSTRUCTION ) DATE osioi/24 FIFTH AVE / MAGEE ST TO PRIDE ST 
igh, PA ina rout 
Pittsburgh, PA 15219 DESCRIPTION EOS AOR Or TECHN AS SHOWN Port thor CONTRACT NO. BRT-001 
connecting people to l 


REVISIONS DwWG.No. CV3 SHT. 78 


<a 

ox CURB HEIGHT TABLE - LT 

N ce 

a BEGIN | END 
Aa BEEN END | REVEAL [REVEAL 
nm CIN) | CIN) 
& | [a57+11, 18[457+34, 00 7 

= | [a57+34, 00/457+64. 00 

S | [457+64, 00|458+31. 00 

a 


458+50. 
459+41. 
460+11. 
460+35. 
460+50. 
461+08. 
462+00. 
462+56. 
463+37. 
463+47. 
464+25. 
465+53. 
465+63. 
467+08. 


459+29. 56 
459+47. 02 
460+35. 00 
460+50. 00 
460+78. 00 
462+00. 00 
462+31. 00 
463+37. 00 
463+47. 00 
464+06. 00 
465+53. 00 
465+63. 00 
466+79. 00 
468+40. 46 


BUILDING/ 
PARKING 
LOT 


SJ BPP] HID IDY/M[PO] GHANIAN) OD] OD) | NN 
NBR MBIA IM| DIM] QA) AOD) OD) s/s 


60’ LEGAL RIGHT-OF-WAY 


% PAINTED BUMPOUT 
STA 468+27.86 TO STA 468+77.95 


VARIES 7’-4" TO 16’-3" 


FIFTH AVE CONSTR B 


11’ 


10’ g* 


37-84 


5! VARIES 9-6" TO 10’ 


-6" 


SIDEWALK 


LEGAL R/W LINE 
APPROX LOCATION 


VARIES 


———— 


BUS LANE 


REVEAL 
VARIES 


LANE 


CROWN 
POINT 


SEE STRUCTURAL —~ 


PLANS FOR TYPICAL 
SLAB SECTIONS AND 
LOCATIONS. 

SEE SPECIAL DETAILS 
SHEET FOR TYPICAL 


SIDEWALK SECTION. 


SEE 
DETAIL, LT" ON DW 


"ALTERNATE SIDEWALK 
G. NO. 


Cv6é FOR TREE PIT LAYOUT 


VARIES 6’-6" TO 


5° VARIES 9/ - 


8" 


PARKING LANE 


REVEAL 
VARIES 


TO 10° - 


EXISTING 
ASPHALT ON 
Blockstowe | RACKS 
PAVEMENT 


(1)(8" MIN) 


EXISTING 
TROLLEY 


|~ BUFFER 


2" 


ro 


BIKE LANE 


VARIES 


SIDEWALK 
J ere 


@) 


VARIES 1.0% 
TO 2.0% 


e 


BUILDING/ 
PARKING LOT 


LEGAL R/W LINE 
APPROX LOCATION 


(8" MIN) (1) 


FIFTH AVE BETWEEN PRIDE ST AND DINWIDDIE ST 
TYPICAL TANGENT SECTION 


NOT TO SCALE 


STA 456+82.59 TO STA 468+67. 14 


oO" 


BUFFER 


BIKE LANE SIDEW 
ty 7-O" 
4 


ALK 


1,0% 


BUILDING/ 
PARKING LOT 


LEGAL R/W 
LINE APPROX 
LOCATION 


EXISTING 
TROLLEY 
TRACKS 


GI BIORETENTION OR 
BIOSWALE (SEE SWM 
PLANS FOR DETAIL) 


LEGEND 
UPERPAVE ASPHA URE DESIGN, (E) 
EARING COURSE , -23, 10 TO 


4 MILLION ESA 
" DEPTH, SRL 


UPERPAVE ASPHA 
EARING COURSE , 
ILLION ESALS, 

EPTH, SRL-H 


UPERPAVE ASPHA 
INDER COURSE, 
30 MILLION ESA 
" DEPTH 


PERPAVE ASPHALT MIXTURE 
SIGN, BASE COURSE, PG 648-22, 
“3 MILLION ESALS, "25.0 MM MIX, 


tA=YN 


BATYN NADWN VE=MH 


omc 


EXISTING 
ASPHALT ON 
BLOCKSTONE 
PAVEMENT 


@) 


CONDUIT (SEE CONTROL SYSTEMS 


PLANS FOR EXACT LOCATION) 


REMOVE ALL EXISTING PAVEMENT LAYERS AND EXISTING 


CURB, AND FILL WITH FOREIGN BORROW MATERIAL 


NOT TO SCALE 


STA 456+98.80 TO STA 457+47.17 


PAVE AS RE DESIGN 
yy PG 


ON ESALS, 
AIN CEMENT CONCRETE PAVEMENT, 
DEPTH 


REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 
SUBBASE (NO, 


SUBBASE DEPTH 
CLASS 4, TYPE A 


2A) (MATCH ADJACENT 
OVER GEOTEXTILE 


QOS ®OQ© 


FIFTH AVE AT PARKING BUMPOUT WITH GREEN INFRASTRUCTURE 
PARTIAL TYPICAL TANGENT SECTION 


SUBBASE 4" DEPTH (NO. 2A) 


SUBBASE 6" DEPTH (NO. 2A 


SUBBASE 8" DEPTH (NO, 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


ee a ee MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


VARIES 3’ 


-8" TO 9/-8" 


REMOVE ALL EXISTING PAVEMENT 


LAYERS AND EXISTING CURB, AND 


FILL WITH FOREIGN BORROW MATERIAL 


SEE "ALTERNATE SIDEWALK 
DETAIL, RT" ON DWG, NO. CV6 
FOR ALTERNATE BUFFER LAYOUT 


5’ VARIES 9’-1" TO 13’ 


|= 


-6" 


Nias (SEE CONTROL 
SYSTEMS PLANS FOR 
EXACT LOCATION 


CURB 


BEGIN 
STA 


457+10. 44 
457+47. 00 
459+65. 11 
464+00. 77 
467+47. 92 


HEIGHT TABLE - RT 


BEGIN 
END | REVEAL [REVEAL 
CIN) | CIN) 

457+47.00| 7 7 

459+#23. 68 
463439. 90 
466483. 76 
468467. 14 


END 


——g"! 


BUFFER 


ete 


[~ BIKE LANE | 


SIDEWALK 


v 


— a— ]/-Q" 


Mae 


PARKING LOT 


LEGAL R/W LINE 
APPROX LOCATION 


( 34%" MIN) (E) 
(H) 
@) 


EXISTING 
TROLLEY 
TRACKS 


eee 


LANDSCAPE AREA Gee 


(SEE LANDSCAPE 
PLANS FOR DETAIL) 


ASPHALT ON 
BLOCKSTONE 


CONDUIT (SEE CONTROL SYSTEMS 
PLANS FOR EXACT LOCATION) 


REMOVE ALL EXISTING PAVEMENT LAYERS AND EXISTING CURB, AND FILL WITH 
FILL AREA BETWEEN EXISTING TOP OF PAVEMENT 
AND PROPOSED BOTTOM OF SUBBASE WITH FOREIGN BORROW MATERIAL. 


FOREIGN BORROW MATERIAL. 


FIFTH AVE AT PARKING BUMPOUT WITH LANDSCAPE AREA 


PARTIAL TYPICAL TANGENT SECTION 
NOT TO SCALE 


FORCED CEMENT CONCRETE 
WALK, 4" DEPTH 


ING_OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE , VARIABLE 
SANDSTONE BLOCK LAYER) 


LING OF ASPHALT PAVEMENT 
RFACE, 12" DEPTH 


LING OF Aer aoe) PAVEMENT 
FACE, 2" DEP 


LLING OF ASPHALT PAVEMENT 
RFACE, 3%" DEPTH 


DEPTH (MILL 


STA 
STA 
STA 
STA 
STA 
STA 


459+65. 11 
463+01. 86 
463+89. 34 
466+43. 86 
467+32. 94 


CIOISISIS) 


458+83.86 TO ST 


A 
STA 
STA 
STA 
STA 
STA 


459+23. 68 
460+42. 14 
463+39. 90 
464+29. 14 
466+83. 76 
467+79. 14 


REINFORCED CEMENT CONCRETE CURB, 36" 
CURB CHEEK WALL 
REMOVE AND RESET INTERLOCKING PAVERS 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


tft DIRECTIONAL ARROWS 


DESIGNED 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 
TRACKS MAY HAVE BEEN REMOVED. 


NOTE ASPHALT TACK COAT IS raed 
BETWEEN ALL ASPHALT PAV 
Berne S AND ON MILLED SUREACES 


IOR TO PLACING OVERLAY 


"michae!. megarry" 


OPERATOR? 


SDS 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
TYPICAL SECTIONS 
FIFTH AVE / PRIDE ST TO DINWIDDIE ST 


Port CONTRACT NO. BRT-001 
connecting people to li 


Dwe.No. CV4 SHT. 79 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


DRAWN SDS 


BFS 


NOT FOR 
CONSTRUCTION) 


CHECKED 


IN CHARGE 
DATE 
SCALE 


LAR 
95/01/24 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP16. dgn 


DESCRIPTION 
REVISIONS 


AS SHOWN 


PLOTTED? 3/21/2024 


"michae!. megarry" 


* 4-6" BUFF 


ER 
60’ LEGAL RIGHT-OF-WAY STA 468+10.61 TO STA 474+89.35 


3225226 PM 


FIFTH AVE CONSTR B 


10’ | 8! ___3/-8"* 5! 
LANE PARKING LANE BUFFER |~ BIKE LANE 


T 4 2! 4 
(a) 
VARIES REVEAL REVEAL VARIES VARIES 


1.,0% 70 VARIES p : VARIES 1.0% TO 1.0% TO VARIES 10% 
- 0% . 0% - 0% 0% 2. 0% 0% TO_2. 0% 


VARIES 10’-5" TO 11’-9" 
SIDEWALK 


11’ 
BUS LANE 


VARIES 7’-9" TO 14’-1" 
SIDEWALK 


129" 
BUILDING/ e0 
OPEN LOT 


BUILDING/ 
OPEN LOT 


3" 


LEGAL R/W LINE 


LEGAL R/W LINE 
APPROX LOCATION 
APPROX LOCATION 


EXISTING 

TROLLEY 

TRACKS 
EXISTING 


CONDUIT (SEE CONTROL 
SYSTEMS PLANS FOR 
EXACT LOCATION 


CURB HEIGHT TABLE - LT E)(3Y2" MIN) 


BEGIN END BEGIN 
REVEAL 
STA STA ay 
469+35.00] 3 
469+45. 00 
472+45. 00 
472458. 84 
474489. 35 


SEE "ALTERNATE SIDEWALK 
END DETAIL, LT" ON DWG. NO. G 
REVEAL CV6 FOR TREE PIT LAYOUT Arai ASPHALT ON 


CIN) I BLOCKSTONE (8" MIN)(1) 
3 PAVEMENT 


FIFTH AVE BETWEEN AND DINWIDDIE ST AND CHICANE 


TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 468+67.14 TO STA 474+83. 13 


REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND 
FILL WITH FOREIGN BORROW MATERIAL 


SEE "ALTERNATE SIDEWALK 
DETAIL, RT" ON DWG. NO. CV6 
FOR ALTERNATE BUFFER LAYOUT 


CURB HEIGHT TABLE - RT 


BEGIN 
eee END | REVEAL [REVEAL 
CIN) | CIN) 
469435. 7 7 
472421. 2 2 
474483. 4 q 


469+10. 66 
469+35. 00 
469+45. 00 
472+45. 00 
473+30. 08 


END 


468+67. 14 
469+35. 17 
472+70. 56 


VARIES 15/-2" 
BO. PAILS 
SIDEWALK 


VARIES 3/-8" TO 9/-8" 
BUFFER BIKE LANE 
8" 
VARIES 
ae VARIES 1. 07, 
Sele: TO. 2. 0% 


EXISTING 
TROLLEY 
TRACKS 


g’-gn 
SIDEWALK 


LEGAL R/W 


7-Q" 1-6" 


VARIES 
1.0% TO 
_2.0% 


LINE APPROX 
LOCATION 


_ VARIES 3/-8" TO 9/-4" 5! 7 
BUFFER BIKE LANE 


VARIES 9’-6" TO 12’-6" 
SIDEWALK 
1-0" 


8" @ 


VARIES 


SAW CUT AND a 
EXISTING SIDEWALK 
ELEVATION 


OPEN LOT 


LEGAL R/W 
LINE APPROX 
LOCATION 


VARIES 1.0% 
To, 2. 0% 


CONDUIT (SEE CONTROL SYSTEMS 
PLANS FOR EXACT LOCATION) 


REMOVE ALL EXISTING PAVEMENT LAYERS AND EXISTING 
CURB, AND FILL WITH FOREIGN BORROW MATERIAL 


ASPHALT ON 
BLOCKSTONE 
PAVEMENT 


a 
ASPHALT ON 
BLOCKSTONE 
PAVEMENT 


EXISTING 
TROLLEY TRACKS 


LANDSCAPE AREA 
( SEE LANDSCAPE 
PLANS FOR DETAIL) 


FIFTH AVE AT PARKING BUMPOUT WITH LANDSCAPE AREA 


PARTIAL TYPICAL TANGENT SECTION 


STA 471 75086 TO STA 472 21.29 
A +79. A +21. 
LEGEND STA 472+70.56 TO STA 473+10. 70 
UPERPAVE ASPHA URE DESIGN, ©) SUPERPAVE ASPHALT MIXTURE DESIGN, 
EARING COURSE , -22, 10 TO ER COURSE (L L NG) PG 


*p MILLION ESA ION ESALS, 
"DEPTH, SRL 


UPERPAVE ASPHA 
EARING COURSE , 
ILLION ESALS, 

EPTH, SRL-H REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 
UPERPAVE ASPHA 


INDER COURSE, 4" PAVEMENT BASE DRAIN 
30 MILLION ESA . 
" DEPTH 


PERPAVE ASPHALT MIXTURE 
SIGN, BASE COURSE, PG 648-22, 
“3 MILLION ESALS, "25.0 MM MIX, 


(3Y%_" MIN) (E) LANDSCAPE AREA 


(SEE LANDSCAPE 
PLANS FOR DETAIL) 


CONDUIT (SEE CONTROL 
SYSTEMS PLANS FOR 


REMOVE ALL EXISTING EXACT LOCATION) 


PAVEMENT LAYERS AND 
EXISTING CURB, AND FILL WITH 


FOREIGN BORROW MATERIAL FIFTH AVE AT PARKING BUMPOUT WITH LANDSCAPE AREA 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 468+67.14 TO STA 469+35. 17 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 
TRACKS MAY HAVE BEEN REMOVED. 


SUBBASE 4" DEPTH (NO. 2A) FORCED CEMENT CONCRETE 


WALK, 4" DEPTH 


ING_OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, VARIABLE DEPTH (MILL 
SANDSTONE BLOCK LAYER) 


LING OF ASPHALT PAVEMENT 
RFACE, 12" DEPTH 


LING OF Aer aoe) PAVEMENT 
REINFORCED CEMENT CONCRETE CURB FACE, 2" DEP 


LLING OF ASPHALT PAVEMENT 
RFACE, 3%" DEPTH 


REINFORCED CEMENT CONCRETE CURB, 36" 
CURB CHEEK WALL 


tA=M 


SUBBASE 6" DEPTH (NO. 2A 


PLAIN CEMENT CONCRETE PAVEMENT, REMOVE AND RESET INTERLOCKING PAVERS 
4" DEPTH SUBBASE 8" DEPTH (NO. 2A) 


OVER GEOTEXTILE CLASS 4, TYPE A 
PLAIN CONCRETE MOUNTABLE CURB, 
TYPE A 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


CIOISISIS) 


CONCRETE BUFFER 4t DIRECTIONAL ARROWS 


SUBBASE (NO. 
SUBBASE DEPTH 
CLASS 4, TYPE A 


2A) (MATCH ADJACENT 
OVER GEOTEXTILE 


NOTE: 


ASPHALT TACK COAT IS raed 
BETWEEN ALL ASPHALT PAV 

Berne S AND ON MILLED SURFACES 
IOR TO PLACING OVERLAY 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
TYPICAL SECTIONS 


GRANITE CURB 


QOS ®OQ© 


omc 


DESIGNED 


SDS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


DRAWN SDS 


BFS 


NOT FOR 


CHECKED 


IN CHARGE LAR 


OPERATOR? 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP17.dgn 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


DESCRIPTION 


REVISIONS 


TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


CONSTRUCTION) 


DATE 


FIFTH AVE / DINWIDDIE ST TO CHICANE 


95/01/24 


SCALE 


AS SHOWN 


Port CONTRACT NO. BRT-001 
connecting people to li 


Dwe.no. CV5 SHT. 80 


PLOTTED? 3/21/2024 


"michae!. megarry" 


OPERATOR? 


60’ LEGAL RIGHT-OF-WAY IES 7’-0O", LT TO 1-10", RT 
475+02.18 TO STA 475+96. 82 
FIFTH AVE CONSTR B ES 1’-10", RT TO 7’-6", LT 


#24’ (SEE CROSS SECTIONS) 479+28. 87 TO STA 480+28. 94 


5055 VARIES 5’-0" IES 3’-8" TO 12’-6" 
VARIES 9’-7" TO 27’-3" 1* af 28" 5’ 70.15? -3" 479+29.34 TO SS as cell 


SIDEWALK BUS LANE "|" BUFFER | BIKE LANE SIDEWALK IES 12’-6" TO 5’- 
480+29. 41 TO STA 480+41.55 
8" 4 17-0" 


IES_3.0% TO_2.0% 
A ATT#10.00 TO STA 477430, 00 

VARIES REVEAL L VARIES 

1.0% T0 VARIES 1.8% th VARIES Mr 


"477430, 00 TO STA 477455. 00 
2.0% OY . 0% 7. 6% 


3225231 PM 


BUILDING/ 


BUILDING/ 
OPEN LOT CURB 


LEGAL R/W LINE 
APPROX LOCATION 
LEGAL R/W LINE 
APPROX LOCATION 


ES 2.0% T0_3.0% 
STA 477+55.00 TO STA 477+75.00 


| : CURB HEIGHT TABLE - RT 
STA 47875, 00 TO STA 476t04, 42 \ BEGIN EN? 4 ;BBG IN: END 
A +75. A +04. 
STA 476+08.61 TO STA 476+36. 25 ADA TRENCH DRAIN : \ CONDUIT (SEE CONTROL STA STA ae aa 


SYSTEMS PLANS FOR 
EXACT LOCATION) 474+83. 13 | 475+96. 7 . 


(8" MIN) L_ EXISTING i REMOVE ALL EXISTING PAVEMENT AiS ASG. 38/6 CIBs 4 4 
REMOVE ALL EXISTING PAVEMENT — © (8" MIN) 
co Ta TABLES Tt PAS A, BUSHING Ee a i 2 Hiei ee errr golssoesl S841 


BEGIN | END FILL WITH FOREIGN BORROW MATERIAL 
"STAN STA Saal eat SEE STRUCTURAL PLANS FOR TYPICAL GN BLOCKSTONE 
CIN) | CIN) A A A ON BLOCKSTONE 
SLAB SECTIONS AND LOCATIONS. FIFTH AVE CHICANE PAVEMENT 


474+89. 35 | 475+75. SEE SPECIAL DETAILS SHEET FOR 


475+75. 00|476+00. TYPICAL SIDEWALK SECTION. TYPICAL TANGENT SECTION pene eeate ange @ VARIES 3/-8" TO 12’-6! 


476+00. 00| 477+57. NOT TO SCALE PLANS FOR DETAIL) STA 474+89.35 TO aie 475+01. 96 


VARIES 12-6" TO 3 
478427. 74|480+41. SEE "ALTERNATE SIDEWALK See. cee STA4TS#O1.56 10 STA 475496. 98 
DETAIL, LT" ON DWG. NO. 


CV6 FOR TREE PIT LAYOUT 


VARIES 3/-8" TO 12’-6"% VARIES 6’-11" TO 14’-2" 


BUFFER ae LANE SIDEWALK 
VARIES 
VARIES (8/ MIN) 2: Ae 5’ TO 10’ | VARIES (6 MIN) ge gies =u 
BUFFER BIKE LANE SIDEWALK 
_.| 5 
VARIES (5’ MIN) 3-0" pe Y REVEAL VARIES 


SIDEWALK TREE PIT VARIES 1 ee 


BUILDING 


TEMP CONSTR 


LEGAL R/W 
LINE APPROX 
LOCATION 
EASEMENT 


<— 


\s 


L 

EXISTING CONDUIT (SEE CONTROL 

yO ceton ONES TROLLEY SYSTEMS PLANS FOR 
SHEET. SEE ROADWAY TRACKS EXACT LOCATION) 


tel 1/-0" 


VARIES VARIES VARIES 
1.0% To REVEAL 1.0% TO 1.0% TO Repneet Oe LO ar iOns EXISTING 


I 
I 
I 
| VARIES 2.0% 2. 0% ASPHALT ON 

= = A 8 BLOCKSTONE REMOVE ALL EXISTING PAVEMENT LAYERS AND EXISTING 
E PAVEMENT CURB, AND FILL WITH FOREIGN BORROW MATERIAL 


3-8" [3/-0" GI BIORETENTION OR 
4726" 13" = 10" BIOSWALE (SEE SWM 
20 By aon] 4 a4n PLANS FOR DETAIL) 

oo 


FIFTH AVE AT CHICANE WITH GREEN INFRASTRUCTURE 
SEE LANDSCAPE PLANS SEE LANDSCAPE PLANS CONDUIT (SEE CONTROL 


FOR FURTHER DETAIL FOR FURTHER DETAIL SYSTEMS PLANS FOR PARTIAL TYPICAL TANGENT SECTION 


EXACT LOCATION) NOT_TO SCALE 
ALTERNATE SIDEWALK DETAIL, LT ALTERNATE SIDEWALK DETAIL, RT STA 474+83.13 TO STA 475+96. 98 
NOTE: EXISTING TROLLEY TRACKS 


NOT TO SCALE NOT TO SCALE SHOWN FOR INFORMATION ONLY. THE 


SEE PLANS FOR LOCATIONS SEE PLANS FOR LOCATIONS OF TRACK 1S UNKNOWN. “TROLLEY 


LEGEND TRACKS MAY HAVE BEEN REMOVED. 


SS 
25 
ke 
it 
=S 
eo 
3S 
Se 
ea 
qe 
at 


LEGAL R/W LINE 
APPROX LOCATION 


UPERPAVE ASPHA URE DESIGN, RE DESIGN, SUBBASE 4" DEPTH (NO. 2A) FORCED CEMENT CONCRETE 

EARING COURSE , -22, 10 TO yy PG WALK, 4" DEPTH 

s) MILLION ESA . ON ESALS, 
2" DEPTH, SRL . SUBBASE 6" DEPTH (NO. 2A) ING_OF CEMENT CONCRETE 


EMENT SURFACE, 2" DEPTH 

UPERPAVE ASPHA AIN CEMENT CONCRETE PAVEMENT , 
EARING COURSE , s DEPTH SUBBASE 8" DEPTH (NO. 2A) LING OF ASPHALT PAVEMENT 
ILLION ESALS, 9. OVER GEOTEXTILE CLASS 4, TYPE A FACE, VARIABLE DEPTH (MILL 
EPTH, SRL-H REINFORCED CEMENT CONCRETE BASE SANDSTONE BLOCK LAYER) 
COURSE, 10" DEPTH PLAIN CONCRETE MOUNTABLE CURB, PWSA SIDEWALK TRENCH_DRAIN WITH _ADA 
UPERPAVE ASPHA TYPE A LING OF ASPHALT PAVEMENT COMPLIANT AND BICYCLE SAFE GRATE 
ANDER Coa es 4" PAVEMENT BASE DRAIN KONCRETEBUEEER RFACE, 1/2" DEPTH 4+ 

M A 5 We 
aan SUBBASE (NO. 2A) (MATCH ADJACENT FACE, OO REP TA nen Sony oer 
UPERPAVE ASPHALT MIXTURE SUBBASE DEPTH) OVER GEOTEXTILE RE THERRGED CEMENT SORGRETE CURE NOTE ASPHALT TACK COAT IS raed 
SIGN, BASE COURSE, PG 64S-22, CLASS 4, TYPE A GRANITE CURB LLING OF ASPHALT PAVEMENT BETWEEN ALL ASPHALT PAV 
ed eae ESALS, "25.0 MM MIX, RFACE, 3%)" DEPTH Berne S AND ON MILLED SURFACES 
DEPT IOR TO PLACING OVERLAY 


DESIGNED: © - SDS PORT AUTHORITY OF ALLEGHENY COUNTY 


REINFORCED CEMENT CONCRETE CURB, 36" 


tA=MN 


CURB CHEEK WALL 
REMOVE AND RESET INTERLOCKING PAVERS 
EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


CIOISISIS) 


om 


BATDTYN NADWN VE=” 


ROEURENT Wo EEN Lin eee IN DRAWN SDS PITTSBURGH PENNSYLVANIA 


FEDERAL TRANSIT ADMINISTRATION AN OT FOR CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower - IN CHARGE LAR 
707 Grant Street ineanounss tenstoctey scr] CONSTRUCTION) fore eseuas FIFTH AVE AT CHICANE 
ooh BA : sone 
Pittsburgh, PA 15219 : ses Pop aUMea eAueone sssrowm | Port Auton ty} ae 


REVISIONS DWG.NO. CV6 SHT. 81 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP18. dgn 


3225236 PM 


PLOTTED? 3/21/2024 


"michae!. megarry" 
FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP19. dgn 


OPERATOR? 


* 17-0" 


60’ LEGAL RIGHT-OF-WAY STA 468+27.86 TO STA 482+37. 53 


FIFTH AVE CONSTR B 


VARIES 6’-2" TO 11’-9" ~] 11’ 10’ | 8’ s*=0” 5° VARIES 5’-1" TO 13’-0" 


| --a- 


SIDEWALK BUS LANE PARKING LANE "|" BUFFER | BIKE LANE SIDEWALK 


BUILDING/ ¥ 7 ¥ 
OPEN LOT 


2 


<7 


REVEAL 0. 6: VARIES 


VARIES 
STA 482+68.50 TO STA 483+47. 44 0% | 
STA 483+50.55 TO STA 483+60. 44 —— 


BUILDING/ 
PARKING LOT 


LEGAL R/W LINE 
APPROX LOCATION 
LEGAL R/W LINE 
APPROX LOCATION 


‘i 


CURB HEIGHT TABLE - LT 


BEGIN | END A 
BEGIN END EXISTING 

REVEAL | REVEAL Vo CONDUIT (SEE CONTROL 
an aa CIN) | CIN) Seva Hah) EXISTING eee. SYSTEMS PLANS FOR 
SEE "ALTERNATE SIDEWALK : BL OCKSTONE Ae BRAC I ALOCAT TON) 
DETAIL, LT" ON DWG. NO. 1)(8" MIN) PAVEMENT 7 REMOVE ALL EXISTING PAVEMENT = 
CV6 FOR TREE PIT LAYOUT PAVERS AND EXISTING CURB’ AND CURB HEIGHT TABLE - RT 
FILL WITH FOREIGN BORROW MATERIAL seein END BEGIN | END 


FIFTH AVE BETWEEN CHICANE AND MOULTRIE ST SEE "ALTERNATE SIDEWALK STA 7 Oe a ater 
A " . NO. 

TYPICAL TANGENT SECTION FOR ALTERNATE BUFFER LAYOUT 480+41. 45| 482+02. 4 4 

NOT TO SCALE 482+80. 30| 485+85. 4 4 

STA 480+41.55 TO STA 486+43. 26 485485. 03|486+23. 7 7 


480+41. 480+55. 00 
480+55. 481+95. 00 
481+95. 482+43. 00 
482+43. 482+50. 00 
482+50. 482+65. 00 
482+65. 483+32. 00 
483+32. 483+47. 00 
483+47. 486+40. 00 
486+40. 486+55. 00 
486+55. 00/ 486+64. 89 


+ 
nN 


BI MIN) N/A] 8] BM] 
B/BINMINM| AN] AN] &) eB) NM 


2’ 6! -9"PPP 10°? VARIES 10’-7" TO 15/-5" |_ 2’. VARIES 5’-0" TO 11/-0" 5 VARIES 9/-11" TO 15’-4" 
SHLDR BUFFER BIKE LANE SIDEWALK BUFFER BIKE LANE SIDEWALK 


gH gue 17-0" a 17-0" 
BUILDING/ 


BUILDING PARKING LOT 


INE. APPROX 
LOCATION 
TEMP CONSTR 
LEGAL R/W LINE 
APPROX LOCATION 


EASEMENT 


\| 4 


\ 


ae 
LEGAL R/W 


NK STA 482+62.96 TO STA 482+89.55 


pee @) Se PRTENS PLANS FOR (3Y2" MIN) (E) 
M Al 
TROLLEY TRACKS EXACT LOCATION) EXISTING ASPHALT SYSTEMS PLANS FOR 
EXISTING ASPHALT ON BLOCKSTONE EXACT LOCATION 


CONDUIT (SEE CONTROL 


sha oben REVOVE AS EXISTING PAVEMENT, Pave 
PAVEMENT ; fi REMOVE ALL EXISTING PAVEMENT 
FILL WITH FOREIGN BORROW @ VARIES 5’-0" TO 10’-0" (8" MIN) Z) eee peece LAYERS AND EXISTING CURB, AND 


GI BIORETENTION OR MATERIAL. FILL AREA BETWEEN 
BIOSWALE (SEE SWM EXISTING TOP OF PAVEMENT AND a Gaerne da sera ace wie Oe PLANS FOR DETAIL) FILL WITH FOREIGN BORROW MATERIAL 


PLANS FOR DETAIL) PROPOSED BOTTOM OF SUBBASE STA 486+07.02 TO STA 486+43. 26 


Pee, Teen ao Ss ata as a eon FIFTH AVE AT PARKING BUMPOUT 
FIFTH AVE AT PARKING BUMPOUT WITH GREEN INFRASTRUCTURE Sy ACRE sO es ROS LA Be O be Qe PARTIAL TYPICAL TANGENT SECTION 


PARTIAL TYPICAL TANGENT SECTION VARIES 0’-0" TO 6/-8" NOT TO SCALE NOTE: EXISTING TROLLEY TRACKS 
STA 485+85. 03 To. STA 485490. 36 STA 481+70.87 TO STA 482+02. 66 SHOWN FOR INFORMATION ONLY. THE 


NOT TO SCALE ; 
VARIES 6’-8" TO 67-0" STA 482+68.53 TO STA 483+10. 69 
STA 485+85.03 TO STA 486423. 77 STA 485+90. 36 To” STA 486+07. 02 GF TRACK 1S. UNKNOWN. TROLLEY = 


LEGEND TRACKS MAY HAVE BEEN REMOVED. 


UPERPAVE ASPHA URE DESIGN, MIXTURE DESIGN, 

EARING COURSE , -22, 10 TO VELING) , PG 

s) MILLION ESA MILLION ESALS, 
2" DEPTH, SRL 


UPERPAVE ASPHA 
EARING COURSE , 
ILLION ESALS, 9. 
EPTH, SRL-H REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 
UPERPAVE ASPHA 


INDER COURSE, 4" PAVEMENT BASE DRAIN 
30 MILLION ESA . 


" DEPTH 
SUBBASE (NO. 2A) (MATCH ADJACENT 
UPERPAVE ASPHALT MIXTURE SUBBASE DEPTH) OVER GEOTEXTILE 


SUBBASE 4" DEPTH (NO. 2A) Diaper yt pipe REINFORCED CEMENT CONCRETE CURB, 36" 
’ 


SUBBASE 6" DEPTH (NO. 2A) ING OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


SUBBASE 8" DEPTH (NO. 2A) LING OF ASPHALT PAVEMENT 
OVER GEOTEXTILE CLASS 4, TYPE A FACE, VARIABLE DEPTH (MILL EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 
SANDSTONE BLOCK LAYER) 
PLAIN CONCRETE MOUNTABLE CURB, PWSA SIDEWALK TRENCH DRAIN WITH ADA 
TYPE A LING OF ASPHALT PAVEMENT COMPLIANT AND BICYCLE SAFE GRATE 
CONCRETE BUFFER REACE, 1%" DEPTH 4 
W 
LING OF Ase aa PAVEMENT DIRESTTONGE ARROWS 


FACE, 2" DEP 
REINFORCED CEMENT CONCRETE CURB NOTE: ASPHALT TACK COAT Carma 


SIGN, BASE COURSE, PG 64S-22, CLASS 4, TYPE A GRANITE CURB LLING OF SPHALT PAVEMENT BETWEEN ALL ASPHALT 
3 BIL EON ESALS, "25.0 MM MIX, RFACE, 3%" DEPTH Berne S AND ON MILLED SURFACES 
DEPT IOR TO PLACING OVERLAY 


DES GNEr + S SUS PORT AUTHORITY OF ALLEGHENY COUNTY 


tA=MN 


CURB CHEEK WALL 
REMOVE AND RESET INTERLOCKING PAVERS 


QOS ®OQ© 


om 


BATYN NADN VE=” 


ROEURENT Wie EEN Lees IN DRAWN SDS PITTSBURGH PENNSYLVANIA 


PART THROUGH A GRANT FROM THE NOT FOR CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Pee ey AmnsrraON ‘ TYPICAL SECTIONS 
Gulf Tower a IN CHARGE LAR 
707 Grant Street inaanas rensrortarn scr] CONSTRUCTION) | fore sora FIFTH AVE CHICANE AND MOULTRIE ST 


oth Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE p CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 COUNTY, PENNSYLVANIA. AS SHOWN ort UTE 
connecting people to li 


REVISIONS DwWG.No.  CV7 SHT. 82 


3225242 PM 


PLOTTED? 3/21/2024 


VARIES 2’-0" TO 4-34" TO BASELINE 
STA 488+89.81 TO STA 489+41.65 
VARIES 4’-3%" TO 2’-0" TO BASELINE 
STA 489+41.65 TO STA 489+93. 48 

( THROUGH HORIZONTAL CURVE) 

CONSTANT 2’-0" OFFSET FOR SAWCUT AND 
ASSOCIATED FULL DEPTH PAVEMENT 


60’ LEGAL RIGHT-OF-WAY 


FIFTH AVE CONSTR B 


VARIES 8’-5" TO 12’-1" J) Le 11’ 5’ -0" 
SIDEWALK BUS LANE LANE BUFFER 


gu 4 gu 


10’ VARIES 10’-7" TO 14’-7" 


BIKE LANE SIDEWALK 
vt 
1.0% 
= 


| 
c acs \ Vi 
ASPHALT ON EXISTING 


BLOCKSTONE (3Yp" MIN) (E) TROLLEY TRACKS On 


PAVEMENT 
LANDSCAPE AREA () 


LEGAL R/W LINE 
APPROX LOCATION 


BUILDING/ Oe: 
OPEN LOT OPEN LOT/ 


DLC SUBSTATION 


TEMP CONSTR 
EASEMENT 


VARIES 
1.0% TO 
2.0% 


LEGAL R/W LINE 
APPROX LOCATION 


1.0% 


EXISTING 
GROUND 


EXISTING CONDUIT (SEE CONTROL 


SYSTEMS PLANS FOR 


SEE "ALTERNATE SIDEWALK EXACT LOCATION 


DETAIL, LT" ON DWG. NO. 
CV6 FOR TREE PIT LAYOUT 


"michae!. megarry" 


OPERATOR? 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP20. dgn 


LEGEND 


UPERPAVE ASPHA 

EARING COURSE , 

VA MILLION ESA 
" DEPTH, SRL 


UPERPAVE ASPHA 
EARING COURSE , 
ILLION ESALS, 

EPTH, SRL-H 


UPERPAVE ASPHA 
INDER COURSE , 
30 MILLION ESA 
" DEPTH 


PERPAVE ASPHALT MIXTURE 
SIGN, BASE COURSE, PG 645-22, 
“3 MILLION ESALS, "25.0 MM MIX, 


URE DESIGN, 
-22, 10 TO 


tA=YN 


BATDYN NADWN VE=”H 


omc 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


RE DESIGN, 
yy PG 
ON ESALS, 


AIN CEMENT CONCRETE PAVEMENT, 
DEPTH 


REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 
SUBBASE (NO. 2A) (MATCH ADJACENT 


SUBBASE DEPTH) OVER GEOTEXTILE 
CLASS 4, TYPE A 


(1) (8 


QOS ®OQ© 


" MIN) 


EXISTING 
TROLLEY TRACKS 


FIFTH AVE BETWEEN MOULTRIE ST AND BIRMINGHAM BRIDGE 
TYPICAL TANGENT SECTION 


(8" MIN) 


NOT TO SCALE 


(SEE LANDSCAPE 
PLANS FOR DETAIL) REMOVE ALL EXISTING PAVEMENT LAYERS AND 
EXISTING CURB, AND FILL WITH FOREIGN BORROW 
MATERIAL. FILL AREA BETWEEN EXISTING TOP OF 
PAVEMENT AND PROPOSED BOTTOM OF SUBBASE 
WITH FOREIGN BORROW MATERIAL. 


STA 486+43.26 TO STA 491+68. 30 


SUBBASE 4" DEPTH (NO. 2A) 
SUBBASE 6" DEPTH (NO. 2A 


SUBBASE 8" DEPTH (NO, 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


Neca MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


DESCRIPTION 


REVISIONS 


-oO" ois 10° 


VARIES 10’-7" TO 13’-6" 


BUFFER 


BIKE LANE SIDEWALK 


gu 


<4?" 

Vt PARK ING/ 

OPEN LOT 
4 au 

VARIES VARIES 

REVEAL” <4 0% TO. 1.0% TO 
2.0% 2.0% 


LEGAL R/W LINE 
APPROX LOCATION 


FORCED CEMENT CONCRETE 
WALK, 4" DEPTH 


ING_OF CEMENT CONCRETE 


EMENT SURFACE, 


LING OF 
RFACE, 1/2 


FACE, 2" DEP 


LLING OF 
RFACE, 3% 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


LING OF ASPHALT PAVEMENT 
FACE , VARIABLE 
SANDSTONE BLOCK LAYER) 


SPHALT PAVEMENT 
" DEPTH 


SPHALT PAVEMENT 
DEPTH 


eve 
ASPHALT ON 
BLOCKSTONE 


PAVEMENT 


GI BIORETENTION OR 
BIOSWALE (SEE SWM 
PLANS FOR DETAIL) 


esis (SEE CONTROL 
SYSTEMS PLANS FOR 
EXACT LOCATION 


REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND 
FILL WITH FOREIGN BORROW MATERIAL 


FIFTH AVE WITH GREEN INFRASTRUCTURE 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 488+25.33 TO STA 490+89. 87 NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 


TRACKS MAY HAVE BEEN REMOVED. 


REINFORCED CEMENT CONCRETE CURB, 36" 


CURB CHEEK WALL 


ey BERTH REMOVE AND RESET INTERLOCKING PAVERS 


DEPTH (MILL EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


CIOISISIS) 


tft DIRECTIONAL ARROWS 


LING OF Aer aoe) PAVEMENT 


NOTE: ASPHALT TACK COAT IS raed 
BETWEE 


N ALL ASPHALT PAV 
Berne S AND ON MILLED SURFACES 
IOR TO PLACING OVERLAY 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
TYPICAL SECTIONS 
FIFTH AVE / MOULTRIE ST TO BIRMINGHAM BRIDGE 


Port CONTRACT NO. BRT-001 
connecting people to li 


Dwe.no. CV8 SHT. 83 


DESIGNED SDS 


DRAWN SDS 
CHECKED BFS 


NOT FOR 
CONSTRUCTION) 


INCHARGE —_LAR 
DATE 05/01/24 
SCALE 


AS SHOWN 


3225248 PM 


PLOTTED? 3/21/2024 


"michae!. megarry" 
FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP21.dgn 


OPERATOR? 


60’ LEGAL RIGHT-OF-WAY SHIFTS TO EDGE OF BUS LANE 
STA 494+50.00 TO STA 495+50. 00 


FIFTH AVE CONSTR | TRANSITION FROM -2% TO 2 


Z 
STA 494+50.00 TO STA 495+50. 00 


TRANSITION FROM -3% TO -2% 
STA 494+50.00 TO STA 495+50. 00 


VARIES 6’-O" TO 11’-8" 11! 10’ 3’-8" 12’-0O" (MIN) 
SIDEWALK BUS LANE LANE BUFFER SHARED USE PATH 


+ °" +t 


CROWN POINT* 
VARIES REVEAL REVEAL 
ee JO VARIES : vex VARIES . 0% 1. 0% 


BUILDING/ 


OPEN LOT OPEN LOT 


LEGAL R/W LINE 
APPROX LOCATION 


EXISTING 
GROUND 


LEGAL R/W LINE 
APPROX LOCATION 


& 
— 


CURB HEIGHT TABLE - LT 


BEETN aa BEGIN |_ END : t a — 


STA STA REVEAL | REVEAL 


+ en | | Q EXISTING SIDEWALK 
CIN) | CIN) wre i | a (TO BE REMOVED 
ge TS ee eee T | see STRUCTURAL PLANS FOR TYPICAL EXISTING EXISTING SURE HEIGHT eee ony. 


492+43. 00 /492+47. 00 SLAB SECTIONS AND LOCATIONS. (1) ASPHALT ON TROLLEY TRACKS u | BEGIN | END 
492447. 00| 492490. 00 SEE SPECIAL DETAILS SHEET FOR CONCRETE SYSTEMS PLANS FOR | BeSa% STA |REVEAL|REVEAL 
492490.00/493410.00 TYPICAL SIDEWALK SECTION. PAVEMENT EXACT LOCATION) (EN) EEN) 


493+10. 493+67. 00 (i) (8" MIN) REMOVE ALL EXISTING PAVEMENT 492+31.52|493+75. 7 7 
493+67. 00 | 494+15. 00 REMOVE ALL EXISTING PAVEMENT ENO ae non Cee 493+75. 00 | 494+00. 7 4 
ai RIE OEE ata ETE WITH RORETON BORROW ME ERTAL FIFTH AVE BETWEEN BIRMINGHAM BRIDGE AND OAKLAND SUNSHINE DAYCARE Goo ue ace 494+00. 00] 495+83. 4 4 


TYPICAL TANGENT SECTION (SEE LANDSCAPE 
NOT TO SCALE 


STA 491+68.30 TO STA 495+83. 18 


el) 


10’ -0" 
SIDEWALK 


EXISTING 
VARIES 7" FENCE (TO 
REVEAL REMAIN) 


LEGAL R/W 
LINE APPROX 
LOCATION 


Wy 


EXISTING 
GROUND 4 


ae 
@4 = 12’ -4" 


SHARED USE PATH 
«) ©) 


REMOVE ALL EXISTING PAVEMENT _|_-o 
LAYERS AND EXISTING CURB, AND (H) 
FILL WITH FOREIGN BORROW MATERIAL 


ALTERNATE SIDEWALK END TREATMENT 


NOT TO SCALE 
SEE CROSS SECTIONS FOR LOCATIONS 


PARKING LOT 


LEGAL R/W LINE 
PPROX LOCATION 


, 


EXISTING 
CHEEK WALL 
(TO BE REMOVED) 


VARIES 11’ 


SIDEWALK BUS LANE LAYERS AND EXISTING CURB, AND CONDUIT (SEE CONTROL 
J FILL WITH FOREIGN BORROW MATERIAL SYSTEMS PLANS FOR 


EXACT LOCATION) 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 494+22.87 TO STA 495443. 04 


VARIES 1. 0% VARIES VARIES FIFTH AVE AT CHEEK WALL 
2..0% it 


ALTERNATE PAVING NOTCH 
NOT TO SCALE 
TO BE USED WHEN WEARING COURSE IN MILL 
OVERLAY SECTIONS IS HIGHER THAN EXISTING. GROUND 
STA 502+04. 86 TO STA 508+05.00, LT AND AS 


Gyre" aii DIRECTED BY THE ENGINEER NOTE: EXISTING TROLLEY TRACKS 


SHOWN FOR INFORMATION ONLY. THE 
+ SANDSTONE BLOCK IS NOT PRESENT EXACT LOCATION, LIMITS, AND TYPE 
IN THIS LOCATION. OF TRACK IS UNKNOWN. TROLLEY 
LEGEND TRACKS MAY HAVE BEEN REMOVED. 


UPERPAVE ASPHA RE DESIGN, Q@) SUBBASE 4" DEPTH (NO. 2A) FORCED CEMENT CONCRETE REINFORCED CEMENT CONCRETE CURB, 36" 

EARING COURSE , -22, 10 TO yy PG WALK, 4" DEPTH 

ip MILLION ESA . ON ESALS, 
" DEPTH, SRL . SUBBASE 6" DEPTH (NO. 2A) ING_OF CEMENT CONCRETE 


EMENT SURFACE, 2" DEPTH 
UPERPAVE ASPHA 


EARING COURSE , ; DEPTH SUBBASE 8" DEPTH (NO. 2A) LING OF ASPHALT PAVEMENT 
ILLION ESALS, 9. OVER GEOTEXTILE CLASS 4, TYPE A FACE, VARIABLE DEPTH (MILL 
EPTH, SRL-H REINFORCED CEMENT CONCRETE BASE SANDSTONE BLOCK LAYER) 
COURSE, 10" DEPTH PLAIN CONCRETE MOUNTABLE CURB, PWSA SIDEWALK TRENCH DRAIN WITH ADA 
UPERPAVE ASPHA TYPE A LING OF ASPHALT PAVEMENT COMPLIANT AND BICYCLE SAFE GRATE 
INDER, COURSE 4" PAVEMENT BASE DRAIN Laneer eeuaueece RFACE, 1%" DEPTH 4+ 
M A : DIRECTIONAL ARROWS 

aan SUBBASE (NO. 2A) (MATCH ADJACENT FACE, OF REP TH nee ? is 
PERPAVE ASPHALT MIXTURE SUBBASE DEPTH) OVER GEOTEXTILE RE THERRGED CEMENT SORGRETE CURE NOTE: ASPHALT TACK COAT IS REQUIRED 
SIGN, BASE COURSE, PG 64S-22, CLASS 4, TYPE A GRANITE CURB LLING OF ASPHALT PAVEMENT BETWEEN ALL ASPHALT PAV 

>3 MILLION ESALS, 25.0 MM MIX, REACE, 3%" DEPTH COURSES AND ON MILLED SURFACES 

DEPTH I0R TO PLACING OVERLAY 


DESIGNED" SDS PORT AUTHORITY OF ALLEGHENY COUNTY 


DOCUMENT HAS BEEN FINANCED IN DRAWN sbs PITTSBURGH PENNSYLVANIA 

ahs ee | OL HOD. ee BUS RAPID TRANSL Sections “© ONKCAND 
707 Grant Street URGAN MASS TRANSPORTATION ACT CONSTRUCTION ) DATE osjo1/24 FIFTH AVE / BIRMINGHAM BRIDGE TO SUNSHINE DAYCARE 

Ptsburgh 68 15219 | sce SEARS a alee =" sssnom | Port Authori 


REVISIONS DwWG.No. CV9Q SHT. 84 


CURB CHEEK WALL 


tA=M 


REMOVE AND RESET INTERLOCKING PAVERS 
EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


OOCCL® 


BATYN NADN VE=” 


omc 


THE PREPARATION OF THIS 


3225254 PM 


PLOTTED? 3/21/2024 


"michae!. megarry" 
FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP22. dgn 


OPERATOR? 


60’ LEGAL RIGHT-OF-WAY @ 6'-0" PAINTED BUMPOUT 
STA 495+83.18 TO STA 495+99.59 


BUILDING/ , , 
VARIES 3/-8" TO 3/- 
PE AE CRN E ec STA 499+68.78 TO STA 499+88. 78 
VARIES 6’-0" 3/-0" 
To 77-0" 11 12! a 31-9192 12’-0" (MIN) STA 499+88.78 TO STA 502+04. 86 
SIDEWALK BUS LANE LANE PARKING LANE BUFFER SHARED USE PATH 
VARIABLE DEPTH MILLING DEPTH 


gue zee Vt IN THIS STATION RANGE IS BASED 
ON CROWN POINT ELEVATION AND 

CROSS SLOPES NOT DEPTH TO 

SANDSTONE BLOCK LAYER. 


VARIES EXISTING GUIDE RAIL 
; 7 SANDSTONE BLOCK IS NOT PRESENT 
1 Oo” 3D REVEAL (TO BE REMOVED) IN THIS LOCATION. 


2.0% 


WOODED 
HILLSIDE 


~ 
~N 
_ 
~ 
~ 


/ 
/ LEGAL R/W LINE 
/ APPROX LOCATION 


1.0% 


oie a CURB HEIGHT TABLE - RT 
I | 
|_| 


BEGIN | END 
EXISTING SIDEWALK BEGIN END | REVEAL| REVEAL 


eon (TO BE REMOVED) STA STA CIN) | CIN) 
EXISTING ASPHALT ON m [Paar 
CONCRETE PAVEMENT" FROLLEY TRACKS 6 @) vA ©) 28. CONDUIT (SEE CONTROL 495483. 18/499+10.00/ 4 4 
3%) REMOVE ALL EXISTING PAVEMENT SYSTEMS PLANS FOR 499+10.00/499+40.00| 4 7 
7 7 


Renee toon coke FIFTH AVE WITH PARKING LANE FILL WITH FOREIGN BORROW MATERIAL ACT LOCATION 428-40, 2c aueet2. 09 
FILL WITH FOREIGN BORROW MATER (1) (8" MIN) TYPICAL TANGENT SECTION PaO Ar cnoae @@@ BUFFER IS LANDSCAPED 


(SEE LANDSCAPE 
NOT TO SCALE PLANS FOR DETAIL) LEGAL R/W pie eat saa 


STA 495+83.18 TO STA 502+04. 86 VARIES LINE APPROX LOCATION (SEE LANDSCAPE PLANS FOR 


a I 3/ -O" 
ee JO 3/-8" 12’-0" VARIES 0/-O" TO 17’-9" eee) 


SHARED USE PATH FIFTH AVE WITH PARKING LANE [~ BUFFER SHARED USE PATH LAWN AREA BUFFER IS CONCRETE 


PARTIAL TYPICAL TANGENT SECTION 220 J 4 Soe wk EN LESS THAN 


NOT TO SCALE if : ! 


(PN Se eS 


STA 495+97.00 TO STA 497+97.00 1.0% 1.0% 
(SEE SPECIAL DETAILS FOR ADDITIONAL DETAIL) aN 


EXISTING SIDEWALK lt 


LANDSCAPE (TO BE REMOVED) FIFTH AVE AT PARKING AREA TO BE REMOVED A EXISTING SIDEWALK 
AREA (SEE Peet enetit (SEE CONTROL PARTIAL TYPICAL TANGENT SECTION fe } al He eae SUPPLEMENTS (SEE a 


LANDSCAPE 
PLANS FOR REMOVE ALL EXISTING ee aes OT TORSCAL CONDUIT (SEE CONTROL LANDSCAPE PLANS) 


E LOCATIO ALE 
DETAIL) PAVEMENT LAYERS AND Merce ew STA 499+33.71 TO STA 500421. 36 REMOVE ALL EXISTING PAVEMENT SYSTEMS PLANS FOR 
EXISTING CURB, AND FILL WITH LAYERS AND EXISTING CURB, EXACT LOCATION 
FOREIGN BORROW MATERIAL AND FILL WITH FOREIGN BORROW 


MATERIAL 
60’ LEGAL RIGHT-OF-WAY 


0’ -0" LANE 
TA 506+20.00 TO STA 508+05. 00 


ES 2’-0" TO 8’-0" SHOULDER 
502+15.00 TO STA 502+70. 00 
0" SHOULDER 
502+70. 00 TA 504420. 00 
ES 87-0" Ti -0" SHOULDER 
ES 0’-0" T -0" LANE 

504+20. 00 TA 506420. 00 
-0" LANE 
506+20. 00 TA 508+05. 00 


ES 3’-0" T -0" (LANDSCAPED) 

502+04. 86 TA 502+15.00 
-0" -0" (LANDSCAPED) 

ee 00 TA 502+70. 00 

S -O" T -6!! 

TA "50270. 00 TA 503+62. 96 


ARIES 3’-0" TO 5’-0" 
TA 495+00.00 TO STA 496+00. 00 


OPEN LOT 


i> 


Sp DUP 1 SD 


FIFTH AVE CONSTR B 


Lets I 


VARIES 6/-0" 
TO 7-8" inl 12’* g/** 12’-0" 
SIDEWALK BUS LANE LANE SHOULDER SHARED USE PATH AMENTAL RAILING 


N 42" HEIGHT 
anal v J Vt 


SEE "ALTERNATE 


Y 


WOODED 


iE: 
HILLSID PAVING NOTCH" CROWN POINT 


VARIES ON DWG. NO. CV9 


~ OY oc | 
Ay 2. 0% : 
VV a = : 2. OX 
~ pay : 
—— 


= a Bes dos =e - EXISTING GUIDE RAIL 
EXISTING (Q) (TO BE REMOVED) 


GROUND 
EXISTING EXISTING EXISTING SIDEWALK 


ASPHALT ON 
PAC RETE TROLLEY TRACKS @) (TO BE. REMOVED 


REMOVE ALL EXISTING PAVEMENT LAYERS PAVEMENT CONDUIT (SEE CONTROL 

AND EXISTING CURB, AND FILL WITH (c) SYSTEMS PLANS FOR 

FOREIGN BORROW MATERIAL. FILL AREA EXACT LOCATION) 

BETWEEN EXISTING TOP OF PAVEMENT oA Aye en eee ae eee | NOTE: EXISTING TROLLEY TRACKS 

AND PROPOSED BOTTOM OF SUBBASE WITH REMOVE ALL EXISTING PAVEMENT SHOWN FOR INFORMATION ONLY. THE 

FOREIGN BORROW MATERIAL. TYPICAL TANGENT SECTION LAYERS AND EXISTING CURB, AND EXACT LOCATION, LIMITS, AND TYPE 

NOT TO SCALE FILL WITH FOREIGN BORROW MATERIAL OF TRACK IS UNKNOWN. TROLLEY 

LEGEND STA 502+04.86 TO STA 508+05. 00 TRACKS MAY HAVE BEEN REMOVED. 


ws 
=5 
mk 
sx 
=8 
ga 
25 
ak 
Pa 
War 
sz 


TEMP 
CONSTR 
EASEMENT 


N= NELNKNK NAHN<<KNAN=K N= 


SUBBASE 4" DEPTH (NO. 2A) FORCED CEMENT CONCRETE 
WALK, 4" DEPTH 


SUBBASE 6" DEPTH (NO. 2A) ING OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


SUBBASE 8" DEPTH (NO. 2A) LING OF ASPHALT PAVEMENT 

OVER GEOTEXTILE CLASS 4, TYPE A FACE, VARIABLE DEPTH (MILL EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 
SANDSTONE BLOCK LAYER) 

PLAIN CONCRETE MOUNTABLE CURB, PWSA SIDEWALK TRENCH DRAIN WITH ADA 

TYPE A LING ws SPHALT PAVEMENT COMPLIANT AND BICYCLE SAFE GRATE 

RFACE, 1/2" DEPTH 


CONCRETE BUFFER 
LING OF ASPHALT PAVEMENT "Vf orrectionat arrows 


REINFORCED CEMENT CONCRETE CURB FACE, 2" DEP 


UPERPAVE ASPHA URE DESIGN, RE DESIGN, REINFORCED CEMENT CONCRETE CURB, 36" 
EARING COURSE , -22, 10 TO yy PG 
we Md LLION ESA . ON ESALS, 


DEPTH, SRL 


UPERPAVE ASPHA AIN CEMENT CONCRETE PAVEMENT , 
EARING COURSE , DEPTH 

ILLION ESALS, 9. 
EPTH , SRL-H REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 
UPERPAVE ASPHA 


INDER COURSE, 4" PAVEMENT BASE DRAIN 
30 MILLION ESA . 


"DEPTH 
SUBBASE (NO. 2A) (MATCH ADJACENT 
STON. BASE COURSE. PG 64S- 22 Ceceae ee as ING OF ASPHALT PAVEMENT BETWEEN ALL ASPHALT 
>3 MILLION ESALS, 25.0 MM MIX, , GRANITE CURB REACE, 3%" DEPTH COURSES AND ON MILLED SURFACES 
DEPTH I0R TO PLACING OVERLAY 


DESIGNED: "SDS PORT AUTHORITY OF ALLEGHENY COUNTY 


DOCUMENT HAS BEEN FINANCED IN DRAWN SDS PITTSBURGH PENNSYLVANIA 
FEDERAL TRANSIT ADMINISTRATION N OT FO R CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower = IN CHARGE LAR 
707 Grant Street URGAN MASS TRANSPORTATION act} CONSTRUCTION ) DATE osjoi/24 FIFTH AVE WITH PARKING LANE / WIDE SHOULDER 
: oth Floor : DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 
Pittsburgh, PA 15219 SANGIENE COUNTY, PENNSYLVANIA. AS SHOWN Port Aun Ort Ea CHG ie 


CURB CHEEK WALL 


tA=YN 


REMOVE AND RESET INTERLOCKING PAVERS 


CIOISISIS) 


NOTE® ASPHALT TACK COAT Carma 


QOS ®OQ© 


omc 


THE PREPARATION OF THIS 


PLOTTED? 3/21/2024 


VARIES 60’ TO 140’ LEGAL RIGHT-OF-WAY 
FIFTH AVE CONSTR B 


32:25:59 PM 


VARIES 8’-O" TO [1’-6" + (220! 
SIDEWALK MTBL 
CURB 


37-88 
BUFFER 


12/-0" 
SHARED USE PATH 


+t 


OPEN LOT 


BUILDING/ 
OPEN LOT 


BU 
EXISTING 


GROUND 


LEGAL R/W LINE 
APPROX LOCATION 


MATCH 1.0% 


EXISTING 


LEGAL R/W LINE 
APPROX LOCATION 


EXISTING 
~ | 


ae ae 


EXISTING 
TROLLEY TRACKS 


EXISTING 
ASPHALT ON 


VININIX 


@) EXISTING SIDEWALK 
(TO BE REMOVED) 

CONDUIT (SEE CONTROL 
SYSTEMS PLANS FOR 
EXACT LOCATION) 

REMOVE ALL EXISTING PAVEMENT 

LAYERS AND EXISTING CURB, AND 

PAVEMENT FILL WITH FOREIGN BORROW MATERIAL 
LANDSCAPE AREA 


FIFTH AVE BETWEEN BLVD OF THE ALLIES RAMP AND ROBINSON ST (SEE LANDSCAPE 


TYPICAL TANGENT SECTION Pane ERR PETALS 


NOT TO SCALE 
STA 508+05.00 TO STA 514+55. 46 


EXISTING CURB 
(8" MIN) 


VARIES 60’ TO 140’ LEGAL RIGHT-OF-WAY 
FIFTH AVE CONSTR B 
= 


* VARIES 10’-0" TO 0’-0" 
STA 516+93.00 TO STA 517+68. 00 


VARIES 1/-4" TO 12’-0" VARIES 
3-8" TO 
14° -60 


[~ BUFFER 


VARIES. S27 FOe TALS 90 
SIDEWALK 


10° -g"* 
SHOULDER 
(FUTURE LT TURN LANE 


11’ 
LANE 


12’-0" 
SHARED USE PATH 


BUILDING/ 
GRASS/ 


WALL OPEN LOT 


——g 


VARIES 
1.0% TO 
2.0% 
—_— 


LEGAL R/W LINE 
APPROX LOCATION 


EXISTING 
GROUND 


LEGAL R/W LINE 
APPROX LOCATION 


MATCH 
EXISTING 


| alle NI 


EXISTING cURB-— 


— 


esac (SEE CONTROL 
SYSTEMS PLANS FOR 
EXACT LOCATION 


REMOVE ALL_EXISTING PAVEMENT LAYERS AND EXISTING CURB, AND FILL WITH 


SEE STRUCTURAL PLANS FOR 
TYPICAL SLAB SECTIONS AND 
LOCATIONS. SEE SPECIAL 
DETAILS SHEET FOR TYPICAL 
SIDEWALK SECTION. 


EXISTING 
TROLLEY TRACKS 


EXISTING 
ASPHALT ON 
CONCRETE 
PAVEMENT 


FIFTH AVE BETWEEN ROBINSON ST AND CRAFT AVE 


TYPICAL TANGENT SECTION 


OT TO SCALE 
STA 514455s 46 TO STA 518+88. 77 


VARIES 8’-2" TO 13’-4" 
SIDEWALK 


VARIES 11’-0" 
LANE 


v 


Bi TO_13’-6" 


= 


FOREIGN BORROW MATERIAL. FILL _AREA BETWEEN EXISTING TOP OF PAVEMENT 
AND PROPOSED BOTTOM OF SUBBASE WITH FOREIGN BORROW MATERIAL. 


LANDSCAPE AREA 
(SEE LANDSCAPE 
PLANS FOR DETAIL 


| TEMP 
| CONSTR 


MATCH 
EXISTING 


; EASEMENT 


FIFTH AVE AT WEST OAKLAND STATION 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 5164+79.48 TO STA 517+62. 97 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 
TRACKS MAY HAVE BEEN REMOVED. 


EXISTING 
ASPHALT 
PAVEMENT 


(J) SUBBASE 4" DEPTH (NO. 2A) 


LEGEND 


UPERPAVE ASPHA URE DESIGN,  (E) 
EARING COURSE , -23, 10 TO 
PP AMBLL ION EsA 

"DEPTH, SRL 


UPERPAVE ASPHA 


ORCED CEMENT CONCRETE 
ALK, 4" DEPTH 


ING_OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


(W) REINFORCED 
(X) CURB CHEEK WALL 


RE cee tens CEMENT CONCRETE CURB, 36" 


ON ESALS, 


tA=MN 


SUBBASE 6" DEPTH (NO. 2A 


"michae!. megarry" 


OPERATOR? 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP23. dgn 


EARING COURSE , 
ILLION ESALS, 
EPTH, SRL-H 


UPERPAVE ASPHA 
INDER COURSE, 
30 MILLION ESA 
" DEPTH 


PERPAVE ASPHA 


BATYN NADN VE=” 


omc 


DEPTH 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


LT MIXTURE 
SIGN, BASE COURSE, PG 648-22, 
23 MILLION ESALS, "25.0 MM MIX, 


AIN CEMENT CONCRETE PAVEMENT , 
DEPTH 
REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 
4" PAVEMENT BASE DRAIN 
SUBBASE (NO, 


SUBBASE DEPTH 
CLASS 4, TYPE A 


2A) (MATCH ADJACENT 
OVER GEOTEXTILE 


COO ®OO® 


SUBBASE 8" DEPTH (NO, 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


ee a ee MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


THE PREPARATI 


LING OF ASPHALT PAVEMENT 
FACE, VARIABLE DEPTH (MILL 
SANDSTONE BLOCK LAYER) 


LING OF ASPHALT PAVEMENT 
RFACE, 12" DEPTH 


LING OF Aer aoe) PAVEMENT 
RFACE, 2" 


LLING OF 
RFACE, 3% 


SPHALT PAVEMENT 
DEPTH 


ON OF THIS 


@) REMOVE AND RESET INTERLOCKING PAVERS 


@) EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


@) PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
tft DIRECTIONAL ARROWS 


NOTE? ASPHALT TACK COAT IS REQUIRED 

BETWEEN ALL ASPHALT PAV 

COURSES AND ON MILLED SURFACES 
IOR TO PLACING OVERLAY 

PORT AUTHORITY OF ALLEGHENY COUNTY 


DESIGNED SDS 


DESCRIPTION 


REVISIONS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


CONSTRUCTION) 


PITTSBURGH PENNSYLVANIA 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 
TYPICAL SECTIONS 
FIFTH AVE / BLVD OF THE ALLIES TO CRAFT ST 


Port CONTRACT NO. BRT-001 
connecting people to li DWG. NO. CV11 SHT. 86 


DRAWN SDS 


BFS 


NOT FOR 


CHECKED 


IN CHARGE 
DATE 
SCALE 


LAR 
95/01/24 


AS SHOWN 


PLOTTED? 3/21/2024 


"michae!. megarry" 


OPERATOR? 


3:26:04 PM 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP24. dgn 


CURB/ 
WALL/ 
BUILDING 


* VARIES 0’-0’ TO 11’-0" 
STA 523+09.00 TO STA 524+59. 00 


** PAINTED GORE/SHLDR 
STA 5224+83.54 TO STA 524+42. 31 
CURB/ 


WALL/ 
BUILDING 


60’ LEGAL RIGHT-OF-WAY 


FIFTH AVE CONSTR B 


VARIES 9’-8" TO 10’-6" 


10’ 


VARIES 
10’ (AVG) 
"9-0" (MIN) 7 10’-6" (MAX), VARIES 5’-2" TO /1’-4" 


VARIES 6/-11" 
TO 11/-3" 

ir STDEWALK 

| 


LEGAL R/W LINE 
APPROX LOCATION 
| 


EXISTING 


LANE 


‘ 


EXISTING 


acs 


EXISTING 


BIKE LANE SIDEWALK 


RAILING 
(TO BE REMOVED) 


LEGAL R/W LINE 
APPROX LOCATION 


MATCH 


SIDEWALK/ 
BUILDING 


+t 
I 


EXISTING 


EXISTING core! 


EXISTING 
ASPHALT 
PAVEMENT 


VARIES 6/-11" 
EO! Af PEAS 


11/+* 


Be a 
EXISTING 


TROLLEY TRACKS 


FIFTH AVE BETWEEN CRAFT AVE AND HALKET 


TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 518+88.77 TO STA 525+80. 53 


FIFTH AVE CONSTR 


11’ 


i SIDEWALK 
I 


APPROX LOCATION 


LEGEND 


UPERPAVE ASPHA 
EARING COURSE , 
s) MILLION ESA 

2" DEPTH, SRL 


UPERPAVE ASPHA 
EARING COURSE , 
ILLION ESALS, 

EPTH, SRL-H 


UPERPAVE ASPHA 
INDER COURSE , 
30 MILLION ESA 
" DEPTH 


UPERPAVE ASPHALT MIXTURE 
SIGN, BASE COURSE, PG 64S-22, 
Pace Leon ESALS, 25.0 MM MIX, 


URE DESIGN, 
-22, 10 TO 
MM MIX, 


tA=YN 


om 


BATDYN NADWN VE=”H 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


4-77 LEGAL R/W LINE 


BUS LANE 


v 


EXISTING 


LANE 


v 


EXISTING EXISTING. 


aftr 


Cae CURB 


EXISTING 
CONCRETE 
PAVEMENT 


VARIES 
10’ (AVG) 
g’-9" (MIN) 7 10’-4" (MAX) 
BIKE LANE 2 


vt el 


REVEAL VARIES 


ST 


Bu 37-4" 


SIDEWALK 
RAILING 


(TO BE 
REMOVED) 


I-81 
BUFFER 


WALLZ 
STEPS/ 
BUILDING 


LEGAL R/W LANE 
APPROX LOCATION 


MATCH 
EXISTIN 


——— 


MATCH 
| 
Fe — Sf 
SAW CUT AND MATCH 


EXISTING 
a EXISTING SIDEWALK 


(MATCH EXISTING) 


‘@, 
B K ELEVATION 


EXISTING (2"CE 


CONCRETE 
PAVEMENT G 


I 


FIFTH AVE 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 520+50.00 TO STA 521+52. 00 


EXISTING 
ASPHALT 
PAVEMENT 


RE DESIGN, 
yy PG 
ON ESALS, 


AIN CEMENT CONCRETE PAVEMENT, 
DEPTH 


REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 
SUBBASE (NO, 


SUBBASE DEPTH 
CLASS 4, TYPE A 


2A) (MATCH ADJACENT 
OVER GEOTEXTILE 


TROLLEY TRACKS 


ALTERNATE LANE ASSIGNMENTS 


QOS ®OQ© 


NOT TO SCALE 
STA 522+83.54 TO STA 525+80. 53 


SUBBASE 4" DEPTH (NO. 2A) FORCED CEMENT CONCRETE 


WALK, 4" DEPTH 


LING OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, VARIABLE DEPTH (MILL 
SANDSTONE BLOCK LAYER) 


LING OF ASPHALT PAVEMENT 
RFACE, 12" DEPTH 


LING OF ASPHALT PAVEMENT 
RFACE, 2" DEPTH 


LLING OF ASPHALT PAVEMENT 
RFACE, 3/2" DEPTH 


SUBBASE 6" DEPTH (NO. 2A 


SUBBASE 8" DEPTH (NO, 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


PLAIN CONCRETE MOUNTABLE CURB, 
TYPE A 


CONCRETE BUFFER 
REINFORCED CEMENT CONCRETE CURB 


GRANITE CURB 


THE PREPARATION OF THIS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 


OF 1964, AS AMENDED, FOR THE 


DESCRIPTION PORT AUTHORITY OF ALLEGHENY 


COUNTY, PENNSYLVANIA. 
REVISIONS 


NOT FOR 
CONSTRUCTION) 


REINFORCED CEMENT CONCRETE CURB, 36" 
CURB CHEEK WALL 
REMOVE AND RESET INTERLOCKING PAVERS 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


‘tft DIRECTIONAL ARROWS 


NOTE® ASPHALT 
BETWEE 


DESIGNED SDS 


DRAWN SDS PITTSBURGH 


BFS 


CHECKED 


IN CHARGE 
DATE 
SCALE 


LAR 
95/01/24 


AS SHOWN 


Port Authori 
connecting people to life 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 
TRACKS MAY HAVE BEEN REMOVED. 


TACK COAT IS REQUIRED 
N ALL ASPHALT PAVING 

AND ON MILLED SURFACES 
PLACING OVERLAY 


COURSE 


Ss 
PRIOR TO 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
TYPICAL SECTIONS 


FIFTH AVE / CRAFT ST TO HALKET ST 


CONTRACT NO. BRT-001 
Dwe.no. CV12 SHT. 87 


PLOTTED? 3/21/2024 


VARIES 60’ TO 80’ LEGAL RIGHT-OF-WAY 


FIFTH AVE CONSTR B 10-6" VARIES 


VARIES 7/-2" [~ 10’ (AVG) 
POOL Pgs 11’ + 10’ ae 178" 9'-9" (MIN) 7 10’-5" (MAX) 8" 


—- 
SIDEWALK BUS LANE LANE LANE BUFFER BIKE LANE 
vt = 


n 1 ‘ 
REVEAL VARIES 


(MATCH EXISTING) 


MATCH 
EXISTING 


VARIES 7/-3" 
TO 7/-6" 
SIDEWALK 

RAILING 


(TO BE 
REMOVED) 


3:26:09 PM 


SIDEWALK/ 
WALL/ 
BUILDING 


LEGAL R/W LINE 
APPROX LOCATION 


BUILDING 


ns so 


LEGAL R/W LINE 
APPROX LOCATION 


MATCH 


ISTING 
EXISTING. gE 


Seivl ih, 


EXISTING EXISTING 


EXISTING wil” 


I 
TROLLEY TRACKS 


FIFTH AVE BETWEEN HALKET ST AND MCKEE PL/DARRAGH ST 


TYPICAL TANGENT SECTION EXISTING 
Gare Sean CONCRETE 


STA 525480. 53 TO Sta 533+25. 05 PAVEMENT 


EXISTING 
ASPHALT 
PAVEMENT 


10° -6" 11+ VARIES 
SIDEWALK BUS LANE 10’ (AVG) 

he -8"g’-11" (MIN) / 10’-4" (MAX), VARIES 7/-9" TO 9/-2" 
¥ BUFFER BIKE LANE SIDEWALK - 


vt 


RAILING 
(TO BE REMOVED) 


BUILDING 


GRASS/ 


LEGAL R/W 
LINE APPROX 
LOCATION 


MATCH 
VARIES EXISTING 
1.0% TO : 


rs 
2.0% MATCH ot 
EXISTING < (B) | 


?. } = | 
CONCRETE 


ee CURB 
PAVEMENT 


FIFTH AVE 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 5264+82.24 TO STA 531+00. 00 


REQ’ D_R/W_LINE 
LEGAL R/W LINE 
APPROX LOCATION 


RESTORE GRASS AREA AFTER 

CHEEK WALL IS CONSTRUCTED + 
EXISTING CURB FY 
(TO BE REMOVED) 


EXISTING 


et 


SEE STRUCTURAL PLANS FOR TYPICAL 
SLAB SECTIONS AND LOCATIONS. 

SEE SPECIAL DETAILS SHEET FOR 
TYPICAL SIDEWALK SECTION. 


EXISTING 
ASPHALT 
PAVEMENT 


)(8" MIN) 


VARIES 2/-0" 
TO 6’-7" 
BUFFER ISLAND 


FIFTH AVE AT CHESTERFIELD RD STATION 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 527+12.82 TO STA 528+02. 00 0" 


REVEAL 


CURB HEIGHT TABLE - LT 


BEGIN ]_ END 
BEGIN END 

REVEAL| REVEAL 
STA STA CIN) | CIN) 
527+19. 80|527488.56|_ 7 7 


527+88. 56 |528+02. 00 7 4 


I 
TROLLEY TRACKS 


ALTERNATE BUFFER DETAIL 


NOT TO SCALE 
STA 530+95.32 TO STA 532+53. 22 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 


LEGEND TRACKS MAY HAVE BEEN REMOVED. 


UPERPAVE ASPHA URE DESIGN, RE DESIGN, 
EARING COURSE , -22, 10 TO yy PG 


SUBBASE 4" DEPTH (NO. 2A) ORCED CEMENT CONCRETE 


REINFORCED CEMENT CONCRETE CURB, 36" 
ALK, 4" DEPTH 


"michae!.megarry" 


OPERATOR? 
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tA=YN 


4 MILLION ESA 
" DEPTH, SRL 


UPERPAVE ASPHA 
EARING COURSE , 
ILLION ESALS, 

EPTH, SRL-H 


UPERPAVE ASPHA 
INDER COURSE , 
30 MILLION ESA 
" DEPTH 


PERPAVE ASPHALT MIXTURE 
SIGN, BASE COURSE, PG 648-22, 
“3 MILLION ESALS, "25.0 MM MIX, 


BATDYN NADWN VE=”H 


omc 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


ON ESALS, 
AIN CEMENT CONCRETE PAVEMENT, 
DEPTH 


REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 
SUBBASE (NO. 2A) (MATCH ADJACENT 


SUBBASE DEPTH) OVER GEOTEXTILE 
CLASS 4, TYPE A 


QOS ®OQ© 


SUBBASE 6" DEPTH (NO. 2A 


SUBBASE 8" DEPTH (NO, 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


Neca MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


ING OF CEMENT CONCRETE CURB: CHEER: WALL 


EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, VARIABLE DEPTH (MILL 
SANDSTONE BLOCK LAYER) 


LING OF ASPHALT PAVEMENT 
RFACE, 12" DEPTH 


LING OF Aer aoe) PAVEMENT 
RFACE, 2" 


LLING OF 
RFACE, 3% 


REMOVE AND RESET INTERLOCKING PAVERS 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


t DIRECTIONAL ARROWS 


SPHALT PAVEMENT 
DEPTH 


DESIGNED SDS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 


DRAWN SDS 
CHECKED BFS 


NOT FOR 


IN CHARGE LAR 
95/01/24 


NOTE: 


DESCRIPTION 


REVISIONS 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


CONSTRUCTION) [i 


SCALE 


AS SHOWN 


Port Authori 
connecting people to life 


ASPHALT TACK COAT IS raed 
BETWEEN ALL ASPHALT PAV 

Berne S AND ON MILLED SURFACES 
IOR TO PLACING OVERLAY 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
TYPICAL SECTIONS 
FIFTH AVE / HALKET ST TO MCKEE PL 


CONTRACT NO. BRT-001 
Dwe.no. CV13 SHT. 88 


PENNSYLVANIA 


32:26:13 PM 


PLOTTED? 3/21/2024 


"michae!. megarry" 
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OPERATOR? 


80’ LEGAL RIGHT-OF-WAY 


FIFTH AVE CONSTR B 


VARIES 77-4" 
VARIES 6’-2" TO 30’-9" 11’ ‘gl 10’-4" 3" TO 8’-0" 
SIDEWALK BUS LANE “SORFES BIKE LANE SIDEWALK 
BOLL ARDS 6’-10" RAILING 
(TO REMAIN SIDEWALK 4 t BO ee 


SAW CUT AND MATCH VARIES REVEAL VARIES 


EXISTING SIDEWALK 1.0% TO VARIES REVEAL 1.0% TO 
; MATCH ‘ 
EDEYATION ape | EXISTING EXISTING EXISTING EXISTING existing ys #.0% 


A@ 


ene (E)(3Y2") 
GRANITE CURB \@ EAI STING TROLLEY TRACKS 


ASPHALT 
REMOVE ALL EXISTING PAVEMENT K 
LAYERS AND EXISTING CURB, AND © RAVEUENT 
FILL WITH FOREIGN BORROW MATERIAL (1)(.8" MIN) 

EXISTING 


FIFTH AVE BETWEEN MCKEE PL/ZDARRAGH ST AND LOTHROP ST/MEYRAN AVE hae CURB HEIGHT TABLE - RT 
hESC abl Teal TYPICAL TANGENT SECTION BEGIN END ee rea 
SIDEWALK NOT TO SCALE STA STA CIN) | CIN) 


CURB HEIGHT TABLE - LT STA 533+25.05 TO STA 536+99. 36 533+03. 95 (533+85. 5 5 


BEGIN | E 533+85. 00/533+95. 
BEGIN END 
STA ST ie aaye 533+95. 00|536+10. 


536+10. 536+20. 
1 533+54. 01/535+95.48| 5Y%, 536+20. 536+69. 
4 


| 537+29. 75|537+40. 00 
FIFTH AVE I 537+40. 00/538+25.00| 5% 
oie as, Ore ee 538425. 00|538+35.00| 5/, 
PARTIAL TYPICAL TANGENT SECTION PEPE CRG CE ier 


NOT TO SCALE 540+01.54|541+07. 67 3 
STA 536+28.76 TO STA 537+29.75 541+39. 33/541+65. 64 7 
4 


SIDEWALK/ 
BUILDING 


BUILDING 


LEGAL R/W LINE 
APPROX LOCATION 
LEGAL R/W LINE 

APPROX LOCATION 


BUILDING 


LOCATION 
os el 


LEGAL R/W 
LINE APPROX 


STA 539+81.42 TO STA 541+65.87 
STA 543+19.76 TO STA 543484. 89 542436. 46|5435419. 76 


80’ LEGAL RIGHT-OF-WAY 


FIFTH AVE CONSTR B VARIES 
10’ (AVG) 
11’ (LOTHROP TO DE SOTO) g’-11" (MIN) 7 11’-1" (MAX 


) 
VARIES 6/-2" TO 30’-9" i. 12’ (DE SOTO TO BOUQUET) 10’ MEYRAN TO OAKLAND YARIES 8’-0" TO 8’-8! 


SIDEWALK BUS LANE LANE 10’-4" ( AVG) SIDEWALK 


rogn ' 7 117-0" (MAX) 
11-4" (LOTHROP TO ATWOOD) y y VARIES 1 OAKLAND TO BOUQUET 


7’ -0" (ATWOOD TO BOUQUET) __2! TE Wee ae RAILING/ 
SIDEWALK ai 


SAW CUT AND MATCH 
EXISTING SIDEWALK VARIES 8" VARIES 1.0% ners vt REMOVED) 
ELEVATION TO 5*-0 TO 2.0% MATCH MATCH 

— | EXISTING EXISTING EXISTING EXIST ING EXISTING 


SIDEWALK/ 
BUILDING/ 
ATWOOD STATION 


BUILDING/ 
SIDEWALK 


LEGAL R/W LINE 
LEGAL R/W LINE 
APPROX LOCATION 


= 
S 
q 
KR 
x 
oS 
38 
~ 
x 
S 
ao 
qa 
a 
x 


es 


~— 


\@ tye \ | 


(ai. EXISTING ASPHALT EXISTING ‘ 
(E)( 3% PAVEMENT TROLLEY TRACKS 
EXISTING CURB 


G 
EXISTING CURB © FIFTH AVE BETWEEN LOTHROP ST/MEYRAN AVE AND BOUQUET ST ® 


(1) (8" MIN) TYPICAL TANGENT SECTION NOTE: EXISTING TROLLEY TRACKS 
REMOVE ALL EXISTING PAVEMENT ogee Ee ee ep Saiie SHOWN FOR INFORMATION ONLY. THE 
LAYERS AND EXISTING CURB, AND Saackye seve ea cpa as ates CONCRETE Exsel LOCATION, LIMITS » AND TYPE 
W W A 536+99, A 543484, A : 
neeen FILL WITH FOREIGN BORROW ‘MATERIAL PAVEMENT ORE AN hn eect BEC OWER. 


SUBBASE 4" DEPTH (NO. 2A) FORCED CEMENT CONCRETE REINFORCED CEMENT CONCRETE CURB, 36" 
WALK, 4" DEPTH 


SUBBASE 6" DEPTH (NO. 2A) ING OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


SUBBASE 8" DEPTH (NO. 2A) LING OF ASPHALT PAVEMENT 
OVER GEOTEXTILE CLASS 4, TYPE A FACE, VARIABLE DEPTH (MILL EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 
SANDSTONE BLOCK LAYER) 
PLAIN CONCRETE MOUNTABLE CURB, PWSA SIDEWALK TRENCH DRAIN WITH ADA 
TYPE A LING OF ASPHALT PAVEMENT COMPLIANT AND BICYCLE SAFE GRATE 
CONCRETE BUFFER REACE, 1%" DEPTH 4+ 
W 
LING OF Ase aa PAVEMENT DIRES TE TONGE ARROWS 


REINFORCED CEMENT CONCRETE CURB RFACE, 2" DEP 


UPERPAVE ASPHA URE DESIGN, ©) RE DESIGN, 

EARING COURSE , -22, 10 TO yy PG 

4 MILLION ESA . ON ESALS, 
" DEPTH, SRL . 


UPERPAVE ASPHA AIN CEMENT CONCRETE PAVEMENT , 
EARING COURSE , DEPTH 

ILLION ESALS, 9. 
EPTH , SRL-H REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 
UPERPAVE ASPHA 


INDER COURSE, 4" PAVEMENT BASE DRAIN 
30 MILLION ESA . 


"DEPTH 
SUBBASE (NO. 2A) (MATCH ADJACENT 
STON. BASE COURSE» PG 64S- 22 Ceceae ee as ING OF ASPHALT PAVEMENT BETWEEN ALL ASPHALT PAV 
>3 MILLION ESALS, 25.0 MM MIX, , GRANITE CURB REACE, 3%" DEPTH COURSES AND ON MILLED SURFACES 
DEPTH I0R TO PLACING OVERLAY 


DESIGNED: © - SDS PORT AUTHORITY OF ALLEGHENY COUNTY 


DOCUMENT HAS BEEN FINANCED IN DRAWN SDS PITTSBURGH PENNSYLVANIA 
FEDERAL TRANSIT ADMINISTRATION NOT FOR CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower = IN CHARGE LAR 
707 Grant Street URGAN MASS TRANSPORTATION scr} CONSTRUCT! ON) DATE osjoi/24 FIFTH AVE / MCKEE PL TO BOUQUET ST 
. Sth Floor . DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 SANGIENE COUNTY, PENNSYLVANIA. AS SHOWN Port Auth Ort ETRE CTT ac 


CURB CHEEK WALL 


tA=MN 


REMOVE AND RESET INTERLOCKING PAVERS 


NOTE: ASPHALT TACK COAT IS raed 


QOS ®OQ© 


omc 


THE PREPARATION OF THIS 


PLOTTED? 3/21/2024 


80’ LEGAL RIGHT-OF-WAY 


VARIES 


9’-4" (AVG) 
-3" (MIN) 7 9’ -9" (MAX) VARIES 84H 6 FO P5728" 
SIDEWALK 


BIKE LANE 


vt 


FIFTH AVE CONST 


VARIES 7’-9" TO 25’-0" 8’ 
EXISTING SIDEWALK PARKING 


11’ 10’ 
BUS LANE LANE 


v v 


3:26:19 PM 


GRASS/ 
WALL/ 
BUILDING 


RAILING 
(TO BE 


BUILDING/ 
REMOVED) RASS. 


LEGAL R/W LINE 
APPROX LOCATION 


LEGAL R/W LINE 
APPROX LOCATION 


MATCH 
EXISTING EXIST ING WwEXISTING EXISTING EXISTING 


f | v f 
1 ! f \aaahe \ 7 


EXISTING POLLEY enue (8) Sewn CURB 


ASPHALT TROLLEY TRACKS PAVEMENT 
EAE eu FIFTH AVE BETWEEN BOUQUET ST AND BIGELOW BLVD (R)END CONCRETE MILL & OVERLAY (R) 
saqu BEGIN ASPHALY MILL OVERLAY (U 
ae Ate TYPICAL TANGENT SECTION STA 55086088 NY SM 


NOT TO SCALE 
aT STA 543+84.89 TO STA 553+80. 75 CONCRETE PAVEMENT. 


EXISTING pee 


VARIES 18’-6" TO 20’ -3" 
SIDEWALK 


LOCATION 


gg 


VARIES 
1.0% TO 
2.0% 


aaa. 
REMOVE ALL EXISTING PAVEMENT | 


LAYERS AND EXISTING CURB, AND 
FILL WITH FOREIGN BORROW MATERIAL 


FIFTH AVE AT BIGELOW BLVD STATION 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 550+78.12 TO STA 551+53.95 


LEGAL R/W 
LINE APPROX 


REVEAL 
VARIES 


MATCH 


EXISTING CURB HEIGHT TABLE - LT 


BEGIN 
BEGIN END 
STA STA REVEAL | REVEAL 


CIN) | CIN) 
550+89.63| 5% 7 

553+05. 00 
553+15.00| 7 12 
553+23.11| 12 12 


END 


© 


SEE STRUCTURAL 
PLANS FOR TYPICAL 
SLAB SECTIONS AND 
LOCATIONS. 

SEE SPECIAL 
DETAILS SHEET FOR 
TYPICAL SIDEWALK 
SECTION. 


550+78. 12 
550+89. 63 
553+05. 00 
553+15. 00 


( 34% m1) 


EXISTING 
ASPHALT 
PAVEMENT 


(8" MIN) 


VARIES 8’-4" 
TO 20’ -3" 
SIDEWALK 


11° 
BUS LANE 


12" 
BUS PULLOFF 


VARIES 4 


1.0% TO 
2. 0% MATCH MATCH 
EXISTING EXISTING 


<< 


ASPHALT 
PAVEMENT 


LOCATION 


Saaiaiataie Game 


LEGAL R/W 
LINE APPROX 


VARIES 15’-4" TO 26’ -3" 
SIDEWALK 


oh bi 
BUS LANE 


v 


VARIES 
1.0% TO 


S 
= 
aS 
am 
we 
S 
LS 
ss 
~ 


LEGAL R/W 


H 
EXISTING 


* VARIES 0’ TO 12’ 
STA 551+53.95 TO STA 551+80. 29 
VARIES 12’ TO 0’ 
STA 553+01.22 TO STA 553+26. 05 


FIFTH AVE AT LOCAL BUS PULLOFF 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 551+53.95 TO STA 553426. 05 


(E)(3%2" MIN 
© 
(1) (.8" MIN) 


FIFTH AVE AT PARKING BUMPOUT 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 553+26.05 TO STA 553+54. 60 


EXISTING 
ASPHALT 
PAVEMENT 


REMOVE ALL EXISTING ree a 
LAYERS AND EXISTING CURB, AND 
FILL WITH FOREIGN BORROW "MATERIAL 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 


LEGEND TRACKS MAY HAVE BEEN REMOVED. 


UPERPAVE ASPHA SUBBASE 4" DEPTH (NO. 2A) FORCED CEMENT CONCRETE REINFORCED CEMENT CONCRETE CURB, 36" 


"michae!.megarry" 


URE DESIGN, 

EARING COURSE , -22, 10 TO 
i MILLION ESA 
" DEPTH, SRL 


UPERPAVE ASPHA 
EARING COURSE , 
ILLION ESALS, 

EPTH, SRL-H 


UPERPAVE ASPHA 
INDER COURSE , 
30 MILLION ESA 
" DEPTH 


PERPAVE ASPHALT MIXTURE 
SIGN, BASE COURSE, PG 648-22, 
“3 MILLION ESALS, "25.0 MM MIX, 


tA=YN 


BATDYN NADWN VE=”H 


omc 


RE DESIGN, 
yy PG 
ON ESALS, 


AIN CEMENT CONCRETE PAVEMENT, 
DEPTH 


REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 
SUBBASE (NO, 


SUBBASE DEPTH 
CLASS 4, TYPE A 


2A) (MATCH ADJACENT 
OVER GEOTEXTILE 


QOS ®OQ© 


SUBBASE 6" DEPTH (NO. 2A 


SUBBASE 8" DEPTH (NO, 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


Neca MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


WALK, 4" DEPTH 


ING_OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, VARIABLE DEPTH (MILL 
SANDSTONE BLOCK LAYER) 


LING OF ASPHALT PAVEMENT 
RFACE, 12" DEPTH 


LING OF Aer aoe) PAVEMENT 
FACE, 2" DEP 


LLING OF ASPHALT PAVEMENT 
RFACE, 3%" DEPTH 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 


CURB CHEEK WALL 


REMOVE AND RESET INTERLOCKING PAVERS 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


t DIRECTIONAL ARROWS 


DESIGNED 


SDS 


NOTE: 


ASPHALT TACK COAT IS raed 
BETWEEN ALL ASPHALT PAV 

Berne S AND ON MILLED SURFACES 
IOR TO PLACING OVERLAY 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


SDS 


PITTSBURGH 


PENNSYLVANIA 


OPERATOR? 


NOT FOR 
CONSTRUCTION) 


CHECKED BFS 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
TYPICAL SECTIONS 


FIFTH AVE BOUQUET ST TO BIGELOW BLVD 


Port CONTRACT NO. BRT-001 
connecting people to li DWG. NO. CV15 SsHT. 90 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


IN CHARGE 
DATE 
SCALE 


LAR 
95/01/24 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP27. dgn 


DESCRIPTION 
REVISIONS 


AS SHOWN 


PLOTTED? 3/21/2024 


80’ LEGAL RIGHT-OF-WAY 


VARIES 
9’-4" (AVG) 

=3" (MIN) / 9/-4" (MAX) 
BIKE LANE 


vt 


FIFTH AVE CONST 


VARIES 7’-9" TO 25’-0" 8’ 11’ 10° 
EXISTING SIDEWALK PARKING BUS LANE LANE 


v ¥ 


VARIES 8’-6" TO 15’-8" 
SIDEWALK 


RAILING 
(TO BE 
REMOVED) 


i 
| 
| 
ieee CURB 


3226324 PM 


GRASS/ 
WALL/ 
BUILDING 
EXISTING 
GROUND 


LEGAL R/W LINE 
APPROX LOCATION 
LEGAL R/W LINE 
APPROX LOCATION 


MATCH 
EXISTING EXIST ING EXISTING EXISTING EXISTING 


: — GEE 


EXISTING 
EXISTING ©) 
B 
EXISTING 
ASPHALT 
8" PAVEMENT 
SHIFT 


ASPHALT TROLLEY TRACKS 
ron FIFTH AVE BETWEEN BIGELOW BLVD AND LYTTON AVE 
VARIES 
11’ (STA 554+03.92 TO STA 554+65. 86) 10’ (AVG) 


TYPICAL TANGENT SECTION 
VARIES 15/-4" TO 24/-3" 13’ (STA 556+32.21 TO STA 556489. 47)| es [9° -5" (MIN) / 10’-0" (MAX) 8" g/-3" 


NOT TO SCALE 
STA 553+80.75 TO STA 557+67. 48 
SIDEWALK BUS LANE BUFFER ISLAND >! BIKE LANE 3 SIDEWALK 


VARIES aes +t 


1.0% To 7" 7" REVEAL 
2. O% 
2207 EXISTING MATCH REVEAL REVEAL watcy VARIES 


EXISTING | EXISTING 
ew, U 
EXISTING f 
EXISTING 


ASPHALT 
PAVEMENT ASPHALT 
PAVEMENT 


8) © 


(2"(E 


1 
| 
| 
EXISTING pee 


eerie 


LEGAL R/W 
LINE APPROX 
LOCATION 


DRIVEWAY / 


VARIES 
1.0% TO 
2.0% 


LEGAL R/W LINE 
APPROX LOCATION 


REPLACE SIDEWALK 
TO EXISTING 
JOINT LINE 


EXISTING 
TROLLEY TRACKS 


EXISTING 
ASPHALT 
PAVEMENT 


(E)(3Y2") 
REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND @)(8" MIN) 
FILL WITH FOREIGN BORROW MATERIAL 


FIFTH AVE AT PARKING BUMPOUT 


PARTIAL TYPICAL TANGENT SECTION : 


NOT TO SCALE G G 
STA 554+03.92 TO STA 554+65. 86 
STA 556+32.21 TO STA 556+89. 47 I 


ALTERNATE BUFFER DETAIL 


NOT TO SCALE 
STA 556+40.48 TO STA 557+67. 48 


© SEE INTERSECTION DETAIL SHEETS 


** VARIES 3’-0" TO 9’-0" 
STA 556+40. 48 TO STA 566+47. 14 
VARIES 9-0" TO 3’-0" 
STA 557+59.83 TO STA 557+67. 48 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 


LEGEND TRACKS MAY HAVE BEEN REMOVED. 


UPERPAVE ASPHA URE DESIGN, RE DESIGN, 
EARING COURSE , -22, 10 TO yy PG 


SUBBASE 4" DEPTH (NO. 2A) FORCED CEMENT CONCRETE 


REINFORCED CEMENT CONCRETE CURB, 36" 
WALK, 4" DEPTH 


"michae!.megarry" 


OPERATOR? 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP28. dgn 


tA=MN 


4 MILLION ESA 
" DEPTH, SRL 


UPERPAVE ASPHA 
EARING COURSE , 
ILLION ESALS, 

EPTH, SRL-H 


UPERPAVE ASPHA 
INDER COURSE , 
30 MILLION ESA 
" DEPTH 


PERPAVE ASPHALT MIXTURE 
SIGN, BASE COURSE, PG 645-22, 
“3 MILLION ESALS, "25.0 MM MIX, 


BATDYN NADWN VE=” 


omc 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


ON ESALS, 
AIN CEMENT CONCRETE PAVEMENT, 
DEPTH 


REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 
SUBBASE (NO. 2A) (MATCH ADJACENT 


SUBBASE DEPTH) OVER GEOTEXTILE 
CLASS 4, TYPE A 


QOS ®OQ© 


SUBBASE 6" DEPTH (NO. 2A 


SUBBASE 8" DEPTH (NO, 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


PLAIN CONCRETE MOUNTABLE CURB, 
TYPE A 


CONCRETE BUFFER 
REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


FACE , VARIABLE 


ING_OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
DEPTH (MILL 


CURB CHEEK WALL 


REMOVE AND RESET INTERLOCKING PAVERS 
EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


DESCRIPTION 


REVISIONS 


LING OF 
RFACE, 1/2 


FACE, 2" DEP 


LLING OF 
RFACE, 3% 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


SANDSTONE BLOCK LAYER) 
SPHALT PAVEMENT 
" DEPTH 


CICISISIS) 


LING OF Aer aoe) PAVEMENT 


SPHALT PAVEMENT 
DEPTH 


NOT FOR 
CONSTRUCTION) 


tft DIRECTIONAL ARROWS 


DESIGNED 


PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


NOTE ASPHALT TACK COAT IS raed 
BETWEEN ALL ASPHALT PAV 
Berne S AND ON MILLED SUREACES 


IOR TO PLACING OVERLAY 


sbs PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


SDs PITTSBURGH 


CHECKED 


PENNSYLVANIA 


BES BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


LAR 


DATE 


95/01/24 


SCALE 


AS SHOWN 


TYPICAL SECTIONS 


FIFTH AVE / BIGELOW BLVD TO LYTTON AVE 


Po rt connecting people to life DWG. NO. CV16 SHT. 91 


CONTRACT NO. BRT-001 


3226328 PM 


80’ LEGAL RIGHT-OF-WAY 
VARIES 


FIFTH AVE CONSTR B 10’ (AVG) 


VARIES 10’-2" TO 15’-0" 11" 10° 8! Bi 9-11" (MIN) / 10’-1" (MAX) 12/-8" 
SIDEWALK BUS LANE LANE PARK ING PAINTED BIKE LANE SIDEWALK 
RAILING/ 


, BUFFER 
v Se vt 
BOLLARD 


VARIES a 
y REVEAL (TO BE 
pon” VARIES — MATCH REMOVED) 


ISTING EXISTING MATCH 
| ae PAISTING EXISTING EXISTING 
ORME oF 


PLOTTED? 3/21/2024 


GRASS/ 
SIDEWALK 


LEGAL R/W LINE 
LEGAL R/W LINE 
APPROX LOCATION 


APPROX LOCATION 


—_——_—— SE 


| | 
L_| 5 i a 
SEE STRUCTURAL PLANS I! 
FOR TYPICAL SLAB iF ©)(3 ") EXISTING EXISTING \ 
© EXISTING CURB 


SECTIONS AND LOCATIONS. ASPHALT TROLLEY TRACKS () 
Son ot ee PAVEMENT ETETH AVE BETWEEN LYTTON AVE AND BELLEFIELD AVE 


SHEET FOR TYPICAL (is IN) 
SIDEWALK SECTION. ""M 
TYPICAL TANGENT SECTION rear 
REMOVE ALL EXISTING PAVEMENT NOT TO SCALE PAVEMENT 
LAYERS AND EXISTING CURB, AND STA 557+67. 48 TO STA 564+88. 65 
FILL WITH FOREIGN BORROW MATERIAL : 


12’ 9-0" * @ SEE INTERSECTION DETAIL SHEETS 
LANE BUFFER ISLAND 


~~ 


* VARIES 3’-0" TO 9’-0" 

MATCH a 7 7 STA 559+37.93 TO STA 559+45.59 
EXISTING VARIES 9’-0" TO 3’-0" 
———= STA 560+60.00 TO STA 560+67. 66 


VARIES 7’-9" 
TO. 9-10" ag 8/ 11’ 
SIDEWALK PARKING BUS LANE EXISTING 
4 TROLLEY TRACKS 


EXISTING 
EXISTING ASPHALT 


\ PAVEMENT ALTERNATE BUFFER DETAIL 
| 
I 


\ (8" MIN) Z) NOT TO SCALE 
STA 559+37.93 TO STA 560+67. 66 


GRASS/ 
SIDEWALK 


LEGAL R/W LINE 
APPROX LOCATION 


EXISTING 
fs ASPHALT. 
EXISTING CURB PAVEMENT 


FIFTH AVE BETWEEN LYTTON AVE AND TENNYSON AVE N ricenarcenae yee sai roice reais Ga Berne 
PARTIAL TYPICAL TANGENT SECTION BUFFER ISLAND ah BIKE LANE ‘ SIDEWALK 


NOT TO SCALE J t RAILING/ 
STA 557+71.80 TO STA 559+27. 43 DECK CURB & BOLLARD 


2" SIDEWALK oO" (TO BE VARIES 
REVEAL (TO BE REVEAL 7" REMOVED) T3070 


| LEGAL R/W LINE 
APPROX LOCATION 


REMOVED) MATCH REVEAL 
CURB HEIGHT TABLE - LT aa = | EXISTING | , 


BEGIN END BEGIN |_ END 


REVEAL | REVEAL : 
ie aie CIN) | CIN) DRAIN REPLACE 


560+36. 54 |561+09. 00 7 7 C10 BE. ees TO 
561+09. 00/561+25. 00 JOINT LINE 


561+25. 00|562+58. 61 EXISTING 
563+09. 15|564+62. 37 ASPHALT 
PAVEMENT 


ALTERNATE aoa DETAIL NOTE: EXISTING TROLLEY TRACKS 


a a eae 
+68. 02 64426. 22 A A M A 
SEES TERE. We STA eaanehs OF TRACK IS UNKNOWN. TROLLEY 
LEGEND TRACKS MAY HAVE BEEN REMOVED. 


EXISTING 
aimee 


SUBBASE 4" DEPTH (NO. 2A) Diet ici iat pein al REINFORCED CEMENT CONCRETE CURB, 36" 
’ 


SUBBASE 6" DEPTH (NO. 2A) ING OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


SUBBASE 8" DEPTH (NO. 2A) LING OF ASPHALT PAVEMENT 

OVER GEOTEXTILE CLASS 4, TYPE A FACE, VARIABLE DEPTH (MILL EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 
SANDSTONE BLOCK LAYER) 

PLAIN CONCRETE MOUNTABLE CURB, PWSA SIDEWALK TRENCH DRAIN WITH ADA 

TYPE A LING aA SPHALT PAVEMENT COMPLIANT AND BICYCLE SAFE GRATE 

RFACE, 1/2" DEPTH 


CONCRETE BUFFER 
LING OF ASPHALT PAVEMENT  oirectionaL arrows 


FACE, 2" DEP 
REINFORCED CEMENT CONCRETE CURB NOTE: ASPHALT TACK COAT Carma 


SIGN, BASE COURSE, PG 64S-22, CLASS 4, TYPE A GRANITE CURB LLING OF SPHALT PAVEMENT BETWEEN ALL ASPHALT 
23 MILLION ESALS, "25.0 MM MIX, RFACE, 3%" DEPTH Berne S AND ON MILLED SURFACES 
DEPTH IOR TO PLACING OVERLAY 


DESIGNED: © + SSDS PORT AUTHORITY OF ALLEGHENY COUNTY 


DOCUMENT HAS BEEN FINANCED IN DRAWN SDS PITTSBURGH PENNSYLVANIA 
FEDERAL TRANSIT ADMINISTRATION NOT FOR CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower - IN CHARGE LAR 
707 Grant Street URGAN MASS TRANSPORTATION act] CONSTRUCTION ) DATE osjo1/24 FIFTH AVE LYTTON AVE TO BELLEFIELD AVE 
. Sth Floor . DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 SAGiENE COUNTY, PENNSYLVANIA. AS SHOWN Port Author Ear CAT oe 


UPERPAVE ASPHA URE DESIGN, RE DESIGN, 

EARING COURSE , -22, 10 TO yy PG 

i MILLION ESA . ON ESALS, 
" DEPTH, SRL . 


UPERPAVE ASPHA AIN CEMENT CONCRETE PAVEMENT , 
EARING COURSE , DEPTH 

ILLION ESALS, 9. 
EPTH, SRL-H REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 
UPERPAVE ASPHA 


INDER COURSE , 4" PAVEMENT BASE DRAIN 
30 MILLION ESA . 


" DEPTH 
SUBBASE (NO. 2A) (MATCH ADJACENT 
PERPAVE ASPHALT MIXTURE SUBBASE DEPTH) OVER GEOTEXTILE 


CURB CHEEK WALL 


tA=YN 


REMOVE AND RESET INTERLOCKING PAVERS 


er © 


© © 


BATDYN NADWN VE=” 


omc 


QOS ®OQ© 


THE PREPARATION OF THIS 


"michae!. megarry" 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP29. dgn 


OPERATOR? 


3226233 PM 


PLOTTED? 3/21/2024 


"michae!. megarry" 
FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP30. dgn 


OPERATOR? 


80’ LEGAL RIGHT-OF-WAY 


FIFTH AVE CONSTR B 


VARIES 8’ 10’ 8’ VARIES 
BAO POO FAL aT | PARKING LANE PARKING 9/-4" TO 10’-0" 
SIDEWALK 4 SIDEWALK 


BUILDING/ 
SIDEWALK 


LEGAL R/W LINE 
APPROX LOCATION 


SIDEWALK 


LEGAL R/W LINE 
APPROX LOCATION 


EXISTING EXISTING EXISTING 
\ EXISTING EXISTING EALSTING EXISTING existing | 


| 
a ae eA a SE 


; 
| 
I 


‘ | 


EXISTING 
TROLLEY TRACKS \ 
EXISTING CURB EXISTING CURB 


FIFTH AVE BETWEEN BELLEFIELD AVE AND DITHRIDGE AVE 
TYPICAL TANGENT SECTION EXISTING 

NOT _TO SCALE PAVEMENT 

STA 564+88.65 TO STA 568+78.59 


VARIES 0’-0" TO 15’-0" VARIES 
VARIES PAINTED BUFFER 9/-6" TO 10’-0" 
VARIES OQ’ -O" TO 5’-2" VARIES | SIDEWALK 


Bog" TO FO “0 “|PAINTED BUFFER) SHLDR 
SIDEWALK 


STAIRS/ 
SIDEWALK 


LEGAL R/W LINE 
APPROX LOCATION 


SIDEWALK 


LEGAL R/W LINE 
APPROX LOCATION 


\ 


\ 


1 
EXISTING CURB A 


EXISTING 
EXIST ING ASPHALT 
ASPHALT PAVEMENT 
PAVEMENT 


PARTIAL TYPICAL SECTION PARTIAL TYPICAL SECTION 


NOT TO SCALE NOT TO SCALE 
STA 565+43.60 TO STA 565+88. 80 STA 564+82.09 TO STA 565+63. 56 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 
LEGEND TRACKS MAY HAVE BEEN REMOVED. 


UPERPAVE ASPHA URE DESIGN, RE DESIGN, 
EARING COURSE , -22, 10 TO yy PG 

s) MILLION ESA . ON ESALS, 
2" DEPTH, SRL . 


UPERPAVE ASPHA AIN CEMENT CONCRETE PAVEMENT , 
EARING COURSE , DEPTH 

ILLION ESALS, 9. 
EPTH, SRL-H REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 
UPERPAVE ASPHA 


INDER COURSE , 4" PAVEMENT BASE DRAIN 
30 MILLION ESA . 


" DEPTH 
SUBBASE (NO. 2A) (MATCH ADJACENT 
UPERPAVE ASPHALT MIXTURE SUBBASE DEPTH) OVER GEOTEXTILE 


SUBBASE 4" DEPTH (NO. 2A) FORCED CEMENT CONCRETE 
WALK, 4" DEPTH 


SUBBASE 6" DEPTH (NO. 2A) ING OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


SUBBASE 8" DEPTH (NO. 2A) LING OF ASPHALT PAVEMENT 

OVER GEOTEXTILE CLASS 4, TYPE A FACE, VARIABLE DEPTH (MILL EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 
SANDSTONE BLOCK LAYER) 

PLAIN CONCRETE MOUNTABLE CURB, PWSA SIDEWALK TRENCH DRAIN WITH ADA 

TYPE A LING aA SPHALT PAVEMENT COMPLIANT AND BICYCLE SAFE GRATE 

RFACE, 1/2" DEPTH 


CONCRETE BUFFER 
LING OF ASPHALT PAVEMENT "VP orrectionat arrows 


FACE, 2" DEP 
REINFORCED CEMENT CONCRETE CURB NOTE ASPHALT TACK COAT IS raed 
SIGN, BASE COURSE, PG 64S-22, CLASS 4, TYPE A LLING OF ASPHALT PAVEMENT BETWEEN ALL ASPHALT PAV 
GRANITE CURB RFACE, 3%)" DEPTH 


23 ie ESALS, "25.0 MM MIX, Berne S AND ON MILLED SURFACES 
DEPT IOR TO PLACING OVERLAY 


DES INEn + S08 PORT AUTHORITY OF ALLEGHENY COUNTY 


REINFORCED CEMENT CONCRETE CURB, 36" 


tAh=M 


CURB CHEEK WALL 
REMOVE AND RESET INTERLOCKING PAVERS 


OOCC® 


QOS ®OQ© 


om 


BATDYN NADWN VEZ=MH 


ROEURENT Wo EEN Lin eee IN DRAWN SDS PITTSBURGH PENNSYLVANIA 
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UPERPAVE ASPHA AIN CEMENT CONCRETE PAVEMENT, 
EARING COURSE, DEPTH 

ILLION ESALS, 
EPTH, SRL-H 


UPERPAVE ASPHA 


SUBBASE 4" DEPTH (NO. 2A) ORCED CEMENT CONCRETE 


ALK, 4" DEPTH 


ING_OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, VARIABLE DEPTH (MILL 
SANDSTONE BLOCK LAYER) 


LING OF ASPHALT PAVEMENT 
RFACE, 12" DEPTH 


REINFORCED CEMENT CONCRETE CURB, 36" 
CURB CHEEK WALL 


tA=MN 


SUBBASE 6" DEPTH (NO. 2A 


REMOVE AND RESET INTERLOCKING PAVERS 


SUBBASE 8" DEPTH (NO, 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


PLAIN CONCRETE MOUNTABLE CURB, 
TYPE A 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 


30 MILLION ESA 
" DEPTH 


PERPAVE ASPHALT MIXTURE 
SIGN, BASE COURSE, PG 648-22, 
“3 MILLION ESALS, "25.0 MM MIX, 


BATDYN NADWN VEZ=M” 


omc 


INDER COURSE, 4" PAVEMENT BASE DRAIN 


SUBBASE (NO. 2A) (MATCH ADJACENT 
SUBBASE DEPTH) OVER GEOTEXTILE 
CLASS 4, TYPE A 


QOS ©®O@Q© 


CONCRETE BUFFER 
REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


THE PREPARATI 


LING OF ASPHALT PAVEMENT 
RFACE, 2" 


LLING OF 
RFACE, 3% 


SPHALT PAVEMENT 
DEPTH 


ON OF THIS 


4t DIRECTIONAL ARROWS 


NOTE? ASPHALT TACK COAT IS REQUIRED 

BETWEEN ALL ASPHALT PAV 

COURSES AND ON MILLED SURPACES 
I0R TO PLACING OVERLAY 

PORT AUTHORITY OF ALLEGHENY COUNTY 


DESIGNED SDS 


"michae!.megarry" 


PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
TYPICAL SECTIONS 


DRAWN SDS 
CHECKED BFS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


NOT FOR 


IN CHARGE LAR 


OPERATOR? 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP35. dgn 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


DESCRIPTION 


TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


CONSTRUCTION) [i 


LOGAN ST 


Port CONTRACT NO. BRT-001 
connecting people to li DWG. NO. CV23 SHT. 98 


95/01/24 


SCALE 
AS SHOWN 


PLOTTED? 3/21/2024 


"michae!. megarry" 


OPERATOR? 


3:27:02 PM 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP36. dgn 


LEGEND 


UPERPAVE ASPHA 

EARING COURSE , 

s) MILLION ESA 
2" DEPTH, SRL 


UPERPAVE ASPHA 
EARING COURSE , 
ILLION ESALS, 

EPTH, SRL-H 


UPERPAVE ASPHA 
INDER COURSE, 
30 MILLION ESA 
" DEPTH 


UPERPAVE ASPHALT MIXTURE 
SIGN, BASE COURSE, PG 64S-22, 
rece PON ESALS, "25.0 MM MIX, 


URE DESIGN, 
-22, 10 TO 


tA=MN 


om 


BATDYN NADN VEZ=M” 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


PARKING LOT/Z 


40’ (WYANDOTTE ST) 


50’ (STEVENSON ST, PRIDE ST, VAN BRAAM ST, 
MILTENBERGER ST, DINWIDDIE ST, GIST ST, SENECA ST) 


60’ (VINE ST) 


VARIES 8'-4" TO 12’-0 


Sues Enoon ST (SOUTH) 


PRIDE 
VINE st. 
VAN BRAAM ST 


MILTENBERGER ST 


- DINWIDDIE ST 
- GIST ST 
- WYANDOTTE ST 
-7" - SENECA ST 
-O" - MOULTRIE ST (S 
-6" - MOULTRIE ST (N 


LEGAL RIGHT-OF-WAY 


PRIDE 


VINE st 

VAN BRAAM ST 
MILTENBERGER ST 
DINWIDDIE ST 


Sieve ST (SOUTH 


Cc 
OQUTH) 
ORTH) 


ONSTR B 


GIST ST 
WYANDOTTE _ST 
- SENECA ST 


~ausBR~A— CC 


an Co eee eee end 
onru 

sN 
Primi trtorre 


- MOULTRIE ST ( SOUTH) 


VARIES 3:°-9" TO J1'-9" 


BUILDING/ SIDEWALK 


OPEN LOT 


LEGAL R/W LINE 
APPROX LOCATION 


LANE 


v 


MATCH 


EXISTING 


- MOULTRIE ST (NORTH) 
LANE 


| t 


MATCH 
EXISTING 


ic 


EXISTING CURB 


MIXTURE DESIGN, 
VELING) , PG 
MILLION ESALS, 


AIN CEMENT CONCRETE PAVEMENT, 
DEPTH 


REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 
SUBBASE (NO. 2A) (MATCH ADJACENT 


SUBBASE DEPTH) OVER GEOTEXTILE 
CLASS 4, TYPE A 


QOS ©®O@Q© 


BT 


SIDEWALK 


LEGAL R/W LINE 
APPROX LOCATION 


17+17. 
29+45. 
30+38. 
22+80. 
15+45. 
20+39. 
22+75. 
30+80. 
17+65. 
55+45. 
30+40. 


SUBBASE 4" DEPTH (NO. 2A) 
SUBBASE 6" DEPTH (NO. 2A 


SUBBASE 8" DEPTH (NO, 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


Neca MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


EXISTING 


a 


ASPHALT 
PAVEMENT 


SIDE ROAD ©) 
TYPICAL TANGENT SECTION 


THE PREPARATI 


SCALE 

Oh ae SET Ee ST (SOUTH) 
80 PRIDE 

VINE st. 

VAN_BRAAM ST 
MILTENBERGER ST 
DINWIDDIE ST 

GIST ST 

WYANDOTTE ST 
SENECA ST 

MOULTRIE ST ( SOUTH) 
MOULTRIE ST (NORTH) 


FORCED CEMENT CONCRETE 
WALK, 4" DEPTH 


ING_OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, VARIABLE DEPTH (MILL 
SANDSTONE BLOCK LAYER) 


LING OF ASPHALT PAVEMENT 
RFACE, 12" DEPTH 


LING OF Ast aol} PAVEMENT 
FACE, 2" DEP 


LLING OF ASPHALT PAVEMENT 
RFACE, 3%" DEPTH 


ON OF THIS 


ee CURB 


(2" MIN) 


REINFORCED CEMENT CONCRETE CURB, 36" 
CURB CHEEK WALL 
REMOVE AND RESET INTERLOCKING PAVERS 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


OOCC® 


4t DIRECTIONAL ARROWS 


DESIGNED SDS 


DESCRIPTION 


REVISIONS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


CON 


DRAWN SDS 
CHECKED BFS 


NOT FOR 
STRUCTION) [ose ose 


SCALE 


AS SHOWN 


BUILDING/ 
PARKING LOT/ 
SIDEWALK/ 
OPEN LOT 


+ DEPTH OF MILLING BASED ON 
PROPOSED PAVEMENT DEPTHS 
NOT DEPTH TO SANDSTONE 
BLOCK LAYER. SANDSTONE 
BLOCK MAY NOT BE PRESENT 
IN THIS LOCATION. 


SEE INTERSECTION DETAIL SHEETS 


NOTE® 
N ALL ASPHALT PAV 

Bebe S 

IOR TO PLACING OVERLAY 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


TYPICAL SECTIONS 
SIDE ROAD 


erste TACK COAT IS rama 
AND ON MILLED SURFACES 


CONTRACT NO. BRT-001 


Port : 
pwe.no _ CV24 Sur 


99 


3:27:07 PM 


PLOTTED? 3/21/2024 


"michae!. megarry" 
FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP37. dgn 


OPERATOR? 


50’ (STEVENSON ST, PRIDE ST, VAN BRAAM ST, 
MILTENBERGER ST, DINWIDDIE ST, GIST STs SENECA ST) 
60’ (VINE ST) 


LEGAL RIGHT-OF-WAY 


STEVENSON ST ( SOUTH) 

PRIDE ST 

VINE ST 

VAN BRAAM ST 

MILTENBERGER ST 

- DINWIDDIE ST 

GIST ST 

SENECA ST CONSTR B 
MOULTRIE ST ( SOUTH) -- 


STEVENSON ST ( SOUTH 
PRIDE ST 

VINE ST 

VAN BRAAM ST 
MILTENBERGER ST 
DINWIDDIE ST 

GIST ST 

SENECA ST 

MOULTRIE ST ( SOUTH) 


BUILDING/ 
PARKING LOT/ 
SIDEWALK/ 
OPEN LOT 


O-—-hH—HAAHWDOWOO 


NONLB—|-WOWOWNO 

O-r-HhOHAHAHKA—Ow 
Prertrrreretra 

NOWOMDWWOWOND 
prerrrrerererd 


VARIES 7’-8" TO 19-2" 84 MOULTRIE ST (NORTH) MOULTRIE ST (NORTH) 8" VARIES 5’-O" TO 11’-1" 
SIDEWALK LANE LANE SIDEWALK 


VARIES + U) tee t VARIES 
1.0% TO REVEAL® MATCH MATCH 
2. 0% VARIES EXISTING EXISTING 


SEE INTERSECTION DETAILS AND ue \) 4 SEE INTERSECTION DETAILS AND DATA 
EXISTING 


BUILDING/ 
PARKING LOT/Z 
OPEN LOT 


LEGAL R/W LINE 
APPROX LOCATION 


LEGAL R/W LINE 
APPROX LOCATION 


Tr S SIDEW VATIONS 
TABLES FOR BACK OF SIDEWALK ELEVATIONS Pete EOE er DEVALK ELEY ATID. 


ASPHALT (PRIDE ST, GIST ST & SENECA ST ONLY) 


PAVEMENT 
SIDE ROAD 


@)¢8" MIN) TYPICAL TANGENT SECTION ca" min) 


SCALE 
252 - SET Ee ST (SOUTH) 
11 - PRIDE 
VINE st. 
VAN_BRAAM ST 
MILTENBERGER ST 
DINWIDDIE ST 
GIST ST 
SENECA ST 
MOULTRIE ST ( SOUTH) 
MOULTRIE ST (NORTH) 


(GIST ST ONLY) 


+ DEPTH OF MILLING BASED ON 
PROPOSED PAVEMENT DEPTHS 
NOT DEPTH TO SANDSTONE 
BLOCK LAYER. SANDSTONE 
BLOCK MAY NOT BE PRESENT 
IN THIS LOCATION. 


SEE INTERSECTION DETAIL SHEETS 


LEGEND 


UPERPAVE ASPHA URE DESIGN, RE DESIGN, 
EARING COURSE , -22, 10 TO yy PG 

s) MILLION ESA . ON ESALS, 
2" DEPTH, SRL . 


UPERPAVE ASPHA AIN CEMENT CONCRETE PAVEMENT , 
EARING COURSE , DEPTH 

ILLION ESALS, 9. 
EPTH, SRL-H REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 
UPERPAVE ASPHA 


INDER COURSE, 4" PAVEMENT BASE DRAIN 
30 MILLION ESA . 


" DEPTH 
SUBBASE (NO. 2A) (MATCH ADJACENT 
UPERPAVE ASPHALT MIXTURE SUBBASE DEPTH) OVER GEOTEXTILE 


SUBBASE 4" DEPTH (NO. 2A) FORCED CEMENT CONCRETE 
WALK, 4" DEPTH 


SUBBASE 6" DEPTH (NO. 2A) ING OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


SUBBASE 8" DEPTH (NO. 2A) LING OF ASPHALT PAVEMENT 

OVER GEOTEXTILE CLASS 4, TYPE A FACE, VARIABLE DEPTH (MILL EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 
SANDSTONE BLOCK LAYER) 

PLAIN CONCRETE MOUNTABLE CURB, PWSA SIDEWALK TRENCH DRAIN WITH ADA 

TYPE A LING fA SPHALT PAVEMENT COMPLIANT AND BICYCLE SAFE GRATE 

RFACE, 1/2" DEPTH 


CONCRETE BUFFER 
LING OF ASPHALT PAVEMENT "VP orrectionat arrows 


FACE, 2" DEP 
REINFORCED CEMENT CONCRETE CURB NOTE ASPHALT TACK COAT IS rama 
SIGN, BASE COURSE, PG 64S-22, CLASS 4, TYPE A LLING OF ASPHALT PAVEMENT BETWEEN ALL ASPHALT _PAV 
GRANITE CURB RFACE, 3%" DEPTH 


3 BILTON ESALS, "25.0 MM MIX, Bebe S AND ON MILLED SURFACES 
DEPT IOR TO PLACING OVERLAY 


DESIGNED: © - SDS PORT AUTHORITY OF ALLEGHENY COUNTY 


REINFORCED CEMENT CONCRETE CURB, 36" 


tA=MN 


CURB CHEEK WALL 
REMOVE AND RESET INTERLOCKING PAVERS 


OOCC® 


QOS ©®O@Q© 


om 


BATDYN NADN VEZ=M” 


ROEURENT Wo EEN Lie eee IN DRAWN SDS PITTSBURGH PENNSYLVANIA 


iit ae EA pe ace ud NOT FOR CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Ue depaatucyr oes nore ‘ TYPICAL SECTIONS 
Gulf Tower - IN CHARGE LAR 
707 Grant Stee iseeinnseroutoertovecr| CONSTRUCTION) [sce sore SIDE ROAD 
Pittsburgh, PA 15219 DESCRIPTION ORT ACE OF SE OHENy Roser Port CONTRACT NO. BRT-001 
vee REVISIONS ‘ ; connecting people tol pwe.No. CV25 sHT. 100 


3227213 PM 


PLOTTED? 3/21/2024 


"michae!. megarry" 
FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP38. dgn 


OPERATOR? 


60’ LEGAL RIGHT-OF-WAY 


PRIDE ST CONSTR B 


! 
VARIES 9’-3" TO 15’-1" VARIES 16’-0" TO 22’ -0" a 8 VARIES 9’-0" TO 9’-2" || 
SIDEWALK SIDEWALK 


= y | 
—| VARIES 


RAILING 
(TO REMAIN) 
VARIES VARIES GG @ 1.0% TO 
1.0% TO 1.0% TO REVEAL® MATCH MATCH VARIES 2.0% 
= 2.0% 2. 0% EXISTING EXISTING 


| 7— 
EXISTING WALL | ‘ 
: -f 
| F EXISTING @) 
ASPHALT 
(2" MIN) 
EXISTING CURB PRIDE ST PAVEMENT 


TYPICAL TANGENT SECTION 


(1) 8" MIN) NOT TO SCALE 
REMOVE ALL EXISTING PAVEMENT STA 30+18.00 TO STA 30+60. 75 
LAYERS AND EXISTING CURB, AND 
FILL WITH FOREIGN BORROW MATERIAL 


BUILDING 


LEGAL R/W LINE 

APPROX LOCATION 
LEGAL R/W LINE 
APPROX LOCATION 


60’ LEGAL RIGHT-OF-WAY 


PRIDE ST CONSTR B 


10/-0" 
SIDEWALK 


1-74 


- STpEWAEE 
| 
MATCH MATCH 
EXISTING EXISTING 
= 
| 
| 


| 
| r | (@) Bye i huaD + DEPTH OF MILLING BASED ON 
exisrine cone/ SESE a0 wt ® PRIDE ST ©c2" ww Gee nee 
PAVEMENT TYPICAL TANGENT SECTION 6*) BPO CAVEts SNS TONE 
IN THIS LOCATION. 


BUILDING 


LEGAL R/W LINE 
APPROX LOCATION 


Ke) 
= 
Qo 
~ 
= 
N 
fog 
~! 
t= 
to} 
ly 
~ 


APPROX LOCATION 


RAILING 
(TO REMAIN) 


| 
| 
EXISTING WALL | 

| 


| ! 


NOT TO SCALE 
STA 30+60.75 TO STA 30+80. 00 


SEE INTERSECTION DETAIL SHEETS 


LEGEND 


UPERPAVE ASPHA URE DESIGN, RE DESIGN, 

EARING COURSE , -22, 10 TO yy PG 

i MILLION ESA . ON ESALS, 
" DEPTH, SRL . 


UPERPAVE ASPHA AIN CEMENT CONCRETE PAVEMENT , 
EARING COURSE , DEPTH 

ILLION ESALS, 9. 
EPTH, SRL-H REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 
UPERPAVE ASPHA 


INDER COURSE, 4" PAVEMENT BASE DRAIN 
30 MILLION ESA . 


" DEPTH 
SUBBASE (NO. 2A) (MATCH ADJACENT 
PERPAVE ASPHALT MIXTURE SUBBASE DEPTH) OVER GEOTEXTILE 


SUBBASE 4" DEPTH (NO. 2A) FORCED CEMENT CONCRETE 
WALK, 4" DEPTH 


SUBBASE 6" DEPTH (NO. 2A) ING OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


SUBBASE 8" DEPTH (NO. 2A) LING OF ASPHALT PAVEMENT 

OVER GEOTEXTILE CLASS 4, TYPE A FACE, VARIABLE DEPTH (MILL EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 
SANDSTONE BLOCK LAYER) 

PLAIN CONCRETE MOUNTABLE CURB, PWSA SIDEWALK TRENCH DRAIN WITH ADA 

TYPE A LING fA SPHALT PAVEMENT COMPLIANT AND BICYCLE SAFE GRATE 

RFACE, 1/2" DEPTH 


CONCRETE BUFFER 
LING OF ASPHALT PAVEMENT "VP orrectionat arrows 


RFACE, 2" DEP 
REINFORCED CEMENT CONCRETE CURB NOTE: ASPHALT TACK COAT nara 


SIGN, BASE COURSE, PG 64S-22, CLASS 4, TYPE A GRANITE CURB LLING OF SPHALT PAVEMENT BETWEEN ALL ASPHALT 
> 3 MILLION ESALS, "25.0 MM MIX, RFACE, 3%" DEPTH Bebe S AND ON MILLED SURFACES 
DEPTH IOR TO PLACING OVERLAY 


DES INEn + S08 PORT AUTHORITY OF ALLEGHENY COUNTY 


DOCUMENT HAS BEEN FINANCED IN DRAWN SDS PITTSBURGH PENNSYLVANIA 
FEDERAL TRANSIT ADMINISTRATION NOT FOR CHECKED BES BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower - IN CHARGE LAR 
707 Grant Street inewnnse renistortanonsct| CONSTRUCTION) Jose sora PRIDE ST 
Pittsburgh, BA 15219 3 Sane Aaa “= assuow | Port CONIRACENGIBET-ON) 
IS RUEGM, REVISIONS : ; connecting people to li pwe.no. CV26 sHt. 101 


REINFORCED CEMENT CONCRETE CURB, 36" 
CURB CHEEK WALL 


tA=MN 


REMOVE AND RESET INTERLOCKING PAVERS 


OOCCL® 


QOS ©®O@Q© 


omc 


THE PREPARATION OF THIS 


PLOTTED? 3/21/2024 


"michae!. megarry" 


OPERATOR? 


3227218 PM 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP39. dgn 


50’ LEGAL RIGHT-OF-WAY 


MARION ST CONSTR 
VARIES 14’-5" TO 14’-9" 


VARIES 8’-6" TO 16’-8" 21’ -6" TO 30’-0" 


1 


I 
I 
BI VARIES 9/-2" TO 9’-6"! 


SIDEWALK 
PARKING LOT 


t 


VARIES) 


MATCH 
EXISTING 


VARIES 
1.0% TO 
2.0% 


LEGAL R/W LINE 
APPROX LOCATION 


LEGEND 


UPERPAVE ASPHA 

EARING COURSE , 

VA MILLION ESA 
" DEPTH, SRL 


UPERPAVE ASPHA 
EARING COURSE , 
ILLION ESALS, 

EPTH, SRL-H 


UPERPAVE ASPHA 
INDER COURSE, 
30 MILLION ESA 
" DEPTH 


PERPAVE ASPHALT MIXTURE 
SIGN, BASE COURSE, PG 648-22, 
“3 MILLION ESALS, "25.0 MM MIX, 


URE DESIGN, 
-22, 10 TO 


tA=MN 


BATDYN NADN VEZ=M” 


omc 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


i 


LEGAL R/W LINE 
APPROX LOCATION 


SIDEWALK ae | 


LL 


ae, ®) (2" MIN) 


ASPHALT 
PAVEMENT 


(8" MIN) 


REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND 


FILL WITH FOREIGN BORROW MATERIAL MARION ST 


TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 22+64.18 TO STA 23+10. 41 


50’ LEGAL RIGHT-OF-WAY 


CS) 


ik 


JUMONVILLE ST CONSTR B 
VARIES 15’-2" TO 15’-4" 


Bene VARIES 25’-0" TO 30’ -2" 


VARIES 7’-11" TO 12’-11" 


PARKING LOT/ 
CURB SIDEWALK 
VARIES 


1.0% To 
2.0% 


a 
REVEAL® 
VARIES MATCH 


EXISTING 
——_—_ 


WS 
S45 
rh 
os 
=S 
ea 
2S 
ce 
eo 
War 
4 


VARIES 
1.0% TO 
2.0% 


SIDEWALK 


VARIES 
1.0% TO 
2.0% 


LEGAL R/W LINE 
APPROX LOCATION 


et 


ASPHALT 
PAVEMENT 


(2" MIN) 


)(8" MIN) (8" MIN) (1) 


JUMONVILLE ST 


TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 22+78.17 TO STA 23+12. 43 


@) 
\ (k) 
EXISTING CURB 


REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND 
FILL WITH FOREIGN BORROW MATERIAL 


BUILDING 


BUILDING 


RE DESIGN, 
yy PG 
ON ESALS, 


AIN CEMENT CONCRETE PAVEMENT, 
DEPTH 


REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 
SUBBASE (NO. 2A) (MATCH ADJACENT 


SUBBASE DEPTH) OVER GEOTEXTILE 
CLASS 4, TYPE A 


QOS ©®O@Q© 


SUBBASE 4" DEPTH (NO. 2A) 
SUBBASE 6" DEPTH (NO. 2A 


SUBBASE 8" DEPTH (NO, 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


ee A ee MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


FORCED CEMENT CONCRETE 
WALK, 4" DEPTH 


ING_OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMEN 
FACE, VARIABLE DEPTH (M 
SANDSTONE BLOCK LAYER) 


LING OF ASPHALT PAVEMEN 
RFACE, 12" DEPTH 


LING OF Aseaa PAVEMEN 
FACE, 2" DEP 


LLING OF ASPHALT PAVEMEN 
RFACE, 3%" DEPTH 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 


T 
ILL 


T 


T 


T 


NOT FOR 


OOCCL® 


REINFORCED CEMENT CONCRETE CURB, 36" 


CURB CHEEK WALL 


REMOVE AND RESET INTERLOCKING PAVERS 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 
PWSA SIDEWALK TRENCH_DRAIN WITH _ADA 


COMPLIANT AND BICYCLE SAFE GRATE 


4t DIRECTIONAL ARROWS 


DESIGNED SDS 


DRAWN SDS 


CHECKED BFS 


IN CHARGE LAR 


95/01/24 


+ DEPTH OF MILLING BASED ON 
PROPOSED PAVEMENT DEPTHS 
NOT DEPTH TO SANDSTONE 
BLOCK LAYER. SANDSTONE 
BLOCK MAY NOT BE PRESENT 
IN THIS LOCATION. 


SEE INTERSECTION DETAIL SHEETS 


NOTE ASPHALT TACK COAT IS rama 
BETWEEN ALL ASPHALT _PAV 
Bebe S 


IOR TO PLACING OVERLAY 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


TYPICAL SECTIONS 


MARION ST AND JUMONVILLE ST 


AND ON MILLED SURFACES 


DESCRIPTION 


REVISIONS 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


CONSTRUCTION) [i 


SCALE 


AS SHOWN 


Port Authori 
connecting people to life 


| | CONTRACTNO.BRT-001 | NO. BRT-001 
pwe.no. CV27 sHT. 102 


3227224 PM 


PLOTTED? 3/21/2024 
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OPERATOR? 


40’ LEGAL RIGHT-OF-WAY 


= 


WYANDOTTE ST CONSTR B 


VARIES 9/-O" TO 28’-O" 8! VARIES 9’-7" TO 12’-1" VARIES 8’-8" TO 12’-6" 8) VARIES 3’-0" TO 6’-5" 
SIDEWALK LANE LANE SIDEWALK 


3 
MATCH oe es v t 

EXISTING REVEAL REVEAL 
—~ 


VARIES 
MATCH GG VARIES 


EXISTING MATCH 
SAW CUT AND MATCH —— N EXISTING MAT. 
EXISTING SIDEWALK | | Extstqh 
ELEVATION | Sao LING 


PARKING LOT/ 
BUILDING 


LEGAL R/W LINE 
APPROX LOCATION 


LANDSCAPE/ 
WALL DEPTH OF MILLING BASED ON 
PROPOSED PAVEMENT DEPTHS 
NOT DEPTH TO SANDSTONE 
BLOCK LAYER. SANDSTONE 
BLOCK MAY NOT BE PRESENT 
IN THIS LOCATION. 


LEGAL R/W LINE 
| APPROX LOCATION 


EXISTING CURB 


ASPHALT 
PAVEMENT 


REMOVE ALL EXISTING PAVEMENT Ci) (8" MIN) 
LAYERS AND EXISTING CURB, AND 
FILL WITH FOREIGN BORROW MATERIAL 

SEE INTERSECTION DETAIL SHEETS 


* VARIES 14/-0" TO 15/-4" LANE WYANDOTTE ST 
STA 31+33.87 TO STA 31+55.00, RT TYPICAL TANGENT SECTION 
0” 0" STA 30+09¢17 10 $1A~30+80. 62 
+ By + . 
STA 30+20.03 TO STA 30+60. 00 . A 
VARIES 0’-0" TO 8-0" 
STA 30460. 00 TO STA 30471. 41 
VARIES 8/-0" TO 0’-0" 
STA 31418.14 TO STA 31433. 14 


0’ -O" 
STA 31+33.14 TO STA 31+55.00 APPROX LOCATION 


(DISTANCE FROM PROPOSED 
CONSTR B VARIES) 


50’ LEGAL RIGHT-OF-WAY (ALONG EXISTING ALIGNMENT) 


SEE INTERSECTION DETAILS, 
KIRKPATRICK ST CONSTR ROADWAY PLANS, AND 
: ; KIRKPATRICK STREET 
VARIES 6’ -0" a ‘e : VARIES 6’ -0" STORMWATER MANAGEMENT PLAN 
TO 197-4" 8-0" 14’-0" - 8" TO 11-5" 


FOR PARKING LOT DESIGN 
SIDEWALK PARK ING LANE SIDEWALK 
| EXIST ING 
4 7! nares eROUND \\ 
REVEAL iv seere s 
I 
REVEAL ‘ CROWN: ROE antes 1,0% ea 
VARIES oer TO 4.8% gs 


VARIES a p eee err FO6. a a ae 


REQUIRED R/W 
LINE 


\ 
\ 
\ 
\ 
\ 
\ 


WS 
=5 
SR 
st 
=S8 
ea 
28 
ene 
ea 
War 
st 


CONSTR B VARIES) 


(DISTANCE FROM PROPOSED 


//. 


EXISTING 
CURB 


ASPHALT. KIRKPATRICK ST 


(TO BE. TYPICAL TANGENT SECTION 


REMOVED) NOT TO SCALE 
STA 30+20.03 TO STA 31+55. 00 


LEGEND 


UPERPAVE ASPHA URE DESIGN, RE DESIGN, 

EARING COURSE , -22, 10 TO yy PG 

i MILLION ESA . ON ESALS, 
" DEPTH, SRL . 


SUBBASE 4" DEPTH (NO. 2A) FORCED CEMENT CONCRETE 
WALK, 4" DEPTH 


SUBBASE 6" DEPTH (NO. 2A) ING OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


SUBBASE 8" DEPTH (NO, 2A) LING OF ASPHALT PAVEMENT 
OVER GEOTEXTILE CLASS 4, TYPE A FACE, VARIABLE DEPTH (MILL 


SANDSTONE BLOCK LAYER) 
PLAIN CONCRETE MOUNTABLE CURB, 
TYPE A LING OF ASPHALT PAVEMENT 
RFACE, 1/2" DEPTH 


FANE, OF ecoe ar PAVEMENT 
RETNECRCED CEMENT: SORERETE CURE NOTE: ASPHALT TACK COAT nara 


SIGN, BASE COURSE, PG 64S-22, CLASS 4, TYPE A GRANITE CURB LLING OF SPHALT PAVEMENT BETWEEN ALL ASPHALT 
> 3 MILLION ESALS, "25.0 MM MIX, RFACE, 3%" DEPTH Bebe S AND ON MILLED SURFACES 
DEPTH IOR TO PLACING OVERLAY 


DES INEn + S08 PORT AUTHORITY OF ALLEGHENY COUNTY 


DOCUMENT HAS BEEN FINANCED IN DRAWN SDS PITTSBURGH PENNSYLVANIA 
FEDERAL TRANSIT ADMINISTRATION NOT FOR CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower - IN CHARGE LAR 
707 Grant Street URGAN MASS TRANSPORTATION act] CONSTRUCTION ) DATE osjoi/24 WYANDOTTE ST AND KIRKPATRICK ST 
. Sth Floor . DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 SAGiENE COUNTY, PENNSYLVANIA. AS SHOWN Port Author ear COR Tae 


REINFORCED CEMENT CONCRETE CURB, 36" 


tA=MN 


CURB CHEEK WALL 


UPERPAVE ASPHA AIN CEMENT CONCRETE PAVEMENT, REMOVE AND RESET INTERLOCKING PAVERS 


EARING COURSE , 
ILLION ESALS, 9. 
EPTH, SRL-H REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 
UPERPAVE ASPHA 


INDER COURSE, 4" PAVEMENT BASE DRAIN 
30 MILLION ESA . 


" DEPTH 
SUBBASE (NO. 2A) (MATCH ADJACENT 
PERPAVE ASPHALT MIXTURE SUBBASE DEPTH) OVER GEOTEXTILE 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


OOCCL® 


A 


CONCRETE BUFFER 4 virectIoNnat ARROWS 


omc 


QOS ©®O@Q© 


BATDYN NADN VEZ=M” 


THE PREPARATION OF THIS 


3227230 PM 


PLOTTED? 3/21/2024 


SR 2085 BIRMINGHAM BRIDGE 
VARIES 38’-2" TO 38’ -7" 


5/ 3 in 19° 
BIKE LANE | BUFFER LANE PAINTED MEDIAN 
EXISTING 4 t 


GUIDE RAIL 
(TO REMAIN) 


VARIES 3/-0" 
TO 7-4" 5! 


MEDIAN BIKE LANE 
Bg" 
7 


EXISTING 
GUIDE RAIL 
(TO REMAIN) 


MATCH 
EXISTING 


MATCH 
EXISTING 


ae 


ASPHALT 


(2" MIN) (E) 
PAVEMENT SR_ 2085 


BIRMINGHAM BRIDGE 


TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 16+06.80 TO STA 17+06. 42 


60’ LEGAL RIGHT-OF-WAY 


BELLEFIELD AVE CONSTR B 
WALL/ 
VARIES 8’-6" TO 16’-8" 12’ Bie BUILDING 
SIDEWALK LANE 
| 


SIDEWALK 


LEGAL R/W 
LINE APPROX 
LOCATION 
nn Cn © 
LEGAL R/W 
LINE APPROX 
LOCATION 


VARIES y 
1.0% TO 
2.0% 


Eye = et 


EXISTING 


\ 
\ 
\ 


‘ 


I ! 


NS creme CURB 


Pore 
ASPHALT 
PAVEMENT 


TROLLEY TRACKS 


EXISTING Pee 


REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND 
FILL WITH FOREIGN BORROW MATERIAL 


(1)(8" MIN) 


BELLEFIELD AVE 


TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 61+30.20 TO STA 61+89. 89 


@ SEE INTERSECTION DETAIL SHEETS 


LEGEND 


UPERPAVE ASPHA URE DESIGN, RE DESIGN, 
EARING COURSE , -22, 10 TO yy PG 


SUBBASE 4" DEPTH (NO. 2A) Rie ae Rene g enone REINFORCED CEMENT CONCRETE CURB, 36" 
’ 


? 
ON ESALS, CURB CHEEK WALL 


"michae!. megarry" 


OPERATOR? 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_01_RD_TYP41.dgn 


tA=MN 


4 MILLION ESA 
" DEPTH, SRL 


UPERPAVE ASPHA 
EARING COURSE , 
ILLION ESALS, 

EPTH, SRL-H 


UPERPAVE ASPHA 
INDER COURSE, 
30 MILLION ESA 
" DEPTH 


PERPAVE ASPHALT MIXTURE 
SIGN, BASE COURSE, PG 648-22, 
“3 MILLION ESALS, "25.0 MM MIX, 


BATDYN NADN VEZ=M” 


omc 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


AIN CEMENT CONCRETE PAVEMENT , 
DEPTH 
REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 
4" PAVEMENT BASE DRAIN 
SUBBASE (NO. 2A) (MATCH ADJACENT 


SUBBASE DEPTH) OVER GEOTEXTILE 
CLASS 4, TYPE A 


QOS ©®O@Q© 


SUBBASE 6" DEPTH (NO. 2A 


SUBBASE 8" DEPTH (NO, 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


Neca MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


ING_OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, VARIABLE DEPTH (MILL 
SANDSTONE BLOCK LAYER) 


LING OF ASPHALT PAVEMENT 
RFACE, 12" DEPTH 


LING OF ASPHALT PAVEMENT 
RFACE, 2" 


LLING OF 
RFACE, 3% 


SPHALT PAVEMENT 
DEPTH 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 


NOT FOR 


REMOVE AND RESET INTERLOCKING PAVERS 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


4t DIRECTIONAL ARROWS 


DESIGNED SDS 


DRAWN SDS 


CHECKED BFS 


IN CHARGE LAR 


95/01/24 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


CONSTRUCTION) [i 


SCALE 
AS SHOWN 


NOTE ASPHALT TACK COAT IS rama 
BETWEEN ALL ASPHALT _PAV 
Bebe S AND ON MILLED SUREACES 


IOR TO PLACING OVERLAY 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


TYPICAL SECTIONS 


SR 2085 BIRMINGHAM BRIDGE AND BELLEFIELD AVE 


Port connecting people to life DWG. NO. CV29 SHT. 104 


CONTRACT NO. BRT-001 


PLOTTED? 3/21/2024 


fo WALL 


50’ LEGAL R/W 


3227236 PM 


FORBES AVE CONSTR B 


VARIES 10’-6" 
TO {/’-6" 
SIDEWALK 


VARIES 19/-2" 
FO _fp'-2 11’ 
SIDEWALK BUS LANE 


d 


MATCH 
EXISTING 


LOCATION) 
LOCATION) 


LEGAL R/W LINE 


( APPROX. 
LEGAL R/W LINE 


( APPROX. 


MATCH 
EXISTING 


win 


on 3Y>" MIN) 
GS) 


TROLLEY TRACKS 


EXISTING 
ASPHALT ON 
BLOCKSTONE 
PAVEMENT 


FORBES AVE BETWEEN SHINGISS ST AND BOYD ST 


TYPICAL SECTION 


NOT TO SCALE 
STA 121+29.49 TO STA 122+86. 46 


@) 
(3Y_" MIN) (E) 
© 


50’ LEGAL R/W 


fo WALL 


FORBES AVE CONSTR B 


VARIES 5/-4" 
TO _8/-2" 
SIDEWALK 


7/-6" 
SIDEWALK 


LOCATION) 
LOCATION) 


Ww 
= 
5 
| 
= 
SS 
a 
oe 
x 
© 
wy 
~ 


LEGAL R/W LINE 


( APPROX. 
( APPROX. 


MATCH 
EXISTING 


MATCH 
EXISTING 


| 


Comes TTS | | 
LI 
EXISTING (a) 
TROLLEY TRACKS 
cave" Min ©) EXISTING ©)i3h" me 
ASPHALT ON (Ss) 


BLOCKSTONE 
PAVEMENT 


FORBES AVE BETWEEN BOYD ST AND ARMSTRONG TUNNEL 


TYPICAL SECTION 


NOT TO SCALE 
STA 122+86.46 TO STA 126+25. 00 


EXISTING RAILS, WALL, 

AND STEPS TO REMAIN 

STA 124+86.50 TO STA 125+20.01 
NOTE: EXISTING TROLLEY TRACKS 

SHOWN FOR INFORMATION ONLY. THE 

EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 
TRACKS MAY HAVE BEEN REMOVED. 


LEGEND 


"michael. megarry" 


OPERATOR? 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207700\BRT_O7_RD_TYPO1. dgn 


SUPERPAVE ASPHALT MIXTURE DESIGN, 
URSE, PG 646-22, 10 TO 
<39 MILLION ESALS, 9.5 MM MIX, 


WEARING CO 
2" DEPTH, SRL-H 


SUPERPAVE ASPHA 
WEARING COURSE , 
MILLION ESALS, 

DEPTH, SRL-H 


SUPERPAVE ASPHA 
BINDER COURSE 
<30 MILLION ESA 
2" DEPTH 


SUPERPAVE ASPHALT MIXTURE 
RSE, PG 64S-22, 


DESIGN, BASE COU 


PAVE ASPHA 
» 10 TO < 
M MIX 


LT MIXTU 
R COURSE (LEVELING) 
30 MILLI 


RE DESIGN, 
, PG 
ON ESALS, 


AIN CEMENT CONCRETE PAVEMENT, 
DEPTH 


REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 


SUBBASE (NO. 
SUBBASE DEPTH 
CLASS 4, TYPE A 


2A) 


<0. 3 MILLION ESALS, "25.0 MM MIX, 


4" DEPTH 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 
Foster Plaza 8 

Suite 400 

730 Holiday Drive 
Pittsburgh, PA. 15220 


(MATCH ADJACENT 
OVER GEOTEXTILE 


GOS ®OOQ0 


SUBBASE 4" DEPTH (NO. 2A) 


SUBBASE 6" DEPTH (NO. 2A 


SUBBASE 8" DEPTH (NO. 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


ee ee MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


DESCRIPTION 


REVISIONS 


FORCED CEMENT CONCRETE 
WALK, 4" DEPTH 


ING_OF CEMENT CONCRETE 
2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE , VARIABLE 
SANDSTONE BLOCK LAYER) 


SPHALT PAVEMENT 
" DEPTH 


EMENT SURFACE , 


LING OF 
RFACE, 12 


RFACE, 2 


LLING OF 
RFACE, 3% 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


DEPTH (MILL 


CURB CHEEK WALL 


REINFORCED CEMENT CONCRETE CURB, 36" 


REMOVE AND RESET INTERLOCKING PAVERS 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 


LING Ori Beara. PAVEMENT 


SPHALT PAVEMENT 
DEPTH 


NOT FOR 
CONSTRUCTION) 


4t DIRECTIONAL ARROWS 


DESIGNED 


COMPLIANT AND BICYCLE SAFE GRATE 


DRAWN 


CHECKED 


KCF 


IN CHARGE 


GEC 


DATE 


95/01/24 


SCALE 


AS SHOWN 


NOTE: ASPHALT TACK COAT IS fone 
BETWEE 


N ALL ASPHALT PAV 
Geepeee 
IOR TO PLACING OVERLAY 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Port Authorit 


connecting people to life 


y 


TYPICAL SECTIONS 
FORBES AVE 


CONTRACT NO. BRT-001 
G.NO.  CV30 sHT. 105 


AND ON MILLED SURFACES 


3227242 PM 


PLOTTED? 3/21/2024 


"michael. megarry" 
FILE PATH? c \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207700\BRT_O7_RD_TYPO2. dgn 


OPERATOR? 


50’ LEGAL R/W 


FORBES AVE CONSTR B 


VARIES 7/-6" VARIES 7’-6" 
TO 7’-10" 1 11’ POU f 7-8" 
SIDEWALK BUS LANE SIDEWALK 


b 


MATCH MATCH 


LOCATION) 
x¥—— 
LOCATION) 


LEGAL R/W LINE 


( APPROX. 


LEGAL R/W LINE 


( APPROX. 


EXISTING PARKING _ aa GROUND 


| 


\ 
WA y T —] 
a | 
EXISTING FENCE a See iS 
TO REMAIN = 
ING 
TROLLEY TRACKS 


i EXIST ING Ose nN 
GS) ASPHALT ON (Ss) 
BLOCKSTONE 
PAVEMENT 


FORBES AVE BETWEEN ARMSTRONG TUNNEL AND CHATHAM SQ/McANULTY DR 


TYPICAL SECTION 


VARIES VARIES NOT TO SCALE 
VARIES (5’ MIN) |. 5’ TO 8’ | 3-5" (MIN), e VARIES (8 MIN) STA 126+25.00 TO STA 129+23. 18 
SIDEWALK BIKE LANE BUFFER 


EXISTING EXISTING YN 


t SF =O" a =O" VARIES (5’ MIN) 


TREE PIT TREE PIT SIDEWAL 11" wl 0" 6’-0" i 49/-0" 
R ALK BUS LANE TSLAND SIDEWALK TSLAND 


b gu it 


MATCH 
EXISTING 


EXISTING ISLAND 


REVEAL REVEAL 
VARIES VARIES 


aS) 
=5 
Be 
ts 
=S 
ar 
2S 
ae 
ea 
War 
tz 


LEGAL R/W LINE 
APPROX LOCATION 


LI 


8 - : 
iS 
ro © @) PROPOSED ADA RAMPS, 


(3Y_" MIN) 
CURB, AND SIDEWALK 
Ul EXISTING TO BE CONSTRUCTED 
CONDUIT (SEE CONTROL BLOCKSTONE BY AUS RRONG: TUNNEL 
SEE LANDSCAPE PLANS SEE LANDSCAPE PLANS CONTRACTOR 
SYSTEMS PLANS FOR CONDUIT (SEE CONTROL PAVEMENT 
EXACT LOCATION) FOR FURTHER DETAIL FOR FURTHER DETAIL SYSTEMS PLANS EOR 


EXACT LOCATION) 
ALTERNATE SIDFWALK DETAIL, JT ALTERNATE SIDEWALK DETAIL, RT FORBES AVE AT ARMSTRONG TUNNEL SO Oa Be Nene Tan OA cae 
SEE PLANS FOR LOCATIONS sce pM TO STALE a ons PARTIAL TYP 1 CAL SECTION BE TRACK IS UNKNOWN. TROLLEY = 
STA 126+25.00 TO STA 126465. 02 TRACKS: MAY: HAVE BEEN REMOVED, 


oo 
oo 


LEGEND 


SUPERPAVE ASPHALT MIXTURE DESIGN, PAVE ASPHAI 


ER LT MIXTUR SUBBASE 4" DEPTH (NO. 2A) 
WEARING COURSE, PG 64E-22, 10 TO DER COURSE (LEVELING) 

-2 30 MILLIO 

0 

I 


FORCED CEMENT CONCRETE REINFORCED CEMENT CONCRETE CURB, 36" 
WALK, 4" DEPTH 


LING OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, VARIABLE DEPTH (MILL EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


SANDSTONE BLOCK LAYER) 

PWSA SIDEWALK TRENCH_DRAIN WITH _ADA 
LING OF ASPHALT PAVEMENT COMPLIANT AND BICYCLE SAFE GRATE 
RFACE, 1/2" DEPTH 


2" DEPTH LING OF ASPHALT PAVEMENT 
SUBBASE (NO. 2A) (MATCH ADJACENT REACE, 2" DEPTH 
SUCTRR APPEAL LOE ao SREESS OP ove cEDTERTICE 10g, aSPHAL, paveen NOTES ASPUELT TAPS, SOA, J8SERMRED 
4 ¥ bd 9 Lo 
<0. 3 MILLION ESALS, 25.0 MM MIX, GRANITE CURB REACE, 3%" DEPTH COURSES AND ON MILLED SURFACES 
4°" DEPTH PRIOR TO PLACING OVERLAY 


‘ . DESIGNED: _/BRH PORT AUTHORITY OF ALLEGHENY COUNTY 
(a) GANNETT FLEMING Fe et ine DECRENeeaan DRAWN RRH PITTSBURGH PENNSYLVANIA 


GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED Kor BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Foster Plaza 8 U.S. DEPARTMENT OF 

Gulf Tower Suite 400 TRANSPORTATION, UNDER THE CO ST R U CT O N SS TYPICAL SECTIONS 
707 Grant Street 730 Holiday Drive URBAN MASS TRANSPORTATION ACT DATE 05/01/24 FORBES AVE 

5th Floor Pittsburgh, PA. 15220 OF 1964, AS AMENDED, FOR THE 


: DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i . AS SHOWN 
Pittsburgh, PA 15219 SAGE COUNTY, PENNSYLVANIA Port Authority EST eT 


E DESIGN, 
PG 


N ESALS, 


£30 MILLION ESALS, 9.5 MM MIX 2, 10 TO < 
y =H’ : MM MTX CURB CHEEK WALL 


2" DEPTH, SRL-H 


SUPERPAVE ASPHALT MIXTURE D AIN CEMENT CONCRETE PAVEMENT , 
WEARING COURSE, PG 64S-22, . ' DEPTH 

MILLION ESALS, 9. X, 

DEPTH, SRL-H REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 
SUPERPAVE ASPHA 

BINDER COURSE 4" PAVEMENT BASE DRAIN 
<30 MILLION ESA ; 


SUBBASE 6" DEPTH (NO. 2A 


REMOVE AND RESET INTERLOCKING PAVERS 
SUBBASE 8" DEPTH (NO. 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


PLAIN CONCRETE MOUNTABLE CURB, 
TYPE A 


CONCRETE BUFFER 4t DIRECTIONAL ARROWS 


REINFORCED CEMENT CONCRETE CURB 


CRORO MOORS 


GOS ®OOQ0 


3227248 PM 


PLOTTED? 3/21/2024 


50’ LEGAL R/W 


FORBES AVE CONSTR B 


VARIES 8’-0" VARIES 9/-4" 
LO. ADl=2u 1 ib Ke 


OQ 
STDEWALK BUS LANE 


b 


MATCH 
EXISTING 


LOCATION) 
LOCATION) 


EXISTING GROUND 


LEGAL R/W LINE 


LEGAL R/W LINE 
( APPROX. 


( APPROX. 


MATCH 
EXISTING 


EXISTING us \ 


VANTANG 1 


T 
PROPOSED CURB | Rte 
AND SIDEWALK | ® 
WORK BY EXISTING A 
DUQUESNE 
UNIVERSITY (3Y_" MIND PROEEEY TRACKS ©)(3 Ye" min CURB HEIGHT TABLE - RT 
CONTRACTOR 2 EXISTING BEGIN | END 


ASPHALT ON S BEGIN END | REVEAL| REVEAL 
BLOCKSTONE © STA STA CIN) | CIN) 


Seems 129423. 18|130+50. 00 4 4 
FORBES AVE BETWEEN CHATHAM SQ/McANULTY DR AND MAGEE ST 131425. 57] 133+63. 48] 4 4 
TYPICAL SECTION 


NOT TO SCALE 
STA 129+23.18 TO STA 136+70. 38 


, u 


BUS LANE 


ms 


2" 
REVEAL 
MATCH VARIES 
EXISTING | 


9 
SIDEWALK 


LOCATION) 


LEGAL R/W LINE 


( APPROX. 


GROUND 


Wi) 


K \ SEE STRUCTURAL PLANS FOR 


TYPICAL SLAB SECTIONS 


EXIS 
TROLLEY TRACKS 


FORBES AVE BETWEEN CHATHAM SQ/McANULTY DR AND MAGEE ST 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 129+23.18 TO STA 130+50. 00 
STA 1314+25.57 TO STA 133+63. 48 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 
TRACKS MAY HAVE BEEN REMOVED. 


LEGEND 


SUPERPAVE ASPHALT MIXTURE DESIGN, 


E SUBBASE 4" DEPTH (NO. 2A) 
WEARING COURSE, PG 64E-22, 10 TO D 

0 

I 


ORCED CEMENT CONCRETE 
ALK, 4" DEPTH 


LING OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, VARIABLE DEPTH (MILL 
SANDSTONE BLOCK LAYER) 


LING OF ASPHALT PAVEMENT 
RFACE, 12" DEPTH 


LING OF ASPHALT PAVEMENT 
RFACE, 2" DEPTH 


LLING OF ASPHALT PAVEMENT 
RFACE, 3/2" DEPTH 


RPAVE ASPHALT MIXTURE DESIGN, REINFORCED CEMENT CONCRETE CURB, 36" 
ER COURSE (LEVELING) , PG 

22, 10 TO <30 MILLION ESALS, 
MM MIX 


N_ CEMENT CONCRETE PAVEMENT , 
EPTH 


+P MILLION ESALS, 9.5 MM MIX, CURB CHEEK WALL 


2" DEPTH, SRL-H 


SUPERPAVE ASPHALT MIXTURE 

WEARING COURSE, PG 64S-22, 
MILLION ESALS, 9. xX, 
DEPTH, SRL-H REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 
SUPERPAVE ASPHA 
BINDER COURSE 4" PAVEMENT BASE DRAIN 
<30 MILLION ESA ; 
2" DEPTH 


SUPERPAVE ASPHALT MIXTURE 
DESIGN, BASE COURSE, PG 64S-22, 
¢0.3 MILLION ESALS, 25.0 MM MIX, 
4" DEPTH 


SUBBASE 6" DEPTH (NO. 2A 


D A REMOVE AND RESET INTERLOCKING PAVERS 
. D SUBBASE 8" DEPTH (NO. 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


PLAIN CONCRETE MOUNTABLE CURB, 
TYPE A 


EXPOSED AGGREGATE CONCRETE SIDEWALK, 


PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


CIOISISIS) 


CONCRETE BUFFER 4t DIRECTIONAL ARROWS 


SUBBASE (NO. 2A) (MATCH ADJACENT 
SUBBASE DEPTH) OVER GEOTEXTILE 
CLASS 4, TYPE A 


REINFORCED CEMENT CONCRETE CURB 


NOTE: ASPHALT TACK COAT IS REQUIRED 
BETWEEN ALL ASPHALT PAVING 
COURSES AND ON MILLED SURFACES 
PRIOR TO PLACING OVERLAY 


PORT AUTHORITY OF ALLEGHENY COUNTY 


GRANITE CURB 


GOS ®OOQ0 


DESIGNED 


THE PREPARATION OF THIS 


"michael. megarry" 


OPERATOR? 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_O7_RD_TYPO2A. dgn 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 
Foster Plaza 8 

Suite 400 

730 Holiday Drive 
Pittsburgh, PA. 15220 


DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


DRAWN 


CHECKED KCF 


IN CHARGE GEC 


DATE 05/01/24 


SCALE 
AS SHOWN 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Port Authority 


connecting people to life 


TYPICAL SECTIONS 
FORBES AVE 


| CONTRACT NO.BRT-001 | NO. BRT-001 
pwe.no. CV32 sHt. 107 


3227254 PM 


PLOTTED: 3/21/2024 


VARIES 50’ TO 80’ LEGAL R/W 
FORBES AVE CONSTR B 


* 


VARIES 5’-8" VARIES 7'-6" 
TO_6’-10" mae 5’ 11’ FO _8"=0" 
SIDEWALK BIKE LANE BUS LANE SIDEWALK 


y b 
REVEAL 


GG_AND 
EXIST ING 
GROUND MATCH ROBE POINS MATCH VARIES 
EXISTING 
EXISTING CISTIN 7m 
BEGIN |_ END 
BEGIN END PROPOSED CURB 
REVEAL | REVEAL Oe 


STA STA CIN) | CIN) * 6-6" STA 136+70.38 TO STA 139444. 87 
WORK BY (a) EXISTING (a) : 7 
136470. 38|1414+78.10| 4 4 DUQUESNE Tbe er eens VARIES 6-6" TO 7’-6" STA 1394+44.87 TO STA 140+01.74 
UNIVERSITY ( 3%)" MIN) (E) E)( 3%" MIN) 7’-6" STA 1404+01.74 TO STA 141478. 42 
EXISTING 
GS) ASPHALT ON 


CONTRACTOR 
BLOCKSTONE 
PAVEMENT 


FORBES AVE BETWEEN MAGEE ST AND STEVENSON ST 


TYPICAL SECTION 


NOT TO SCALE 
STA 136+70.38 TO STA 141+78.10 


CURB HEIGHT TABLE - RT 


BEGIN ] END 
Been END | REVEAL | REVEAL 
CIN) | CIN) 


1394+13+73 | 141+78. 10 4 4 


LEGAL R/W LINE 


( APPROX. 


LOCATION) 


LOCATION) 


EGAL R/W LINE 


L 
( APPROX. 


‘a GROUND 


CURB HEIGHT TABLE - LT 


VARIES 6’-0" 
TO 8’-0" 
SIDEWALK 


LOCATION) 


LEGAL R/W LINE 


( APPROX. 


EXISTING GROUND 


Ws 


REVEAL 
MATCH VARIES 
EXISTING 


TROLLEY Vu 
TRACKS (E)( 32" MIN) 


© 


NOTE: EXISTING TROLLEY TRACKS 


FORBES AVE BETWEEN MAGEE ST AND STEVENSON ST Seer COCK ION CHUNe AND TYEE 


PARTIAL TYPICAL TANGENT SECTION Chab ee UAE HAVE Heche CuOUED: 
NOT TO SCALE 


STA 139+13.72 TO STA 141+78. 10 


LEGEND 


"michael. megarry" 
FILE PATH? c# \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207700\BRT_O7_RD_TYPO3. dgn 


OPERATOR? 


SUPERPAVE ASPHALT MIXTURE DESIGN, 
WEARING COURSE, PG 64E-22, 10 TO 


PAVE ASPHA 


<30 MILLION ESALS, 9.5 MM MIX, » 10 TO< 
1 . M MIX 


2" DEPTH, SRL-H 


SUPERPAVE ASPHA 
WEARING COURSE , 
MILLION ESALS, 

DEPTH, SRL-H 


SUPERPAVE ASPHA 
BINDER COURSE 
<30 MILLION ESA 
2" DEPTH 


SUPERPAVE ASPHALT MIXTURE 
DESIGN, BASE COURSE, PG 64S-22, 


AIN CEMENT CONCRETE PAVEMENT, 
DEPTH 


REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 


SUBBASE (NO. 2A) (MATCH ADJACENT 
SUBBASE DEPTH) OVER GEOTEXTILE 


CLASS 4, TYPE A 


<0. 3 MILLION ESALS, "25.0 MM MIX, 


4" DEPTH 


Gulf Tower 
707 Grant Street 


LT MIXTU 
R COURSE (LEVELING 
30 MILLI 


GOS ®OOQ0 


SUBBASE 4" DEPTH (NO. 2A) 
SUBBASE 6" DEPTH (NO. 2A 


SUBBASE 8" DEPTH (NO. 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


ee ee MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


WALKGe CEMENT CONCRETE 


ALK, 4" DEPTH 


SANDSTONE BLOCK LAYER) 
RFACE, 12 


FACE, 2 


RFACE, 3% 


(4] GANNETT FLEMING 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


GANNETT FLEMING, INC. 
Foster Plaza 8 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


Suite 400 


TRANSPORTATION, UNDER THE 


730 Holiday Drive 


OF 1964, AS AMENDED, FOR THE 


ING_OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, VARIABLE DEPTH (MILL 


LING OF ASPHALT PAVEMENT 
" DEPTH 


REINFORCED CEMENT CONCRETE CURB, 36" 
CURB CHEEK WALL 
REMOVE AND RESET INTERLOCKING PAVERS 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


PWSA SIDEWALK TRENCH_DRAIN WITH _ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


CIOISISIS) 


‘4t DIRECTIONAL ARROWS 


LING OF ASPHALT PAVEMENT 
F "DEPTH 


LLING OF ASPHALT PAVEMENT 
DEPTH 


NOTE® ASPHALT TACK COAT IS fone 
BETWEEN ALL ASPHALT _PAV 


Geepeee AND ON MILLED SURFACES 


IOR TO PLACING OVERLAY 


DESIGNED’ _RRH PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN PITTSBURGH 


NOTFOR = [ass 


IN CHARGE GEC 
URBAN MASS TRANSPORTATION ACT CO ST R U CT O N ) DATE 05/01/24 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


TYPICAL SECTIONS 
FORBES AVE 


Pittsburgh, PA. 15220 
___ 5th Floor 9 DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 
Pittsburgh, PA 15219 COUNTY, PENNSYLVANIA. AS SHOWN 


REVISIONS connecting people to life 


rat ay | ea 


3227258 PM 


PLOTTED? 3/21/2024 


VARIES 60’ TO 80’ LEGAL R/W 
FORBES AVE CONSTR B 


VARIES 10-4" 
TO 12/-1" VARIES 17’ -8" 5’ 10! = VARIES 147-3" = 
SIDEWALK TO 18’-0" BIKE LANE LANE | TO 117-0" 
| 


REVERSE ANGLE PARKING 4 4 BUS b VARIES 


LOCATION) 
LOCATION) 


VARIES 10’-2" 
TO 11/-7" 
SIDEWALK 


Y 
LEGAL R/W LINE 


LEGAL R/W LINE 
APPROX. 


( APPROX. 


REVEAL TING 


GG AND 
MATCH | CROWN POINT MATCH Seas , Nv 
MATCH ISTING EXISTING : 
EXISTING exists — NIN 
SEE STRUCTURAL PLANS FOR 


EXISTING (a) TYPICAL SLAB SECTIONS 
TROLLEY TRACKS 


On 
SH 
on 


ms ( 
om 
ox 


©isr" MIN) SEE "ALTERNATE SIDEWALK 
DETAIL, RT" ON DWG. NO. 
CV30 FOR ALTERNATE 
BUFFER LAYOUT 
(1) (8" MIN) 


EXISTING 
ASPHALT ON 
BLOCKSTONE 
PAVEMENT 


Se 


C)(3Y2" MI 
©) 


10/-4" 11/-9" 
SIDEWALK SIDEWALK 


FORBES AVE BETWEEN STEVENSON ST AND PRIDE ST 


-] ri LANE 
ees , TYPICAL SECTION 


* VARIES 2.17’LT TO 0.54’ LT STA 142+18.27 TO STA 144+38. 12 
VARIES 0.54’LT TO 1.44’ LT STA 144+38.12 TO STA 145+36. 00 


CURB HEIGHT TABLE - RT 
BEGIN END BEGIN END 


REVEAL| REVEAL 
STA STA CIN) | CIN) 


142+11. 00| 142+99. 58 7 7 
143+51. 76| 145+67. 52 7 if 


LOCAT ION) 


LEGAL R/W 
LINE ( APPROX. 


EVEAL NOT TO SCALE 
3.0% - 07 STA 141+78.10 TO STA 145+67.52 


Fe 
TT 
l 


| 
= ~<a) 
© Vu Se eacas 
om MIN) TROLLEY TRACKS 
REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND 
FILL WITH SUBBASE (NO. 2A) OF MIN) 


FORBES AVE BETWEEN STEVENSON ST AND PRIDE ST 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 142+11.26 TO STA 142+26. 07 


gt-1i" 
SIDEWALK te LANE 


(3.0% 
EXISTING 
TROLLEY TRACKS 
(E)( 32" MIN 
©) 
FORBES AVE BETWEEN STEVENSON ST AND PRIDE ST 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 1444+33.52 TO STA 145+42. 88 


CURB HEIGHT TABLE - LT 


BEGIN ] END 
ea END [REVEAL | REVEAL 
CIN) | CIN) 


142+26. 07| 142+75. 13 4 4 


LOCATION) 


LEGAL R/W 
LINE ( APPROX. 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 
TRACKS MAY HAVE BEEN REMOVED. 


LEGEND 


SUPERPAVE ASPHALT MIXTURE DESIGN, 
WEARING COURSE, PG 64E-22, 10 TO 
<30 MILLION ESALS, 9.5 MM MIX, 
1V2" DEPTH, SRL-H 


SUPERPAVE ASPHA AIN CEMENT CONCRETE PAVEMENT, 
WEARING COURSE, “22 » . DEPTH SUBBASE 8" DEPTH (NO. 2A) 
MILLION ESALS, 9. OVER GEOTEXTILE CLASS 4, TYPE A 


PAVE ASPHALT MIXTURE DESIGN, @) SUBBASE 4" DEPTH (NO. 2A) REINFORCED CEMENT CONCRETE CURB, 36" 
R COURSE ae care PG 


FORCED CEMENT CONCRETE 
, 10 10 < ON ESALS, 
M MIX 


ALK, 4" DEPTH 


ING_OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, VARIABLE DEPTH (MILL 


SUBBASE 6" DEPTH (NO. 2A) CURB CHEEK WALL 


REMOVE AND RESET INTERLOCKING PAVERS 
EXPOSED AGGREGATE CONCRETE SIDEWALK, 


DEPTH, SRL-H 


SUPERPAVE ASPHA 
BINDER COURSE 
<30 MILLION ESA 
2" DEPTH 


SUPERPAVE ASPHALT MIXTURE 


DESIGN, BASE COU 


RSE, PG 64S-22, 


<O.3 MILLION ESALS, "25.0 MM MIX, 


4" DEPTH 


"michael. megarry" 
FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_O7_RD_TYPO3A. dgn 


OPERATOR? 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 
SUBBASE (NO. 2A) (MATCH ADJACENT 


SUBBASE DEPTH) OVER GEOTEXTILE 
CLASS 4, TYPE A 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 
Foster Plaza 8 

Suite 400 

730 Holiday Drive 
Pittsburgh, PA. 15220 


PLAIN CONCRETE MOUNTABLE CURB, 
TYPE A 


CONCRETE BUFFER 
REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


RFACE, 12 


SANDSTONE BLOCK LAYER) 
LING OF ASPHALT PAVEMENT 
" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, 2" DEPTH 


LLING OF ASPHALT PAVEMENT 
DEPTH 


RFACE, 3% 


CIOISISIS) 


DESCRIPTION 


REVISIONS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


PWSA SIDEWALK TRENCH_DRAIN WITH _ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


‘4t DIRECTIONAL ARROWS 


DESIGNED 


NOTE: ASPHALT TACK COAT I 
BETWEE 


Geepeee AND ON MILL 
IOR TO PLACING OV 


Ss fone 
N ALL ASPHALT _PAV 

ED SURE ACES 
ERLAY 


DRAWN 


NOTFOR = [ass 


IN CHARGE GEC 
URBAN MASS TRANSPORTATION ACT CO ST R U CT O N ) DATE 05/01/24 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


SCALE 
AS SHOWN 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


TYPICAL SECTIONS 
FORBES AVE 


Port Authority =r 108 


32:28:05 PM 


PLOTTED? 3/21/2024 


60’ LEGAL R/W 


FORBES AVE CONSTR & 
VARIES 107-6" ae 
TO 117-2" 5! ne 8! 
SIDEWALK BIKE LANE PARKING LANE 


VARIES 10’-9" 
TO 11° +1" 
SIDEWALK 


11’ 
BUS LANE 


be 


REVEAL 


LOCATION) 
LOCATION) 


EXISTING GROUND 


LEGAL R/W LINE 


LEGAL R/W LINE 
( APPROX. 


( APPROX. 


ad GROUND 


NY 


INI NING 


EXISTING FENCE 
TO REMAIN 


CURB HEIGHT 


BEGIN END 
STA STA hate 


145+67. 147430. 5 
147+30. 147+32. 5 

147+32. 147+80. 2, 2% 
147+80. 147+82. 2” 5 
147+82. 148+25. 5 5 


TABLE - LT 
BEGIN 


CURB HEIGHT TABLE - RT 


BEGIN 
BEGIN END 
STA STA REVEAL | REVEAL 


(IN) CIN) 
145+67.52| 148+25. 18 4 4 


TROLLEY TRACKS 


EXISTING (3%/2" MIN 
ASPHALT ON G 
BLOCKSTONE 

PAVEMENT GS) 


FORBES AVE BETWEEN PRIDE ST AND MARION ST 


TYPICAL SECTION 


NOT TO SCALE 
STA 145+67.52 TO STA 148+25. 18 


END 
REVEAL 
CIN) 


END 
REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND 
FILL WITH SUBBASE (NO. 2A) 


MIN) 


(1) 18" (8" MIN) 


5 
2%e SEE "ALTERNATE SIDEWALK 
DETAIL, LT" ON DWG. NO. 
CV30 FOR ALTERNATE 


BUFFER LAYOUT 


CONDUIT (SEE CONTROL SYSTEMS 
PLANS FOR EXACT LOCATION) 


SEE “ALTERNATE SIDEWALK 
DETAIL, RT" ON DWG,. NO. 
CV30 FOR ALTERNATE 
BUFFER LAYOUT 


VARIES 3’-0" MIN 
TO 9’ -O" MAX 
PLANTING AREA 


VARIES 10’-5" 
TO 10’-6" 
SIDEWALK 


LOCATION) 


Tes . 


EXISTING GROUND 


LEGAL R/W LINE 


( APPROX. 


1. 0% 


se 


AWA 


LANDSCAPE AREA 
( SEE LANDSCAPE 


REMOVE ALL EXISTING PAVEMENT PLANS FOR DETAIL 


LAYERS AND EXISTING CURB, AND 


FILL WITH SUBBASE (NO. 2A) (8" 


MIN) 
EXISTING TROLLEY TRACKS 


FORBES AVE BETWEEN PRIDE ST AND MARION ST 
PARTIAL TYPICAL TANGENT SECTION 
NOT TO SCALE 


STA 145+97.96 TO STA 146+37.25 
STA 146+97.25 TO STA 148+04. 30 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 
TRACKS MAY HAVE BEEN REMOVED. 


LEGEND 


"michael. megarry" 


OPERATOR? 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207 700\BRT_O7_RD_TYPO4. dgn 


SUPERPAVE ASPHALT MIXTURE DESIGN, 
URSE, PG 64 10 TO 
<39 MILLION ESALS, 9.5 MM MIX, 


WEARING CO 
2" DEPTH, SRL-H 


SUPERPAVE ASPHA 
WEARING COURSE , 
MILLION ESALS, 

DEPTH, SRL-H 


SUPERPAVE ASPHA 
BINDER COURSE 
<30 MILLION ESA 
2" DEPTH 


E-22, 


SUPERPAVE ASPHALT MIXTURE 


DESIGN, BASE COU 


RSE, PG 64S-22, 


PAVE ASPHA 
» 10 TO < 
M MIX 


LT MIXTU 
R COURSE (LEVELING) 
30 MILLI 


RE DESIGN 
, PG 
ON ESALS, 


AIN CEMENT CONCRETE PAVEMENT, 
DEPTH 


REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 
4" 
SUBBASE (NO. 


SUBBASE DEPTH 
CLASS 4, TYPE A 


2A) 


<0. 3 MILLION ESALS, "25.0 MM MIX, 


4" DEPTH 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 
Foster Plaza 8 

Suite 400 

730 Holiday Drive 
Pittsburgh, PA. 15220 


PAVEMENT BASE DRAIN 


(MATCH ADJACENT 
OVER GEOTEXTILE 


SUBBASE 4" DEPTH (NO. 2A) 


SUBBASE 6" DEPTH (NO. 2A 


SUBBASE 8" DEPTH (NO. 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


ee ee MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


DESCRIPTION 


REVISIONS 


FORCED CEMENT CONCRETE 
WALK, 4" DEPTH 


ING_OF CEMENT ae 
LING OF ASPHALT PAVEMENT 
DEPTH (MILL 
SANDSTONE BLOCK LAYER) 


SPHALT PAVEMENT 
" DEPTH 


EMENT SURFACE , 
FACE , VARIABLE 


LING OF 
RFACE, 1% 
FACE, 2 


LLING OF 
RFACE, 3% 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


DEPTH 


CIOISISIS) 


LING OF ASPHALT PAVEMENT 
F "DEPTH 


SPHALT PAVEMENT 
DEPTH 


NOT FOR 
CONSTRUCTION) 


CURB CHEEK WALL 


‘4t DIRECTIONAL ARROWS 


DESIGNED 


REINFORCED CEMENT CONCRETE CURB, 36" 


REMOVE AND RESET INTERLOCKING PAVERS 


EXPOSED AGGREGATE CONCRETE SIDEWALK, 


PWSA SIDEWALK TRENCH_DRAIN WITH _ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


N 


OTE: ASPHALT TACK COAT IS fone 
BETWEE 


N ALL ASPHALT PAV 
Geepeee 
IOR TO PLACING OVERLAY 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


PITTSBURGH 


CHECKED 


KCF 


IN CHARGE 


GEC 


DATE 


95/01/24 


SCALE 


Port Authority 


connecting people to life 


AS SHOWN 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
TYPICAL SECTIONS 


FORBES AVE 


CONTRACT NO. BRT-001 
| owe.no. CV35 no. CV35 sHt. 110 


AND ON MILLED SURFACES 


PLOTTED? 3/21/2024 


"michael. megarry" 


OPERATOR? 


3228210 PM 


EXISTING GROUND 


60’ LEGAL R/W 


VARIES 10/-3" 
TO 10’ -7" 


LOCATION) 


So a 


FORBES AVE CONSTR B 
2! -6" ! 


8! 11’ 


VARIES 10’-9" 
TO) 1451" 


SIDEWALK BIKE LANE 


t 


BUFFER 


| 


LEGAL R/W LINE 


( APPROX. 


VARIES 
-8.0%, 
Tg 8.0% 


AWA 


PARKING LANE 


CROWN POINT 
EVEAL 
ARIES 

- 0% 


—_— 


BUS LANE 


REVEAL 
VARIES 


SIDEWALK 


LEGAL R/W LINE 
LOCATION) 


( APPROX. 


— GROUND 


= 


VININIX 


] 
PRL Lr 


] 
ron A 


CURB HEIGHT TABLE - LT 


BEGIN 
BEGIN END 
STA sTA REVEAL 


REVEAL 


END 
(IN) 


CIN) 
148+25. 18 


4 REMOVE ALL EXISTING PAVEMENT 


149+65. 4 
149+65. 00 


LAYERS AND EXISTING CURB, AND 


149+75. 4 
149+75. 00| 152+55. 7 


t FILL WITH SUBBASE (NO. 2A) 


EXISTING ~ \ 


SEE "ALTERNATE SIDEWALK 
DETAIL, LT" ON DWG. NO. 
CV30 FOR ALTERNATE 


LOCATION) 


10’ -0" 


3" 


@) 


(34%" MIN) 


EXISTING 
TROLLEY TRACKS 


EXISTING 
ASPHALT ON 
BLOCKSTONE 
PAVEMENT 


FORBES AVE BETWEEN MARION ST AND VAN BRAAM 


TYPICAL SECTION 


NOT TO SCALE 
STA 148+25.18 TO STA 152+55. 30 


© 


1)(8" MIN) 


(3Y2" MIN) (E) 
(8" MIN) (1) 


CONDUIT (SEE CONTROL SYSTEMS 
PLANS FOR EXACT LOCATION) 


SEE "ALTERNATE SIDEWALK 
DETAIL, RT" ON DWG. NO. 
CV30 FOR ALTERNATE 
BUFFER LAYOUT 


CURB HEIGHT TABLE - RT 


BEGIN 
BEGIN END 
STA STA REVEAL | REVEAL 


(IN) CIN) 
148425. 18/152+55. 30 4 4 


END 


8 


BUFFER | 


LEGAL R/W LINE 


( APPROX. 


SIDEWALK 
1 


1.5% 


BUFFER LAYOUT 
5! 
BIKE LANE 
1.5% 


Wh 


LEGEND 


SUPERPAVE ASPHALT MIXTURE 
WEARING COURSE, PG 64E-22 
<30 MILLION ESALS, 9.5 MM 
17/2" DEPTH, SRL-H 


SUPERPAVE ASPHALT MIXTURE 
WEARING COURSE, PG 64S-22 
MILLION ESALS, 9. xX 
DEPTH, SRL-H 


SUPERPAVE ASPHA 
BINDER COURSE 
<30 MILLION ESA 
2" DEPTH 


SUPERPAVE ASPHALT 
DESIGN, BASE C 


4" DEPTH 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207700\BRT_O7_RD_ TYPOS. dgn 


LT MIXTURE 
QURSE, PG 64S-22, 
<0.3 MILLION ESALS, 25.0 MM MIX, 


PARKING LANE 


LOCATION) 


CROWN POINT 
EXISTING GROUND 


LEGAL R/W LINE 


( APPROX. 


AWA 


Ky 


REMOVE ALL EXISTING PAVEMENT 

LAYERS AND EXISTING CURB, AND 

FILL WITH SUBBASE (NO. 2A) 
SEE "ALTERNATE SIDEWALK 
DETAIL, LT" ON DWG. NO. 
CV30 FOR ALTERNATE 
BUFFER LAYOUT 


FORBES 
PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 149+75.00 TO STA 151+93. 26 


DESIGN, 


ERPAVE ASPHA 
» 10 TO D 

0 

I 


R 

ER COURSE ( 
22, 10 TO < 
MM MIX 

N_ CEMENT CONCRETE PAVEMENT , 
EPTH 


LT MIXTURE DESIGN, 
LEVELING) , PG 
MIX, 30 MILLION ESALS, 


D A 
’ . D 
’ 


SUBBASE 


REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 
SUBBASE (NO. 


SUBBASE DEPTH 
CLASS 4, TYPE A 


2A) (MATCH ADJACENT 
OVER GEOTEXTILE 


GOS ®OOQ0 


AVE BETWEEN MARION ST AND VAN BRAAM ST 


SUBBASE 4" 
SUBBASE 6" 


g" 
OVER GEOTEXTILE CLASS 4, TYPE A 


ee ee MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


‘EXISTING 


(E) (3Y_" MIN) TROLLEY TRACKS 


DEPTH (NO. 2A) Aeeceee CEMENT CONCRETE 


LK, 4" DEPTH 


LING OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, VARIABLE DEPTH (MILL 
SANDSTONE BLOCK LAYER) 


LING OF ASPHALT PAVEMENT 
RFACE, 12" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, 2" DEPTH 


LLING OF ASPHALT PAVEMENT 
RFACE, 3/2" DEPTH 


DEPTH (NO. 2A) 


DEPTH (NO, 2A) 


(4] GANNETT FLEMING 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


GANNETT FLEMING, INC. 
Foster Plaza 8 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


Suite 400 


TRANSPORTATION, UNDER THE 


730 Holiday Drive 
Pittsburgh, PA. 15220 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


\~ 


VARIES 
3’-0" MIN TO 
9’ -O" MAX 


%* VARIES 10’-2" TO 10’-7" 


PLANTING 
AREA 


VARIES 
1.0% TO 
1.57 


% 


VARIES 
1.0% TO 
5% 


eK 10’-0" 5/ 4 
BIKE LANE 
; " 
VARIES 
1.0% TO 
1.5% 


SIDEWALK 
oa 1. 


NOT FOR 
CONSTRUCTION) 


LANDSCAPE AREA (0) 
(SEE LANDSCAPE 


REMOVE ALL EXISTING PAVEMENT PLANS (FOR DETAIL) H 


LAYERS AND EXISTING CURB, AND 
FILL WITH SUBBASE (NO. 2A) EXISTING TROLLEY TRACKS 


FORBES AVE BETWEEN MARION ST AND VAN BRAAM_ ST 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
* STA 148+55.67 TO STA 148+88. 08 
#** STA 151+93.26 TO STA 152+25. 40 


REINFORCED CEMENT CONCRETE CURB, 36" 
CURB CHEEK WALL 
REMOVE AND RESET INTERLOCKING PAVERS 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


PWSA SIDEWALK TRENCH_DRAIN WITH _ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


CIOISISIS) 


‘4t DIRECTIONAL ARROWS 


DESIGNED 


DRAWN PITTSBURGH 


CHECKED KCF 


IN CHARGE 
DATE 
SCALE 


GEC 
95/01/24 


AS SHOWN 


Port Authorit 


connecting people to life 


E)( 3%" MIN) 
G 


1)(8" MIN) 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 
TRACKS MAY HAVE BEEN REMOVED. 


NOTE: ASPHALT TACK COAT IS REQUIRED 
BETWEEN ALL ASPHALT PAVING 
ee AND ON MILLED SURFACES 


s 
TO PLACING OVERLAY 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


TYPICAL SECTIONS 
FORBES AVE 


CONTRACT NO. BRT-001 


y pwe.no. CV36 sHT. 111 


3228230 PM 


PLOTTED? 3/21/2024 


60’ LEGAL R/W 


FORBES AVE CONSTR B 
3/ 


CURB 


BEGIN 
STA 


152+55. 
152+90. 
153+00. 
153+75. 
153+85. 


— GROUND 


DIX 


SEE STRUCTURAL PLANS FOR 
TYPICAL SLAB SECTIONS 


CONDUIT (SEE CONTROL SYSTEMS 
PLANS FOR EXACT LOCATION 


HEIGHT TABLE - RT 


ap BEGIN |_ END 
ee, [REVEAL | REVEAL 
CIN) | CIN) 
152+90. 4 
153+00. 
153475. 
153485. 
155+98. 


VARIES 117-6" 
TO 11’-7" 
SIDEWALK 


VARIES 9/-10" 
To 12-4" 5S ee! 8 
SIDEWALK BIKE LANE | BUFFER PARKING LANE 


1! t B" 


11’ 
BUS LANE 


LOCATION) 


LOCATION) 


LEGAL R/W LINE 


( APPROX. 


LEGAL R/W LINE 


( APPROX. 


CROWN POINT 


REVEAL 
ARIES 


VARIES BevEAE 
: VARIES 


EXISTING mu \ 


CURB HEIGHT TABLE - LT 


BEGIN ]_ END 
BEGIN END 

REVEAL| REVEAL 
STA STA CIN) | CIN) 


155+98. 89 4 4 


TI 
TROLLEY TRACKS 


152+55. 30 


EXISTING 
ASPHALT ON 
BLOCKSTONE 
PAVEMENT 


SEE 
DWG. 


"ALTERNATE SIDEWALK DETAIL, LT" ON 

NO. CV30 FOR ALTERNATE BUFFER LAYOUT 
REMOVE ALL EXISTING PAVEMENT: 
LAYERS AND EXISTING CURB, AND 
FILL WITH SUBBASE (NO. 2A 


S. MIN) 


SEE "ALTERNATE SIDEWALK 
DETAIL, RT" ON DWG. NO. 
CV30 FOR ALTERNATE 
BUFFER LAYOUT 


* VARIES 6’-7" TO 9’-11" 


** VARIES 10’-6" TO 12/-4" 
LANDSCAPE AREA G 


5! 
SIDEWALK BIKE LANE 
7 t 
0% - 2. 07 
(SEE LANDSCAPE T)¢8" MIN) 


PLANS FOR DETAIL) 


FORBES AVE BETWEEN VAN BRAAM ST AND MILTENBERGER ST 


TYPICAL SECTION 


NOT TO SCALE 
STA 152+55.30 TO STA 155+98. 89 


VARIES 
3’-0" MIN TO 
-O" MAX 
PLANTING 


LOCATION) 


LEGAL R/W LINE 


EXISTING 
GROUND 


Wh 


( APPROX. 


VARIES 10’-3" 
TO _10’-7" ss a 8 
SIDEWALK BIKE LANE BUFFER PARKING LANE 


LOCATION) 


E)(3Y¥" MIN) 


LEGAL R/W LINE 


( APPROX. 


REMOVE ALL EXISTING PAVEMENT: 
LAYERS AND EXISTING CURB, AND EXISTING 
FILL WITH SUBBASE (NO. 2A) TROLLEY TRACKS 


FORBES AVE BETWEEN VAN BRAAM ST AND MILTENBERGER ST 
PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
* STA 152+85.16 TO STA 153+25. 15 
#** STA 155+28.96 TO STA 155+69. 46 


EXISTING 
GROUND 


Wh 


EVEAL CROWN POINT 


VARIES 


@) 


(E)( 3" MIN) 
) 
(1) (8" MIN) 


FORBES AVE BETWEEN VAN BRAAM ST AND MILTENBERGER ST 
PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 153+85.00 TO STA 154+40. 00 


INFORCED CEMENT CONCRETE 
DEWALK, 4" DEPTH 


ING_OF CEMENT CONCRETE 


EXISTING 
TROLLEY TRACKS 


© 


D Ce 
REMOVE ALL EXISTING PAVEMENT 


LAYERS AND EXISTING CURB, AND 
FILL WITH SUBBASE (NO. 2A 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 
TRACKS MAY HAVE BEEN REMOVED. 


LEGEND 


SUPERPAVE ASPHALT MIXTURE DESIGN, 
WEARING COURSE, PG 64E-22, 10 TO 
<30 MILLION ESALS, 9.5 MM MIX, 
1V2" DEPTH, SRL-H 


PAVE ASPHAI RE RESIGN, SUBBASE 4" DEPTH (NO. 2A) REINFORCED CEMENT CONCRETE CURB, 36" 


LT MIXTU 
R COURSE (LEVELING) , 
‘i eee <30 MILLION ESALS, CURB CHEEK WALL 


SUBBASE 6" DEPTH (NO. 2A 


"michael. megarry" 


OPERATOR? 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207700\BRT_O7_RD_TYPO6. dgn 


SUPERPAVE ASPHA 
WEARING COURSE , 
MILLION ESALS, 

DEPTH, SRL-H 


SUPERPAVE ASPHA 
BINDER COURSE 
<30 MILLION ESA 
2" DEPTH 


SUPERPAVE ASPHALT MIXTURE 


DESIGN, BASE COU 


RSE, PG 64S-22, 


AIN CEMENT CONCRETE PAVEMENT, 
DEPTH 


REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 


SUBBASE (NO. 
SUBBASE DEPTH 
CLASS 4, TYPE A 


2A) 


<0. 3 MILLION ESALS, "25.0 MM MIX, 


4" DEPTH 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 
Foster Plaza 8 

Suite 400 

730 Holiday Drive 
Pittsburgh, PA. 15220 


(MATCH ADJACENT 
OVER GEOTEXTILE 


GOS ®OOQ0 


SUBBASE 8" DEPTH (NO. 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


ee ee MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


DESCRIPTION 


REVISIONS 


VEMENT SURFACE , 


LING OF 
RFACE, 12 


FACE, 2" DEP 


ILLING OF 
URFACE, 3'/2 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


2" 
DEPTH (MILL 


SPHALT PAVEMENT 
" DEPTH 


DEPTH 


R 

Ss 

M 

P 

MILLING OF ASPHALT PAVEMENT 
SURFACE, VARIABLE 

TO SANDSTONE BLOCK LAYER) 
M 

s 

M 

Ss 

M 

s 


LING OF accra PAVEMENT 


SPHALT PAVEMENT 
DEPTH 


NOT FOR 
CONSTRUCTION) 


REMOVE AND RESET INTERLOCKING PAVERS 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


PWSA SIDEWALK TRENCH_DRAIN WITH _ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


t DIRECTIONAL ARROWS 


DESIGNED 


DRAWN 


CHECKED KCF 


IN CHARGE GEC 


DATE 05/01/24 


SCALE 
AS SHOWN 


NOTE: 


Geepeee 


PITTSBURGH 


ASPHALT TACK COAT IS fone 
BETWEE 


N ALL ASPHALT _PAV 


AND ON MILLED SURFACES 


IOR TO PLACING OVERLAY 
PORT AUTHORITY OF ALLEGHENY COUNTY 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


TYPICAL SECTIONS 
FORBES AVE 


Port Authority 


connecting people to life 


CONTRACT NO. BRT-001 
| owe.no. CV37 no. CV37 sHt. 112 


3228235 PM 


PLOTTED? 3/21/2024 


"michael. megarry" 


OPERATOR? 


60’ LEGAL R/W 


FORBES AVE CONSTR 8 
Bers! 
VARIES 10/-5" VARIES 10’ -9" 
TO 10’ -10" 3 8! W TO 11-4" 


| 


SIDEWALK "|" BIKE LANE | BUFFER | PARKING LANE | BUS LANE SIDEWALK 
ri 8 uW 
| peel, Lees b 


CROWN POINT 


iar REVEAL 


VARIES 


LOCATION) 


LEGAL R/W LINE 
LOCATION) 


( APPROX. 


EXISTING GROUND 


INTNTS 


CURB HEIGHT TABLE - LT @) CURB HEIGHT TABLE - RT 


Vp" TROLLEY TRACKS 
BEGIN ae pet operat (E)( 32" MIN) BEGIN END | BEGIN | _ END 


(3Y_" MIN) 
STA sia: Ree Ae EXISTING fe ©) CONDUIT (SEE CONTROL_SYSTEMS STA Se a (bret Al Maa 


REMOVE ALL EXISTING PAVEMENT ASPHALT ON G) PLANS FOR EXACT LOCATION) 
(1)(8" MIN) 155+98. 89/161+35.81| 4 4 


EXISTING GROUND 


LEGAL R/W LINE 


( APPROX. 


I 
Sa 5 


aa Fae LAYERS AND EXISTING CURB, AND 
Pas tSB< SS /sGh FSS. Sil] 4 : FILL WITH SUBBASE (NO. 2A) PAVEMENT (8" MIN) 1) SEE "ALTERNATE SIDEWALK 


DETAIL, RT" ON DWG. NO. 
SEE "ALTERNATE SIDEWALK FORBES AVE BETWEEN MILTENBERGER ST AND GIST ST CV30 FOR ALTERNATE 


DETAIL, LT" ON DWG. NO. BUFFER LAYOUT 
CV30 FOR ALTERNATE TYPICAL SECTION 


NOT TO SCALE 
BUFFER LAYOUT STA 155+98.89 TO STA 161+35.81 


* 10'-5" 


we 10°-11 VARIES 
3/-0" MIN TO 
5’ 9-0" MAX 
SIDEWALK BIKE LANE PLANTING 


AREA 
ey t 


LOCATION) 


uy 
= 
aa 
4 
= 
SS 
& 
= 
~s 
je) 
uy 
| 


( APPROX. 


EXISTING GROUND CROWN POINT 


Zz 


©/ © 
G) LANDSCAPE AREA 
(SEE LANDSCAPE 
REMOVE ALL EXISTING PAVEMENT PLANS FOR DETAIL 
LAYERS AND EXISTING CURB, AND (1)(8" MIN) 
FILL WITH SUBBASE (NO. 2A) eee ne 


TROLLEY TRACKS NOTE: EXISTING TROLLEY TRACKS 


FORBES AVE BETWEEN MILTENBERGER ST AND GIST ST EXACT LOCATION LIMITS, AND. TYPE 


PARTIAL TYPICAL TANGENT SECTION Chab ee UAE HAVE Heche CuOUED: 
NOT TO SCALE 


* STA 156+28.47 TO STA 156+63. 44 
*#* STA 160+71.36 TO STA 161+06. 65 


LEGEND 


SUPERPAVE ASPHALT MIXTURE DESIGN, PAVE ASPHALT MIXTURE DESIGN, @) SUBBASE 4" DEPTH (NO. 2A) FORCED CEMENT CONCRETE 
WEARING COURSE, PG 64E-22, 10 TO R COURSE (LEVELING) , PG WALK, 4" DEPTH 

<30 MILLION ESALS, 9.5 MM MIX, » 10 TO <30 MILLION ESALS, 

17/2" DEPTH, SRL-H . M MIX SUBBASE 6" DEPTH (NO. 2A) ING OF CEMENT CONCRETE 


EMENT SURFACE, 2" DEPTH 

SUPERPAVE ASPHA AIN CEMENT CONCRETE PAVEMENT , 
WEARING COURSE, -22, ; DEPTH SUBBASE 8" DEPTH (NO. 2A) LING OF ASPHALT PAVEMENT 
MILLION ESALS, 9. ’ OVER GEOTEXTILE CLASS 4, TYPE A FACE, VARIABLE DEPTH (MILL EXPOSED AGGREGATE CONCRETE SIDEWALK , 
DEPTH, SRL-H REINFORCED CEMENT CONCRETE BASE SANDSTONE BLOCK LAYER) 
COURSE, 10" DEPTH PLAIN CONCRETE MOUNTABLE CURB, PWSA SIDEWALK TRENCH DRAIN WITH _ADA 
SUPERPAVE ASPHA TYPE A LING OF ASPHALT PAVEMENT COMPLIANT AND BICYCLE SAFE GRATE 
BOER Coons 4" PAVEMENT BASE DRAIN CONCRETE BUREER RFACE, 1/2" DEPTH Ht 

M A . W 

: EINFORCED CEMENT CONCRETE CURB ie » 2" 

SUPERPAVE ASPHALT MIXTURE SUBBASE DEPTH) OVER GEOTEXTILE f e NOTE: ASPHALT TACK COAT IS fone 
DESIGN, BASE COURSE, PG 64S-22, CLASS 4, TYPE A GRANITE CURB LLING OF SPHALT PAVEMENT BETWEEN ALL ASPHALT PAV 
<O.3 MILLION ESALS, "25, O MM MIX, RFACE , 3Y2" DEPTH Geepeee AND ON MILLED SURFACES 
4" DEPTH IOR TO PLACING OVERLAY 


‘ . DES nED Bae PORT AUTHORITY OF ALLEGHENY COUNTY 
(a) GANNETT FLEMING Fe et ine DECRENeeaan DRAWN RRH PITTSBURGH PENNSYLVANIA 


GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED _KGF BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Foster Plaza 8 U.S. DEPARTMENT OF 

Gulf Tower Suite 400 TRANSPORTATION, UNDER THE CO ST R U CT O N Ss TYPICAL SECTIONS 
707 Grant Street 730 Holiday Drive URBAN MASS TRANSPORTATION ACT DATE 05/01/24 FORBES AVE 

5th Floor Pittsburgh, PA. 15220 OF 1964, AS AMENDED, FOR THE 


; : DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
AS SHOWN 
Pittsburgh, PA 15219 SAGE COUNTY, PENNSYLVANIA Port Authority ae OeETE 


REINFORCED CEMENT CONCRETE CURB, 36" 
CURB CHEEK WALL 
REMOVE AND RESET INTERLOCKING PAVERS 


CIOISISIS) 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207700\BRT_O7_RD_TYPO7. dgn 


PLOTTED: 3/21/2024 


3228244 PM 


60’ LEGAL R/W 
FORBES AVE CONSTR B 


3" | 
VARIES 107-1" 
TO 10’-3" 5! Si 23° 8 11’ 

SIDEWALK BIKE LANE | BUFFER PARKING LANE BUS LANE 


b 


VARIES 11'-0" 
TO 11’ -8" 
SIDEWALK 


LOCATION) 


LOCATION) 


1! Bg" 


LEGAL R/W LINE 


( APPROX. 
LEGAL R/W LINE 


( APPROX. 


EXISTING GROUND 


AWAY 


REVEAL 
VARIES 


se haa GROUND 


Ni 


SEE STRUCTURAL PLANS FOR 
TYPICAL SLAB SECTIONS 


CONDUIT (SEE CONTROL SYSTEMS 
PLANS FOR EXACT LOCATION 


SEE "ALTERNATE SIDEWALK 
DETAIL, RT" ON DWG. NO. 
CV30 FOR ALTERNATE 
BUFFER LAYOUT 


icity a 


CURB HEIGHT 


BEGIN END 
STA STA Bie 


161+35. 164+95. 4 4 
164+95. 164+98. 4 2’ 
164+98. 165+32. 2, 2 
165432. 165435. 2” 4 
165+35. 166+32. 4 4 


TABLE - LT 
BEGIN 


EXISTING 


TROLLEY TRACKS 


EXISTING 
ASPHALT ON 


(1) (8" MIN) BLOCKSTONE 
PAVEMENT 


FORBES AVE BETWEEN GIST ST AND JUMONVILLE ST 


TYPICAL SECTION 


NOT TO SCALE 
STA 1614+35.81 TO STA 166+32. 14 


END 
REVEAL 
CIN) 


CURB HEIGHT TABLE - RT 


BEGIN |_ END 
BEGIN END 
STA STA REVEAL | REVEAL 


(IN) (IN) 
166+32. 14 4 4 


REMOVE ALL EXISTING PAVEMENT 

LAYERS AND EXISTING CURB, AND 

FILL WITH SUBBASE (NO. 2A) 
SEE "ALTERNATE SIDEWALK 
DETAIL, LT" ON DWG. NO. 
CV30 FOR ALTERNATE 
BUFFER LAYOUT 


161+35. 81 


* VARIES 10’-2" 
#** VARIES 10’-3" 


TO 12’-4" 
To 10’-5" VARIES 10’-1" 
TO 10’ -3" 5! 3 = 8’ 
SIDEWALK BIKE LANE BUFFER PARKING LANE 


LOCATION) 


VARIES 3’-0" MIN 
5! oi TO 9’ -0O" MAX 
BIKE LANE PLANTING AREA 


LOCATION) 


SIDEWALK 


LEGAL R/W LINE 


( APPROX. 


CROWN POINT 


uy 
= 
a 
<1 
= 
Ss 
a 
3 
= 
S 
uy 
=f 


< 
S 
a 
qa 
qa 
= 


EXISTING GROUND EXISTING um \ 


WW 


NTNU 


EXISTING 
TROLLEY TRACKS 


(E)(3Yp" MIN) 
LANDSCAPE AREA 
(SEE LANDSCAPE 

PLANS FOR DETAIL 


REMOVE ALL EXISTING PAVEMENT 

LAYERS AND EXISTING CURB, AND 

FILL WITH SUBBASE (NO. 24 
SEE "ALTERNATE SIDEWALK 
DETAIL, LT" ON DWG. NO. 
CV30 FOR ALTERNATE 
BUFFER LAYOUT 


FORBES AVE BETWEEN GIST ST AND JUMONVILLE ST 
PARTIAL TYPICAL TANGENT SECTION 
NOT TO SCALE 


STA 162+06.94 TO STA 163+25.00 
STA 1654+22.28 TO STA 165+62. 13 


(8" MIN) 


REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND 


FILL WITH SUBBASE (NO. 2A) meh 


( 8 i 
EXISTING TROLLEY TRACKS @ 


FORBES AVE BETWEEN GIST ST AND JUMONVILLE ST 
PARTIAL TYPICAL TANGENT SECTION 
NOT TO SCALE 


* STA 161+66.49 TO STA 162+06. 94 
** STA 165+62.13 TO STA 166402. 21 


NOTE EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 
TRACKS MAY HAVE BEEN REMOVED. 


LEGEND 


SUPERPAVE ASPHALT MIXTURE DESIGN, 
WEARING COURSE, PG 64E-22, 10 TO 
<30 MILLION ESALS, 9.5 MM MIX, 
1V2" DEPTH, SRL-H 


PAVE ASPHALT MIXTURE DESIGN, @) SUBBASE 4" DEPTH (NO. 2A) REINFORCED CEMENT CONCRETE CURB, 36" 
R COURSE ae cae PG 


FORCED CEMENT CONCRETE 
, 10 10 < ON ESALS, 
M MIX 


ALK, 4" DEPTH 


ING_OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


CURB CHEEK WALL 


SUBBASE 6" DEPTH (NO. 2A 


"michael. megarry" 


OPERATOR? 


SUPERPAVE ASPHA 
WEARING COURSE , 
MILLION ESALS, 

DEPTH, SRL-H 


AIN CEMENT CONCRETE PAVEMENT, 
DEPTH 


REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 


SUPERPAVE ASPHA 
BINDER COURSE 
<30 MILLION ESA 
2" DEPTH 


DESIGN, BASE COU 


4" DEPTH 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207700\BRT_O7_RD_TYPO8. dgn 


SUPERPAVE ASPHALT MIXTURE 
RSE, PG 64S-22, 
<0. 3 MILLION ESALS, "25.0 MM MIX, 


4" PAVEMENT BASE DRAIN 


SUBBASE (NO. 
SUBBASE DEPTH 
CLASS 4, TYPE A 


2A) 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 
Foster Plaza 8 

Suite 400 

730 Holiday Drive 
Pittsburgh, PA. 15220 


(MATCH ADJACENT 
OVER GEOTEXTILE 


SUBBASE 8" DEPTH (NO. 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


ee ee MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


DESCRIPTION 


REVISIONS 


LING OF ASPHALT PAVEMENT 
FACE, VARIABLE DEPTH (MILL 
SANDSTONE BLOCK LAYER) 


REMOVE AND RESET INTERLOCKING PAVERS 


EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 
PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 


LING OF 
RFACE, 1% 
FACE, 2 


LLING OF 
RFACE, 3% 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


SPHALT PAVEMENT 
" DEPTH 


LING OF ASPHALT PAVEMENT 
F "DEPTH 


SPHALT PAVEMENT 
DEPTH 


NOT FOR 
CONSTRUCTION) 


COMPLIANT AND BICYCLE SAFE GRATE 
4t DIRECTIONAL ARROWS 


DESIGNED 


NOTE: 


Geepeee 


DRAWN 


PITTSBURGH 


CHECKED KCF 


ASPHALT TACK COAT IS fone 
BETWEE 


N ALL ASPHALT _PAV 


AND ON MILLED SURFACES 


IOR TO PLACING OVERLAY 
PORT AUTHORITY OF ALLEGHENY COUNTY 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE GEC 


TYPICAL SECTIONS 


DATE 05/01/24 


FORBES AVE 


SCALE 
AS SHOWN 


Port Authority 


connecting people to life 


CONTRACT NO. BRT-001 
G.NO.  CV39 SHT. 114 


PLOTTED: 3/21/2024 


"michael. megarry" 


OPERATOR? 


60’ LEGAL R/W 


32:28:53 PM 


FORBES AVE CONSTR B 
3/-38 
VARIES 4/-3" VARIES 5/-8" 
TO 10-4" = 5/ ghee Sey oe 8! a inl ___ TO 11/-2" 
SIDEWALK BIKE LANE | BUFFER PARKING LANE *#* BUS LANE SIDEWALK 


ry ff 
gue 
EXISTING GROUND \ REVEAL 
-0% i 


LOCATION) 


LEGAL R/W LINE 
LOCATION) 


( APPROX. 
LEGAL R/W LINE 


( APPROX. 


EXISTING GROUND 
1.0% a . ; VARIES a 


VININ 


CURB HEIGHT TABLE - LT (4) I CURB HEIGHT TABLE - RT 
END TROLLEY TRACKS BEGIN END 


BEGIN You 
BEGIN END REVEAL | REVEAL EXISTING (3Ye" MINE) CONDUIT (SEE CONTROL systems | BEGIN END | REVEAL | REVEAL 
(IN) (IN) REMOVE ERISTING Ee eMeN TS a nee cane PLANS FOR EXACT LOCATION) (IN) CIN) 
166+32. 14[175+32. 83 4 4 FILL WITH SUBBASE (NO. 2A) (Ss) PAVEMENT (8" MIN) (1) SEE "ALTERNATE SIDEWALK 166+32. 14] 175+32. 83 4 4 


* 2.0% SLOPE FROM STA 166+32.14 TO STA 171+28.17 DETAIL, RT" ON DWG. NO. 
SEE "ALTERNATE SIDEWALK 3.0% SLOPE FROM STA 171+28.17 TO STA 175+32.83 CV30 FOR ALTERNATE 


Be eae FORBES AVE BETWEEN JUMONVILLE ST AND MOULTRIE ST oe 
CV30 FOR ALTERNATE —— J 7 ten he ee Uh) lS he ** PARKING LANE IS SHIFTED TO THE OPPOSITE SIDE FROM 


BUFFER LAYOUT TYPICAL SECTION STA 166+85.50 TO STA 170+68.00. REFER TO SIGNING & 


NOT TO SCALE PAVEMENT MARKING PLANS FOR ADDITIONAL INFORMATION. 
STA 1664+32.14 TO STA 175+32. 83 


* VARIES 10’-4" TO 5’-1" 
#* VARIES 9/-11" TO 10’-0" 
#*%* VARIES 10’-3" TO 10’-5" 
##*#® VARIES 10’-3" TO 10’-4" VARIES 4’ -3" 
TO 10’-0" 5! ae 8 
SIDEWALK BIKE LANE BUFFER PARKING LANE 


1 t oe 


LOCATION) 
LOCATION) 


VARIES 
3’-0" MIN TO 
9’ -0" MAX 
SIDEWALK Mus LANE PLANTING 
| AREA 


LEGAL R/W LINE 


( APPROX. 


uy 
= 
ae 
~ 
= 
~~ 
a 
~ 
Lt 
1) 
uy 
~ 


( APPROX. 


GG_AND 
eer y CROWN POINT 


—EXISTING 
(SEE LANDSCAPE (E)(3Ye" min) TROPEEY TRACKS 
REMOVE ALL EXISTING PAVEMENT PLANS FOR DETAIL) 
FILL WITH. SUBBASE (NO. 2A) EXISTING TROLLEY TRACKS PAYERS AND EXISTING CURB; AND —(J) (2) ¢8" MIN) 
FORBES AVE BETWEEN JUMONVILLE ST AND MOULTRIE Sear aAeyeRNMTE. S IDEWAL: BEVMAL Ge ON 


PARTIAL TYPICAL TANGENT SECTION DWG. NO. CV30 FOR ALTERNATE BUFFER LAYOUT ; 
eae. Se FORBES AVE BETWEEN JUMONVILLE ST AND MOULTRIE ST Btn EGE AORN GH DUE Y. THe 


EXACT LOCATION, LIMITS, AND TYPE 
Se er akg on eee ce PARTIAL TYPICAL TANGENT SECTION BE NRACK 1s UNRNOWN. TROLLEY 


STA 171+58.01 TO STA NOT TO SCALE TRACKS MAY HAVE BEEN REMOVED. 


STA 174467. 15 TO STA 175406. 91 STA 166+95.62 TO STA 170+57. 48 
LEGEND 


SUPERPAVE ASPHALT MIXTURE DESIGN, PAVE ASPHALT MIXTURE DESIGN, @) SUBBASE 4" DEPTH (NO. 2A) FORCED CEMENT CONCRETE REINFORCED CEMENT CONCRETE CURB, 36" 
WEARING COURSE, PG 64E-22, 10 TO R COURSE (LEVELING) , PG WALK, 4" DEPTH 
<30 MILLION ESALS, 9.5 MM MIX, » 10 TO <30 MILLION ESALS, CURB CHEEK WALL 
1Y2" DEPTH, SRL-H ~O MM MIX SUBBASE 6" DEPTH (NO. 2A) Dh eae CONCRETE 
SUPERPAVE ASPHA AIN CEMENT CONCRETE PAVEMENT, REMOVE AND RESET INTERLOCKING PAVERS 
WEARING COURSE, -22, <0. DEPTH SUBBASE 8" DEPTH (NO. 2A) LING OF ASPHALT PAVEMENT 
MILLION ESALS, 9. ; OVER GEOTEXTILE CLASS 4, TYPE A FACE, VARIABLE DEPTH (MILL EXPOSED AGGREGATE CONCRETE SIDEWALK, 
DEPTH, SRL-H REINFORCED CEMENT CONCRETE BASE SANDSTONE BLOCK LAYER) 
COURSE, 10" DEPTH PLAIN CONCRETE MOUNTABLE CURB, PWSA SIDEWALK TRENCH DRAIN WITH ADA 
SUPERPAVE ASPHA TYPE A LING OF ASPHALT PAVEMENT COMPLIANT AND BICYCLE SAFE GRATE 
BINDER COURSE . 4" PAVEMENT BASE DRAIN sauces aieeee FACE, 1¥%>" DEPTH 4+ 

M A : W 
ack SUBBASE (NO. 2A) (MATCH ADJACENT BRE pi cea OP eMeNT Paper tiene 

- ¥ 

SUPERPAVE ASPHALT MIXTURE SUBBASE DEPTH) OVER GEOTEXTILE RETNEORGED: CEMENT (CONCRETE GURE NOTE: ASPHALT TACK COAT IS REQUIRED 
DESIGN, BASE COURSE, PG 64S-22, CLASS 4, TYPE A GRANITE CURB LING OF ASPHALT PAVEMENT BETWEEN ALL ASPHALT PAV 
<0. 3 MILLION ESALS, 25.0 MM MIX, FACE, 3Y%" DEPTH COURSES AND ON MILLED SURFACES 
4" DEPTH I0R TO PLACING OVERLAY 


‘ . DESIGNED: _/BRH PORT AUTHORITY OF ALLEGHENY COUNTY 
(a) GANNETT FLEMING Fe et ine DECRENeeaan DRAWN RRH PITTSBURGH PENNSYLVANIA 


GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED Kor BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Foster Plaza 8 U.S. DEPARTMENT OF 

Gulf Tower Suite 400 TRANSPORTATION, UNDER THE CO ST R U CT O N SS TYPICAL SECTIONS 
707 Grant Street 730 Holiday Drive URBAN MASS TRANSPORTATION ACT DATE 05/01/24 FORBES AVE 

5th Floor Pittsburgh, PA. 15220 OF 1964, AS AMENDED, FOR THE 


; : DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
AS SHOWN 
Pittsburgh, PA 15219 SAGE COUNTY, PENNSYLVANIA Port Authority RECT oa 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207700\BRT_O7_RD_ TYPOS. dgn 


32:29:00 PM 


PLOTTED? 3/21/2024 


60’ LEGAL R/W 


LOCATION) 


8’ -0" 5/ 3 


10’ 


FORBES AVE CONSTR B 


* 


rT 


VARIES 9’-4" 


11’ TO 11’-7" 


SIDEWALK BIKE LANE BUFFER | 


1" 
1.0% ; 


( APPROX. 


REVEAL 
VARIES 


La LEGAL R/W LINE 


LANE 


_— 


GG AND 
CROWN POINT 


2.0% 


BUS LANE 


SIDEWALK 


REVEAL 
VARIES 


LEGAL R/W LINE 
LOCATION) 


( APPROX. 


EXISTING 
ee 


e aT e/ 
iG © 


REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND 


FILL WITH SUBBASE (NO. 2A) (8" 


MIN) 


(E)(3Ye" MIN) 


| I 
NA 
EXISTING 
TROLLEY TRACKS 


EXISTING 
ASPHALT ON 
BLOCKSTONE 
PAVEMENT 


© 


(8" MIN) (1) 


VINY 


SEE STRUCTURAL PLANS FOR 

TYPICAL SLAB SECTIONS 
REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND 
FILL WITH SUBBASE (NO. 2A 


CONDUIT (SEE CONTROL SYSTEMS 


SEE "ALTERNATE SIDEWALK PLANS FOR EXACT LOCATION 


DETAIL, LT" ON DWG. NO. 
CV30 FOR ALTERNATE 
BUFFER LAYOUT 


* VARIES FROM 0.73’ LT OF BASELINE AT STA 175+53. 90 
TO 2.42’ RT OF BASELINE LINE AT STA 178+19.96 
FORBES AVE BETWEEN MOULTRIE ST AND BRADY ST 


TYPICAL SECTION 


NOT TO SCALE 
STA 175+32.83 TO STA 178+19. 96 


SEE "ALTERNATE SIDEWALK 
DETAIL, RT" ON DWG. NO. 
CV30 FOR ALTERNATE 
BUFFER LAYOUT 


CURB HEIGHT TABLE - LT 


BEGIN 
BEGIN END 
STA STA REVEAL | REVEAL 


CIN) CIN) 
175+32. 83 |178+00. 00 4 4 
178+00. 00 


178+05. 00 4 
178+05. 00/178+19. 96 7 


END 


CURB HEIGHT TABLE - RT 


BEGIN 
BEGIN END 
STA STA REVEAL | REVEAL 


(IN) (IN) 
178+19. 96 7 7 


END 


7 
7 


175+32. 83 


VARIES 10’-0" 
TO _9/-0" 
SIDEWALK 


VARIES 9’-4" 
oO 41’-7" 


5/-0" 2’ -6" T 
SIDEWALK 


[~ BIKE LANE | BUFFER 


11’ 
BUS LANE 


b 


VARIES 2’ -5’ | 


LOCATION) 
LOCATION) 


LEGAL R/W LINE 


( APPROX. 


eo 


REVEAL 
VARIES 


( APPROX. 


uw 
= 
i 
~ 
= 
~ 
ac 
~! 
st 
Oo 
uy 
: 


ene 


TROLLEY TRACKS 


pemele 


TROLLEY TRACKS @) 
( 32" MIN) (E} 


." 

a 

&) ©) (3Y2" MI 
(H) (1)(8" MIN) 


FORBES AVE BETWEEN MOULTRIE ST AND BRADY ST 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 177+91.50 TO STA 178+18. 84 


SS = 
N) 


SEE "ALTERNATE SIDEWALK 

(8" MIN) (1) DETAIL, RT" ON DWG. NO. 
CV30 FOR ALTERNATE 
BUFFER LAYOUT 


FORBES AVE BETWEEN MOULTRIE ST AND BRADY ST 


PARTIAL TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 175+58.95 TO STA 176+05. 11 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 
TRACKS MAY HAVE BEEN REMOVED. 


LEGEND 


SUPERPAVE ASPHALT MIXTURE DESIGN, 
WEARING COURSE, PG 64E-22, 10 TO 
<30 MILLION ESALS, 9.5 MM MIX, 
1V2" DEPTH, SRL-H 


(B) SUPERPAVE ASPHALT MIXTURE 
WEARING COURSE, PG 64S-22, 
MILLION ESALS, 9. x; 


ERPAVE ASPHALT MIXTURE DESIGN, REINFORCED CEMENT CONCRETE CURB, 36" 

DER COURSE (LEVELING) , PG 

-22, 10 TO <30 MILLION ESALS, 

O MM MIX 

D AIN CEMENT CONCRETE PAVEMENT, 
. DEPTH 


@) SUBBASE 4" DEPTH (NO. 2A) NFORCED CEMENT CONCRETE 
EWALK, 4" DEPTH 


LING OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, VARIABLE DEPTH (MILL 


CURB CHEEK WALL 


SUBBASE 6" DEPTH (NO. 2A 


REMOVE AND RESET INTERLOCKING PAVERS 
SUBBASE 8" DEPTH (NO. 2A) 


OVER GEOTEXTILE CLASS 4, TYPE A EXPOSED AGGREGATE CONCRETE SIDEWALK, 


DEPTH, SRL-H 


SUPERPAVE ASPHA 
BINDER COURSE 
<30 MILLION ESA 
2" DEPTH 


SUPERPAVE ASPHALT 
DESIGN, BASE C 


4" DEPTH 


"michael. megarry" 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 
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OPERATOR? 


LT MIXTURE 
QURSE, PG 64S-22, 
<0.3 MILLION ESALS, 25.0 MM MIX, 


EINFORCED CEMENT CONCRETE BASE 


SANDSTONE BLOCK LAYER) 


OURSE, 10" DEPTH 


PLAIN CONCRETE MOUNTABLE CURB, 
TYPE A 


LING OF ASPHALT PAVEMENT 


" PAVEMENT BASE DRAIN 
CONCRETE BUFFER 


SUBBASE (NO. 
SUBBASE DEPTH 
CLASS 4, TYPE A 


2A) (MATCH ADJACENT 


OVER GEOTEXTILE REINFORCED CEMENT CONCRETE CURB 


GRANITE CURB 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 
Foster Plaza 8 


Suite 400 


730 Holiday Drive 
Pittsburgh, PA. 15220 


RFACE, 12" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, 2" DEPTH 


LLING OF ASPHALT PAVEMENT 
RFACE, 3/2" DEPTH 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 


CIOISISIS) 


PWSA SIDEWALK TRENCH_DRAIN WITH _ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


‘4t DIRECTIONAL ARROWS 


DESIGNED 


NOTE® ASPHALT 
BETWEE 
COURSE 


PRIOR 


s 
TO 


TACK COAT IS REQUIRED 
N ALL ASPHALT PAVING 
AND ON MILLED SURFACES 


PLACING OVERLAY 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


PITTSBURGH 


NOT FOR 


CHECKED 


KCF 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


GEC 


TYPICAL SECTIONS 


DATE 


95/01/24 


FORBES AVE 


OF 1964, AS AMENDED, FOR THE 


DESCRIPTION PORT AUTHORITY OF ALLEGHENY 


COUNTY, PENNSYLVANIA. 
REVISIONS 


CONSTRUCTION) 


SCALE 


AS SHOWN 


Port Authorit 


connecting people to life 


y 


| CONTRACT NO.BRT-001 
pwe.no. CV41 sHT. 116 


32:29:06 PM 


PLOTTED? 3/21/2024 


VARIES LEGAL R/W 


SR 2308 FORBES AVE CONSTR B 
VARIES 7’-9" beeg = SIRS 
TO 8/-2" it? | 17 
BUFFER LANE BUS LANE 


VARIES 6/-8" 
TO 7’-2" 
SIDEWALK 


VARIES 6/-0" 
TO 8’-o" 
SIDEWALK 


"michael. megarry" 


OPERATOR? 
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LEGEND 


SUPERPAVE ASPHALT MIXTURE DESIGN, 
URSE, PG 646-22, 10 TO 
<39 MILLION ESALS, 9.5 MM MIX, 


WEARING CO 
2" DEPTH, SRL-H 


SUPERPAVE ASPHA 
WEARING COURSE , 
MILLION ESALS, 

DEPTH, SRL-H 


SUPERPAVE ASPHA 
BINDER COURSE 
<30 MILLION ESA 
2" DEPTH 


SUPERPAVE ASPHALT MIXTURE 
RSE, PG 64S-22, 


DESIGN, BASE COU 


LOCATION) 


EXISTING GROUND. 


LEGAL R/W LINE 


( APPROX. 


MATCH 
EXISTING 


NG 


PAVE ASPHA 
» 10 TO < 
M MIX 


\ 


LT MIXTU 
R COURSE (LEVELING 
30 MILLI 


RE DESIGN, 
yy PG 
ON ESALS, 


AIN CEMENT CONCRETE PAVEMENT, 
DEPTH 


REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 


SUBBASE (NO. 2A 
SUBBASE DEPTH 
CLASS 4, TYPE A 


<0. 3 MILLION ESALS, "25.0 MM MIX, 


4" DEPTH 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


(MATCH ADJACENT 
OVER GEOTEXTILE 


GOS ®OOQ0 


7 = 
| 
ul 


MATCH 
EXISTING 


t 


LOCATION) 


LEGAL R/W LINE 


( APPROX. 


‘ae GROUND 


( 3%" MIN) (E) 
© 


EXISTING 
TROLLEY TRACKS 


EXISTING 
ASPHALT ON 
BLOCKSTONE 
PAVEMENT 


@) 


(3Y%>" MIN) 


© 


* VARIES 3.81’ 


FORBES AVE BETWEEN BRADY ST AND BIRMINGHAM BRIDGE OFF-RAMP 
TYPICAL SECTION 


NOT TO SCALE 


STA 178+19.96 TO STA 180+65. 89 


SUBBASE 4" DEPTH (NO. 2A) 
SUBBASE 6" DEPTH (NO. 2A 


SUBBASE 8" DEPTH (NO. 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


ee ee MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 
Foster Plaza 8 


Suite 400 


730 Holiday Drive 
Pittsburgh, PA. 15220 


DESCRIPTION 


REVISIONS 


FORCED CEMENT CONCRETE 
WALK, 4" DEPTH 


ING_OF CEMENT CONCRETE 
2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE , VARIABLE 
SANDSTONE BLOCK LAYER) 


SPHALT PAVEMENT 
" DEPTH 


EMENT SURFACE , 


LING OF 
RFACE, 1% 
FACE, 2 


LLING OF 
RFACE, 3% 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


DEPTH (MILL 


CURB CHEEK WALL 


TO 3.01’ 


REINFORCED CEMENT CONCRETE CURB, 36" 


REMOVE AND RESET INTERLOCKING PAVERS 


EXPOSED AGGREGATE CONCRETE SIDEWALK, 


PWSA SIDEWALK TRENCH_DRAIN WITH _ADA 


LING OF ASPHALT PAVEMENT 
F "DEPTH 


SPHALT PAVEMENT 
DEPTH 


NOT FOR 
CONSTRUCTION) 


‘4t DIRECTIONAL ARROWS 


DESIGNED 


COMPLIANT AND BICYCLE SAFE GRATE 


DRAWN 


CHECKED 


KCF 


IN CHARGE 


GEC 


DATE 


95/01/24 


SCALE 


AS SHOWN 


WAWAYIN 


STA 179+78.31 TO STA 180+63.77 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 
TRACKS MAY HAVE BEEN REMOVED. 


NOTE: ASPHALT TACK COAT IS fone 
BETWEE 


N ALL ASPHALT PAV 
Geepeee 
IOR TO PLACING OVERLAY 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Port Authorit 


connecting people to life 


y 


TYPICAL SECTIONS 
FORBES AVE 


CONTRACT NO. BRT-001 
G.NO. CV42 SHT. 117 


AND ON MILLED SURFACES 


PLOTTED? 3/21/2024 


"michael. megarry" 


OPERATOR? 


3229224 PM 
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EXISTING ~ \ 


60’ LEGAL R/W 


EXISTING SIDEWALK 


TO 


SR 2108 FORBES AVE 
VARIES 11’-0" 


10’ -0" 


10’ 


CONSTR & 
1% VARIES 11/-0" 
TO_10’-0" 


VARIES 11’-0" 
TO 10’ -O"** 


VARIES 8/-0" 
TO 6’-4" 


LOCATION) 
+" 


LEGAL R/W LINE 


( APPROX. 


AWWA 


EXISTING GROUN. 


Wh 


LEGEND 


SUPERPAVE ASPHALT MIXTURE DESIGN, 
WEARING COURSE, PG 64E-22, 10 TO 
<30 MILLION ESALS, 9.5 MM MIX, 
1V2" DEPTH, SRL-H 


SUPERPAVE ASPHA 
WEARING COURSE , 
MILLION ESALS, 

DEPTH, SRL-H 


SUPERPAVE ASPHA 
BINDER COURSE 
<30 MILLION ESA 
2" DEPTH 


SUPERPAVE ASPHALT MIXTURE 
DESIGN, BASE COURSE, PG 64S-22, 
a eee ESALS, "25.0 MM MIX, 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 
Foster Plaza 8 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


Suite 400 


730 Holiday Drive 
Pittsburgh, PA. 15220 


EXISTING 


LANE 


LANE 


t 


EXISTING 


i LANE 


| t 


EXISTING 


LOCATION) 


BUS LANE SIDEWALK 


LEGAL R/W LINE 


( APPROX. 


Tu 


REVEAL “a 
EXISTING _ 


jo) 


I 


Fess 57 Ni 


EXISTING anne 


VARIES FROM 1.07’ 
TO 1.92’ 


LT OF BASELINE AT STA 209465. 29 
RT OF BASELINE LINE AT STA 216+80. 69 


aor eras Pa 
EXISTING EXISTING 


ASPHALT 
PAVEMENT 


TROLLEY TRACKS 


PAINT VERTICAL EXISTING GROUND 
SURFACE WITH 


PG-64S-22 ( TYP.) SEE STRUCTURAL PLANS FOR 


TYPICAL SLAB SECTIONS 


REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND 
FILL WITH FOREIGN BORROW MATERIAL 


FORBES AVE BETWEEN CRAFT AVE AND HALKET ST 


TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 209+84.00 TO STA 213+88. 00 


60’ LEGAL R/W 


** MILL AND OVERLAY STA 209+84.00 TO STA 211+81.37, RT 


VARIES 9/-3" 
To 17/-3" 


Se wd 


SR 2108 FORBES AVE CONSTR B 


11! EXISTING SIDEWALK 


LOCATION) 


SIDEWALK 


LEGAL R/W LINE 


( APPROX. 


VARIES 
as Si 


REVEAL 


> 
N 
' 


EXISTING 


EXISTING 


LOCATION) 


BUS LANE 


b 


LEGAL R/W LINE 


( APPROX. 


_é, GROUND 


EXISTING 


= 4 


| WAAAY 


© 


EXISTING ee 


REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND 
FILL WITH FOREIGN BORROW MATERIAL 


PAVE ASPHALT MIXTURE DESIGN, 
R COURSE (LEVELING) , PG 
‘i eee <30 MILLION ESALS, 


AIN CEMENT CONCRETE PAVEMENT, 
DEPTH 


REINFORCED CEMENT CONCRETE BASE 
COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 
SUBBASE (NO. 


SUBBASE DEPTH 
CLASS 4, TYPE A 


2A) (MATCH ADJACENT 
OVER GEOTEXTILE 


GOS ®OOQ0 


PAINT VERTICAL 7ROLLEY TRACKS 


SURFACE WITH 


| 
aCe ae 
EXISTING 


EXISTING 
ASPHALT 


PAVEMENT 


PG-64S-22 ( TYP.) 


FORBES AVE BETWEEN HALKET ST AND MCKEE PL 


TYPICAL TANGENT SECTION 


NOT TO SCALE 


STA 216+96.80 TO STA 217+30. 40 


SUBBASE 4" DEPTH (NO. 2A) 


SUBBASE 6" DEPTH (NO. 2A 


SUBBASE 8" DEPTH (NO. 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


ee ee MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


DESCRIPTION 


REVISIONS 


FORCED CEMENT CONCRETE 
WALK, 4" DEPTH 


ING_OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE , VARIABLE 
SANDSTONE BLOCK LAYER) 


LING OF ASPHALT PAVEMENT 
RFACE, 12" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, 2" DEPTH 


LLING OF 
RFACE, 3% 


SPHALT PAVEMENT 
DEPTH 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


CO 


DEPTH (MILL 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 
TRACKS MAY HAVE BEEN REMOVED. 


(W) REINFORCED CEMENT CONCRETE CURB, 36" 
(X) CURB CHEEK WALL 
() REMOVE AND RESET INTERLOCKING PAVERS 


@ EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 


@) PWSA SIDEWALK TRENCH_DRAIN WITH_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
‘4t DIRECTIONAL ARROWS 


NOTE: ASPHALT TACK COAT IS fone 
BETWEE 


N ALL ASPHALT PAV 
Geepeee AND ON MILLED SURFACES 
IOR TO PLACING OVERLAY 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
TYPICAL SECTIONS 
FORBES AVE 


Port CONTRACT NO. BRT-001 
connecting people to li Dwc.no. CV43 SHT. 118 
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SURFACE WITH 


PG-64S-22 ( TYP.) SEE STRUCTURAL PLANS FOR 


TYPICAL SLAB SECTIONS 
%* MILL AND OVERLAY STA 223+56.75 TO STA 225+05.00, RT 


FORBES AVE BETWEEN MCKEE PL AND SEMPLE ST 


TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 223+56.75 TO STA 225+77.25 
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FORBES AVE BETWEEN BOUQUET ST AND SCHENLEY DR/BIGELOW BLVD sia rs ERRSTING TROLLEY aeneKe 

TYPICAL TANGENT SECTION SHOWN FOR INFORMATION ONLY. THE 
oe eee fo * MILL AND OVERLAY STA 2354+33.00 TO STA 235+96.00, RT Ae ceace Ve ONRMONK Rory 
STA 235+33.00 TO STA 237+60. 69 TRACKS MAY HAVE BEEN REMOVED. 


LEGEND 


SUPERPAVE ASPHALT MIXTURE DESIGN, 
WEARING COURSE, PG 64E-22, 10 TO 
<30 MILLION ESALS, 9.5 MM MIX, 
1V2" DEPTH, SRL-H 


SUPERPAVE ASPHA AIN CEMENT CONCRETE PAVEMENT, 
WEARING COURSE, 22'5 . DEPTH 
MILLION ESALS, 


PAVE ASPHALT MIXTURE DESIGN, SUBBASE 4" DEPTH (NO. 2A) REINFORCED CEMENT CONCRETE CURB, 36" 
R COURSE ae care PG 


FORCED CEMENT CONCRETE 
, 10 10 < ON ESALS, 
M MIX 


ALK, 4" DEPTH 


ING_OF CEMENT CONCRETE 
EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
FACE, VARIABLE DEPTH (MILL 


SUBBASE 6" DEPTH (NO. 2A) CURB CHEEK WALL 
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OVER GEOTEXTILE CLASS 4, TYPE A EXPOSED AGGREGATE CONCRETE SIDEWALK, BROWN 
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DEPTH, SRL-H 


REINFORCED CEMENT CONCRETE BASE 


SUPERPAVE ASPHA 
BINDER COURSE 
<30 MILLION ESA 
2" DEPTH 


SUPERPAVE ASPHALT MIXTURE 
RSE, PG 64S-22, 


DESIGN, BASE COU 


COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 


SUBBASE (NO. 2A) (MATCH ADJACENT 


SUBBASE DEPTH) OVER GEOTEXTILE 


CLASS 4, TYPE A 


<O.3 MILLION ESALS, "25.0 MM MIX, 


4" DEPTH 
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707 Grant Street 
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GANNETT FLEMING, INC. 
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730 Holiday Drive 
Pittsburgh, PA. 15220 
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PLAIN CONCRETE MOUNTABLE CURB, 
TYPE A 
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REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


SANDSTONE BLOCK LAYER) 
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LING OF 
RFACE, 1% 
FACE, 2 


LLING OF 
RFACE, 3% 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 
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SPHALT PAVEMENT 
DEPTH 
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BETWEE 
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EXISTING 
TROLLEY TRACKS 
EXISTING CURB 


REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND 
FILL WITH FOREIGN BORROW MATERIAL 


SEE STRUCTURAL PLANS FOR 


FORBES AVE BETWEEN SCHENLEY DR/BIGELOW BLVD AND SCHENLEY DR EXTENSION TYPICAL SLAB SECTIONS 


TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 244+62.55 TO STA 246+65. 45 
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BIKE LANE BUFFER LANE BUS LANE 
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EXISTING 
TROLLEY TRACKS 


REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND 
FILL WITH FOREIGN BORROW MATERIAL 


GREEN INFRASTRUCTURE AREA 
(SEE GREEN INFRASTRUCTURE 
PLANS FOR DETAIL 


%* VARIES FROM 3.48’ LT OF BASELINE AT STA 246450. 00 
TO 0.56’ RT OF BASELINE LINE AT STA 248+25.99 


FORBES AVE BETWEEN SCHENLEY DR/BIGELOW BLVD AND SCHENLEY DR EXTENSION 
TYPICAL TANGENT SECTION 


NOT TO SCALE 
STA 246+65.45 TO STA 248+75. 02 


NOTE: EXISTING TROLLEY TRACKS 
SHOWN FOR INFORMATION ONLY. THE 
EXACT LOCATION, LIMITS, AND TYPE 
OF TRACK IS UNKNOWN. TROLLEY 
TRACKS MAY HAVE BEEN REMOVED. 


LEGEND 


SUPERPAVE ASPHALT MIXTURE DESIGN, 
WEARING COURSE, PG 64E-22, 10 TO 
<30 MILLION ESALS, 9.5 MM MIX, 
1V2" DEPTH, SRL-H 


SUPERPAVE ASPHA AIN CEMENT CONCRETE PAVEMENT , 
WEARING COURSE , S225 . DEPTH 

MILLION ESALS, 
DEPTH, SRL-H REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 
SUPERPAVE ASPHA 

BINDER COURSE 4" PAVEMENT BASE DRAIN 
<30 MILLION ESA ; 

2" DEPTH 


PAVE ASPHALT MIXTURE DESIGN, SUBBASE 4" DEPTH (NO. 2A) REINFORCED CEMENT CONCRETE CURB, 36" 
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FORCED CEMENT CONCRETE 
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ALK, 4" DEPTH 


ING_OF CEMENT CONCRETE 
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SUBBASE (NO. 2A) (MATCH ADJACENT FACE, 2" DEPTH 
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PORT AUTHORITY OF ALLEGHENY COUNTY 
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NOTE: 


GOS ®OOQ0 


DESIGNED 


THE PREPARATION OF THIS 


"michael. megarry" 


OPERATOR? 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207700\BRT_O7_RD_TYP13.dgn 


(4] GANNETT FLEMING 


DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


GANNETT FLEMING, INC. 
Foster Plaza 8 


FEDERAL TRANSIT ADMINISTRATION, 


Suite 400 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


730 Holiday Drive 
Pittsburgh, PA. 15220 


URBAN MASS TRANSPORTATION ACT 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


DRAWN 


PITTSBURGH 


CHECKED KCF 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE GEC 


DATE 


95/01/24 


SCALE 


AS SHOWN 


TYPICAL SECTIONS 


Port Author: 
connecting people to life 


FORBES AVE 


| CONTRACT NO.BRT-001 
pwe.no. CV45 sHt. 120 


PLOTTED? 3/21/2024 


"michael. megarry" 


OPERATOR? 


3229249 PM 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207700\BRT_O7_RD_TYP15. dgn 


EXISTING GROUND 


50’ LEGAL R/W 


=--—__— 


VARIES 17/-7" 
To 9/-7" 


MARION ST CONSTR B 


\~ 


VARIES 22’ -0" 
TO 30’ -0" 


VARIES 9/-7" 
TO 5’-7" 


LOCATION) 


LEGAL R/W LINE 


( APPROX. 


SIDEWALK 


VARIES 
1.0% TO 
2.0% 


AVIA ~~ E 


LANE 


t 


GG AND 
CROWN POINT 


2.0% 


= 


SIDEWALK 


——B 


ees 


LOCATION) 


LEGAL R/W LINE 


( APPROX. 


EXISTING 
ne 


| 
| 
| 


OW a 


ASPHALT 
PAVEMENT 


LEGEND 


SUPERPAVE ASPHA 
WEARING COURSE, 
+P MILLION ESA 


SUPERPAVE ASPHA 
WEARING COURSE , 
MILLION ESALS, 

DEPTH, SRL-H 
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LT MIXTURE DESIGN, 
G 64E-22, 10 TO 
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30 MILLI 
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REINFORCED CEMENT CONCRETE BASE 


COURSE, 10" DEPTH 


4" PAVEMENT BASE DRAIN 


SUBBASE (NO. 2A 
SUBBASE DEPTH 
CLASS 4, TYPE A 


<O.3 MILLION ESALS, "25.0 MM MIX, 


4" DEPTH 
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Pittsburgh, PA 15219 
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(MATCH ADJACENT 
OVER GEOTEXTILE 
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EXISTING 
ASPHALT 
PAVEMENT 


SUBBASE 4" DEPTH (NO. 2A) 


SUBBASE 6" DEPTH (NO. 2A 


SUBBASE 8" DEPTH (NO. 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 


ee ee MOUNTABLE CURB, 
CONCRETE BUFFER 

REINFORCED CEMENT CONCRETE CURB 
GRANITE CURB 


GOS ®OOQ0 


DESCRIPTION 


REVISIONS 


(3Y_" MIN) (E} 
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JUMONVILLE ST BETWEEN FORBES AVE AND FIFTH AVE 
TYPICAL SECTION 
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STA 20+00.00 TO STA 20+67.50 


WALKGe CEMENT CONCRETE 


ALK, 4" DEPTH 
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LING OF 
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FACE, 2 


LLING OF 
RFACE, 3% 


THE PREPARATION OF THIS 
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FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 
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EMENT SURFACE, 2" DEPTH 


LING OF ASPHALT PAVEMENT 
DEPTH (MILL 
SANDSTONE BLOCK LAYER) 
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" DEPTH 


REMOVE ALL EXISTING PAVEMENT 
LAYERS AND EXISTING CURB, AND 
FILL WITH SUBBASE (NO. 2A 


OOCCL® 


LING OF ASPHALT PAVEMENT 
F "DEPTH 


SPHALT PAVEMENT 
DEPTH 


NOT FOR 
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CURB CHEEK WALL 


‘4t DIRECTIONAL ARROWS 


DESIGNED 


REINFORCED CEMENT CONCRETE CURB, 36" 


REMOVE AND RESET INTERLOCKING PAVERS 


EXPOSED AGGREGATE CONCRETE SIDEWALK, 


PWSA SIDEWALK TRENCH_DRAIN WITH _ADA 
COMPLIANT AND BICYCLE SAFE GRATE 


NOTE® ASPHALT TACK COAT IS fone 
BETWEEN ALL ASPHALT _PAV 
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IOR TO PLACING OVERLAY 
PORT AUTHORITY OF ALLEGHENY COUNTY 
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% UNLESS NOTED OTHERWISE 
(SEE PLANS FOR DIMENSIONS) 7 172" EXP MATERIAL 
(INCIDENTAL TO ITEM 02750. 002) 


BIKE LANE 

OR SIDEWALK 

ELEVATION NO. 4 GAGE, COATED STEEL WIRE 
MESH - 6" X 6" SPACING 
(INCIDENTAL TO ITEM 02750. 002 


PROPOSED PAVEMENT 
(SEE TYPICAL 
SECTIONS FOR TYPE) 


ia SLOPE HT* 


ie REINFORCED ACCELERATED 


CONCRETE PAVEMENT, 8" DEPTH 
(ITEM 02750. 002) 


SUBBASE 6" DEPTH (NO. 2A) OVER 
GEOTEXTILE CLASS 4, TYPE A 
(ITEM 02521.002 & 02353. 002) 


#4 STEEL BAR, REINFORCED ACCELERATED 
2" COVER CONCRETE CURB 
(INCIDENTAL TO (ITEM 02781. 002) 


ITEM 02781. 002) GEOTEXTILE CLASS 1, 
|. 


=~ 2" REVEAL HT* 


3/16" TO 1/2" THREE SIDES NOTE: JOINTS CAULKED WITH 


( ITEM 02353. 001) POLYURETHANE SEALANT AND 
THICK STYROFOAM SPRAYED WITH PENETRATING 
( INCIDENTAL TO PAVEMENT BASE DRAIN ANTI-SCALING DETERRENT 


ITEM 02781. 002) (ITEM 02627. 001) 


DRIVEWAY DEPRESSED CURB AND APRON DETAIL 


DEPTH MAY BE DECREASED To 10" BeLow NOT TO SCALE 


GUTTERLINE (RC-64M) AS REQUIRED TO 
ELIMINATE CONFLICTS WITH UNDERGROUND 
FACILITIES, AS INDICATED BY THE 
ENGINEER. 


SAWCUT 

( INCIDENTAL 
TO ITEM 
02783. 001) 


(TYP) 
20’ -0 


to | 


__. EXISTING GENERAL), _'1"-8" 1, PROPOSED CYCLE 
TRAFFIC LANES CONCRETE TRACK 
v vt 


SAWCUT 
(INCIDENTAL TO 
ITEM 02783. 001) 


ae EXISTING EN 4 
PAV EMENT — — SUPERPAVE ASPHALT 
a MIXTURE DESIGN, 


SAWCUT LQ WEARING COURSE, PG 
( INCIDENTAL TO PN eee 64S-22, <O0.3 MILLION 


ITEM 02783. 001) Af CONCRETE ESALS » 9.5 MM MIX, 


2" DEPTH, SRL-H 

PAVEMENT <a 02532. 003) 
MILLING OF CEMENT 
SNOOP ane Sane oe (NO. 2A) (MATCH BOTTOM CONCRETE PAVEMENT 
eae MOET Ten eONGs OF EXISTING SUBGRADE) SURFACE, 2" DEPTH 
Z IST 1M eee aa OVER GEOTEXTILE CLASS 4, TYPE A OR 


(ITEM 02521.004 & 02353. 002) MILLING OF ASPHALT 
TRAFFIC LANES PAVEMENT SURFACE , 


2" DEPTH 
B SECTION B-B ( ITEM 02555.001 OR 
4-0" ‘e 02550. 002) 


aos 


ExISH ING _. EXISTING GENERAL 1, _1’-8" PROPOSED CYCLE 
TRAFFIC LANES CONCRETE TRACK 


4%" R BUFFER vt 


PENNDOT CLASS AA, MODIFIED CONCRETE 
WIDTH VARIES C INCIDENTAL TO ITEM 02783. 001) 


SEE CIVIL LAYOUT PLANS FOR WIDTH 


CENTERLINE 
DRIVEWAY 


\ ue \ use 
A CONTROL 1/2" EXP A ~S 
(WIDTH a JOINT MATERIAL (WIDTH 


VARIES) VARIES) 
( SEPARATE Pane TOEN TAL INCIDENTAL, 0 ( SEPARATE 


PAY ITEM) 02750. 002) eM TEM Dero O O08) TI PAY ITEM) 


=e \  aseuatt \  aseuatt ae 
BIKE LANE BIKE LANE 

(WIDTH (WIDTH 

VARIES) VARIES) 

( SEPARATE ( SEPARATE 

PAY ITEM) PAY ITEM) 


CONCRETE OR CONCRETE OR 
LANDSCAPE LANDSCAPE 
BUFFER (WIDTH BUFFER (WIDTH 


VARIES) VARIES) 
(SEPARATE \ (SEPARATE \ 
PAY ITEM) PAY ITEM) 


r T 


/ ~ Ruteee RE 
REINFORCED CEMENT DEPRESSED CURB (SEE ( ITEM 02781. 001) 
CONCRETE CURB DETAIL THIS SHEET 
(ITEM 02781. 001) ( ITEM 02781. 002) REINFORCED ACCELERATED CONCRETE PAVEMENT , 
8" DEPTH ON SUBBASE 6" DEPTH (NO. 2A) (TYP) 
SIDE FLARE SLOPE (ITEM 02750. 002 & 02521. 002) 


10.0% MAX (TYP) 
PAY LIMIT OF REINFORCED ACCELERATED CONCRETE CURB ( ITEM 02781. 002) | 
TYPE 1-A %* UNLESS NOTED OTHERWISE 


DRIVEWAY APRON DETAIL (SEE PLANS FOR DIMENSIONS) 
WITH BIKE LANE AND BUFFER 
NOT TO SCALE 


A=COM 


Gulf Tower 


707 Grant Street 


5th Floor 


DESCRIPTION 


Pittsburgh, PA 15219 


REVISIONS 


#4 STEEL BAR 
CINCIDENTAL TO 
ITEM 02783. 001) — SAWCUT 

C INCIDENTAL TO 
i ITEM 02783. 001) 


“= PROPOSED 
=> CYCLE TRACK 


iN: Sashes 


ASPHALT 
PAVEMENT (i 


— SUPERPAVE ASPHALT 


PLAN VIEW LQ SAWCUT MIXTURE DESIGN, 


CONCRETE 


CTTEM 02783. 001) 


WEARING COURSE, PG 
(INCIDENTAL TO area i. 645-22, <0. 3 MILLION 


ITEM 02783. 001) CONCRETE \ ESALS , 9. 5 WM MIX, 
BUFFER KAM EMEN TE Se ITEM 02532. 003) 


MILLING OF CEMENT 


DETAIL ENNBDT ehAeS Mh SUBBASE (NO. 2A)(MATCH BOTTOM CONCRETE PAVEMENT 
9 um 
daraSonLe See TED SCReBETE OF EXISTING SUBGRADE) SURFACE, 2" DEPTH 


OVER GEOTEXTILE CLASS 4, TYPE A OR 
(INCIDENTAL TO (ITEM 02521.004 & 02353. 002) MILLING OF ASPHALT 
TTEM: 021853001) PAVEMENT SURFACE 
SECTION A-A Qu DEPTH 5 
(ITEM 02555.001 OR 
02550. 002) 


tw WIDTH VARIES 
MATCH EXISTING WIDTH - SEE CIVIL LAYOUT PLANS 


CENTERLINE 
DRIVEWAY 


aren 


( SEPARATE 
PAY ITEM) 


(WIDTH 
\ VARIES) ae 


1/2" EXP 
MATERIAL 


C INCIDENTAL TO 
L— ITEM 02750. 002) Ne 
SIDEWALK 


( SEPARATE 
PAY ITEM) 


| ** UNLESS NOTED OTHERWISE 


r 


(SEE PLANS FOR DIMENSIONS) 
a Sle 
ea 1 


REINFORCED CEMENT 4 
CONCRETE CURB 
(ITEM 02781. 001) 


SIDE FLARE SLOPE 
10.0% MAX (TYP) 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


CONCRETE CURB 
DEPRESSED CURB (SEE (ITEM 02781. 001) 


DETAIL THIS SHEET) REINFORCED ACCELERATED CONCRETE PAVEMENT 
(ITEM 02781. 002) 8" DEPTH ON SUBBASE 6" DEPTH (NO. 2A) (TYP) 
(ITEM 02750. 002 & 02521. 002) 
PAY LIMIT OF REINFORCED ACCELERATED CONCRETE CURB ( ITEM 02781. 002)| 


TYPE _1-A 
DRIVEWAY APRON DETAIL 
NOT TO SCALE 


DESIGNED: =. SDS PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN JMS PITTSBURGH PENNSYLVANIA 


NOT FOR nEGKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 


CO STRU CTl O N ) ene ena DRIVEWAY APRON & CONCRETE BUFFER 


AS SHOWN Port Authority CONTRACT NO. BRT-001 
connecting people to life pwe.no. CV47 sHT. 122 


| URE INFORCED CEMENT 


SAWCUT 
(INCIDENTAL TO ITEM 02750. 001) 


3232240 PM 


DEFORMED TIE BAR PER STANDARD 
DETAILS OF CONSTRUCTION , 
ACCESSION NO M-159, SHEET 2/7 


OR 

UNDERPIN EXISTING BLOCKSTONE 
BASE PER STANDARD DETAILS OF 
CONSTRUCTION SA-202 
(INCIDENTAL TO ITEM 02750. 001) 


e 


PLOTTED? 3/21/2024 


1" BATTER 


SIDEWALK 


#4 STEEL BAR 

(INCIDENTAL TO 

ITEM 02781. 001) 
Ys," R 


CURB 


(VARTABLE 
WIDTH) 
Yo" R 


Yo" EXPANSION JOINT 
(INCIDENTAL TO ITEM 
02781. 001) 


REVEAL 


VARIES 


LY exIstine 


PAVEMENT 


a 


REINFORCED CEMENT CONCRETE SIDEWALK, 4" DEPTH 
C ITEM 02785. 001) 


SUBBASE 6" DEPTH (NO. 2A) OVER 
GEOTEXTILE CLASS 4, TYPE A 
C ITEM 02521.002 & 02353. 002) 


ASPHALT TACK COAT — 
(ITEM 02741. 001) 


SEE TYPICAL SECTIONS 
FOR PAVEMENT TYPE 


SEE TYPICAL SECTIONS 
FOR PAVEMENT TYPE 


REINFORCED CEMENT CONCRETE 
BASE COURSE, 10" DEPTH 
(ITEM 02750. 001) 


SUBBASE (NO. 2A) (MATCH 
ADJACENT SUBBASE DEPTH) 


8 


—— REINFORCED CEMENT CONCRETE CURB 
(ITEM 02781. 001) 


Pa NG 
GEOTEXTILE CLASS 1, 


3/16" TO 1/2" 

THICK STYROFOAM 
( INCIDENTAL TO 
ITEM 02781. 001) 


OER 


GEOTEXTILE CLASS 4, TYPE 


THREE SIDES 
C ITEM 02353. 001) 


PAVEMENT BASE DRAIN 


TEM 02627. 001) 


**DEPTH MAY BE DECREASED TO 10" BELOW 
GUTTERLINE (RC-64M) AS REQUIRED TO 
ELIMINATE CONFLICTS WITH UNDERGROUND 
FACILITIES, AS INDICATED BY THE 
ENGINEER. 


CITEM 02521.004 & 62353. 002 


SIDEWALK EXISTING SIDEWALK 


ONE FULL LANE 
117-0" 
MILL & OVERLAY 


2-0" 


VY," APPROVED EXPANSION 
JOINT MATERIAL 

( INCIDENTAL TO ITEM 
04413.001 OR 04413. 002) 


SAWCUT 
(INCIDENTAL TO 
ITEM 02750. 001) 


a MILLING OF ASPHALT PAVEMENT: 
SURFACE, 1 1/2" DEPTH 
(ITEM 02550. 001) 


ASPHALT TACK COAT 
CITEM 02741. 001) 


“EXISTING ASPHALT ~, 
PAVEMENT 


ale 


DEFORMED TIE BAR, SEE STANDARD 
DETAILS OF CONSTRUCTION, 
ACCESSION NO_M-159, SHEET 2/7 
(INCIDENTAL TO ITEM 02750. 001) 


SUPERPAVE ASPHALT MIXTURE DESIGN, WEARING 
COURSE, PG 64E-22, 10 TO <30 MILLION 
ESALS, "9.5 MM MIX, 1%" DEPTH, SRL-H 
(ITEM 02532. 001) 


SUPERPAVE ASPHALT MIXTURE DESIGN, BINDER 
COURSE (LEVELING) , PG 64E-22, 10 "TO < 

30 MILLION ESALS, 19.0 MM MIX (3!4") 
CITEM 02532. 007) 


REINFORCED CEMENT CONCRETE 
BASE COURSE, 10" DEPTH 
C ITEM 02750. 001) 


REVEAL 
VARIES 


(VARIABLE WIDTH) (VARIABLE WIDTH) 


oe 


ss een CEMENT CONCRETE 


SIDEWALK, 4" DEPTH 


(ITEM 02785. 001) 


SUBBASE 6" DEPTH (NO. 2A 
OVER GEOTEXTILE CLASS 4, TYPE A 


CITEM 02521.002 & 02353. 002) 
— GRANITE CURB_OR 


RADIUS GRANITE CURB 
CITEM 04413.001 OR 04413. 002) 


— CLASS AA CONCRETE BASE 
C INCIDENTAL TO ITEM 04413.001 OR 04413. 002 


3/16" TO 1/2" THICK STYROFOAM 
(INCIDENTAL TO ITEM 04413.001 OR 04413. 002) 


GEOTEXTILE CLASS 1, 
THREE SIDES 
(ITEM 02353. 001) 


4" PAVEMENT BASE DRAIN 
(ITEM 02627. 001) 


SUBBASE (NO. 2A) (MATCH ADJACENT 
SUBBASE DEPTH) (8" MIN) OVER 
GEOTEXTILE CLASS 4, TYPE A 

CITEM 02521.004 & 02353. 002) 


REINFORCED CEMENT CONCRETE CURB 
ADJACENT TO PAVEMENT RESTORATION DETAIL 


NOT TO SCALE 


SIDEWALK 


1" BATTER | 7" 


#4 STEEL BAR 
(INCIDENTAL TO 
ITEM 02781. 001) 


Va" R 


CURB 


CVARTABLE 
WIDTH) 
Yo" R 


Yo" EXPANSION JOINT 
(INCIDENTAL TO ITEM 
02781. 001) 


REVEAL 


VARIES 


ae REINFORCED CEMENT CONCRETE 


SIDEWALK , 4" DEPTH 


GRANITE CURB ADJACENT TO COMPOSITE PAVEMENT 
RESTORATION AND MILL a OVERLAY DETAIL 


OT TO SCAL 


FOR USE ON FIFTH AVE BETWEEN DARRAGH ST AND LOTHROP ST, LT 


#4 STEEL 
BAR 


¥4" R 


Yo" EXPANSION 
JOINT 


CURB 
REVEAL 
VARIES 


REINFORCED CEMENT NOTES: 
CONCRETE CURB, 36" 

CURB CONSTRUCTION JOINTS SHALL BE SPACED AT A 
MAXIMUM OF 10’-0", AND SHALL COINCIDE WITH 
TRANSVERSE JOINTS IN THE PAVEMENT AND/OR BASE. 
EXTEND ALL PAVEMENT JOINTS THROUGH CURB. 
ALL CONCRETE CURB SHALL BE CURED BY THE SAME 
METHOD AS CONCRETE PAVEMENT OR BASE COURSE. 
PAVEMENT BASE DRAIN MAY BE OMITTED AS 
DIRECTED BY THE ENGINEER. 


x CITEM 02785. 001) 
— EXISTING SUBBASE 6" DEPTH (NO. 2A) OVER 
PAVEMENT GEOTEXTILE CLASS 4, TYPE A 
CITEM 02521.002 & 62353. 002) 
REINFORCED CEMENT CONCRETE CURB 
(ITEM 02781. 001) 
ASPHALT TACK COAT 
(ITEM 02741. 001) INCIDENTAL 
SEE TYPICAL SECTIONS 02781. 001) Asa seal GEOTEXTILE CLASS 1, 
FOR PAVEMENT TYPE THREE SIDES 
3/1 (ITEM 02353. 001) 


TO 1/2" 
Th Ick STYROFOAM 
(INCIDENTAL TO 
ITEM 02781. 001) 


SEE TYPICAL SECTIONS 
FOR PAVEMENT TYPE 


4" PAVEMENT BASE DRAIN 


( ITEM 02627. 001) REINFORCED CEMENT 


CONCRETE CURB, 36" 
CITEM 02781.005) DETAIL 
NOT TO SCALE 


FOR USE AT GI BIORETENTION OR BIOSWALE LOCATIONS 
SEE STORMWATER MANAGEMENT PLANS (ALSO PLAN) FOR ADDITIONAL DETAIL 


REINFORCED CEMENT CONCRETE CURB 
ADJACENT TO MILL & OVERLAY DETAIL 
NOT TO SCALE 


FOR USE AT CURB BUMPOUTS WHERE FULL DEPTH 
PAVEMENT RESTORATION IS NOT POSSIBLE DUE 

TO MPT RESTRICTIONS AND ALONG PORTIONS OF 
FORBES AVE DESIGNATED AS A STATE ROUTE 


DESIGNED 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 


DRAWN 


"michae!. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_01_RD_DETAILO2. dgn 


OPERATOR? 


DESCRIPTION 


REVISIONS 


NOT FOR 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


CONSTRUCTION) 


CHECKED BFS 


IN CHARGE LAR 


DATE 05/01/24 


SCALE 
AS SHOWN 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
SPECIAL DETAILS 
CONCRETE AND GRANITE CURB 


Port Authority aE 


3232246 PM 


PLOTTED? 3/21/2024 


Yo" PREMOLDED EXPANSION 
JOINT MATERIAL 
( INCIDENTAL TO 
ITEM 02785. 001) 


EACH UNIT SHALL NOT 
EXCEED 36 SQ. FT. 


EXPANSION JOINT 


EXPANSION JOINT 


CONTROL JOINT 


t——LANDSCAPED BUFFER (SEPARATE PAY ITEM) 
-+——CURB (SEPARATE PAY ITEM) 


+——STREET (SEPARATE PAY ITEM) 


15’-0" MAX 


REINFORCED CONCRETE SIDEWALK , 
4" DEPTH DETAIL ( ITEM 02785. 001) 


NOT TO SCALE 


CONCRETE SIDEWALK Yo" 


CAULK ING 


( INCIDENTAL TO ITEM 02785. 001) 


—— REINFORCED CEMENT CONCRETE 
SIDEWALK, 4" DEPTH 
C ITEM 02785. 001) 


“\ 6" X 6" - W2.9 X W2.9 


WELDED WIRE FABRIC 
C INCIDENTAL TO ITEM 02785. 001) 


p>- SUBBASE 6" DEPTH (NO. 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 
(ITEM 02521.002 & 02353. 002) 


NINA 


SECTION 


COMPACTED SUBGRADE 


"michae!. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_01_RD_DETAILO3. dgn 


OPERATOR? 


CONCRETE AS SPECIFIED 


x SEALANT ( POLYURETHANE- BASED , 
ELASTOMERIC SEALANT 


1/2" PREMOLDED EXPANSION 
JOINT MATERIAL (FULL DEPTH) 


PROVIDE EXPANSION JOINT AT 
NO MORE THAN 15’ SPACING 
UNLESS OTHERWISE DIRECTED 


EXPANSION JOINT 
NOT TO SCALE 


CONCRETE SIDEWALK Ya" 


2-— CONCRETE AS SPECIFIED 
SCORING JOINT 


PROVIDE SCORING JOINT AT 5’ 
INTERVALS BETWEEN EXPANSION 
JOINTS UNLESS OTHERWISE DIRECTED 


CONTROL JOINT 
NOT TO SCALE 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 
STRUCTION) 


APPROVED CAULKING 
WET TOOL TO SHAPE 


EXPANDED POLYET 
JOINT MATERIAL 


BUILDING FACADE 


TYPICAL 


JOINT 


HYLENE 


TOP OF SIDEWALK 


EXPANSION JOINT 


AT FACADE OF BUILDING 


DESIGNED 


NOT TO SCALE 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


PITTSBURGH PENNSYLVANIA 


CHECKED BFS 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE LAR 


SPECIAL DETAILS 


DATE 05/01/24 


REINFORCED CONCRETE SIDEWALK AND JOINTS 


SCALE 
AS SHOWN 


Port Authority wr 124 


PLOTTED? 3/21/2024 


"michae!. megarry" 


OPERATOR? 


3232251 PM 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207701\BRT_01_RD_DETAILO4. dgn 


EXISTING CONCRETE BASE / 
= EXISTING SUBBASE 


SUPERPAVE ASPHALT MIXTURE DESIGN, MILLING OF ASPHALT 
MILLING OF ASPHALT WEARING COURSE, PG 648-22, <0.3 PAVEMENT SURFACE , EXISTING 
PAVEMENT SURFACE , MILLION ESALS, 9.5 MM MIX, 2" 2" DEPT ASPHALT 
2" DEPTH DEPTH, SRL-H (ITEM 02532. 003) ITEM 02550. 002) PAV EMENT 
CITEM 02550. 002) 


MILLING OF ASPHALT PAVEMENT 
SURFACE, VARIABLE DEPTH 
(MILL TO EXISTING CONCRETE 
BASE) (ITEM 02550. 004) 


EXISTING ISLAND TO BE REMOVED DETAIL 


(SEE ROADWAY PLANS FOR LOCATIONS 
NOT TO SCALE 


SUPERPAVE ASPHALT MIXTURE DESIGN, WEARING at 
COURSE, PG 64E-22 to <30 MILLION ESALS, 9.5 MM MI 
TRAFFIC DIRECTION. 1/2" DEPTH, SRL-H (TO BE PAID UNDER ITEM 02532.001) 


CLASS 1B EXCAVATION FOR SUPERPAVE ASPHALT MIXTURE DESIGN, BINDER COURSE 
REMOVAL OF EXISTING A (6! MIN) 1" MIN (LEVELING) , PG 64E-22, 10 TO <30 MILLION ESALS, 
SANDSTONE BLOCK PAVERS - - 19.0 MM MIX (TO BE PAID UNDER ITEM 02532. 007) 


5" ASPHALT PAVEMENT 


5" SANDSTONE BLOCK PAVEMENT 


EXISTING GROUND 


PATCHING JOINT (SEE 
CONCRETE PAVEMENT PATCHING, TYPE A 
RC- 26M) ( TYP) ( INCIDENTAL) (FOR PATCHES BETWEEN 6 FEET AND 20 FEET LONG 


OR 
CONCRETE PAVEMENT PATCHING, TYPE B 
pues PATCHES BETWEEN 20. 1FEET AND 65 FEET LONG) 


CONCRETE PAVEMENT PATCHING, TYPE C 
(FOR PATCHES BETWEEN 65.1 FEET AND 500 FEET LONG 


REMOVAL OF UNSUITABLE MATERIAL AS 
DIRECTED BY ENGINEER ( INCIDENTAL) 


SUBBASE MATERIAL FOR CONCRETE PAVEMENT PATCHING ( INCIDENTAL 


ACCELERATED CONCRETE PAVEMENT PATCHING (ITEM 02755. 001) 


(AS DIRECTED) 
NOT TO SCALE 


—_ THE PREPARATION OF THIS 
] DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
Gulf Tower TRANSPORTATION, UNDER THE 
707 Grant Street URBAN MASS TRANSPORTATION ACT 
5th Floor OF 1964, AS AMENDED, FOR THE 
DESCRIPTION PORT AUTHORITY OF ALLEGHENY 


Pittsburgh, PA 15219 SeISONE COUNTY, PENNSYLVANIA. 


EXISTING CONCRETE DECK CURB 
(TO BE REMOVED 
EXISTING CONCRETE aa 
SUPERPAVE ASPHALT MIXTURE DESIGN, WEARING (APPROX 104%" DEPTH SUPERPAVE ASPHALT MIXTURE DESIGN, WEARING 
COURSE, PG 64S-22, <0.3 MILLION ESALS, 9.5 (TO BE REMOVED) COURSE, PG 64S-22, <0.3 MILLION ESALS, 9.5 
MM MIX, 2" DEPTH, SRL-H ( ITEM 02532. 003) MM MIX, 2" DEPTH, SRL-H ( ITEM 02532. 003) 


GROUND 


SUPERPAVE ASPHALT MIXTURE 
WEARING COURSE, PG 64E-22, 
<30 MILLION ESALS, 9.5 MM 
1%)" DEPTH, SRL-H 

(ITEM 02532. 001) 


existine —” 


SIDEWALK 


= VARIES 


DESIGN, 
10 TO 
"MIX, 


CVARTABLE 
WIDTH) 


REINFORCED CEMENT CONCRETE 
SIDEWALK, 4" DEPTH 
C ITEM 02785. 001) 


SUBBASE 6" DEPTH (NO. 2A) 
OVER GEOTEXTILE CLASS 4, TYPE A 
(ITEM 02521.002 & 02353. 002) 


PARKING LOT PAVEMENT PATCH 
NOT TO SCALE 


ASPHALT TACK COAT 
(ITEM 02741. 001) 


SUPERPAVE ASPHALT MIXTURE DESIGN, WEARING | 
COURSE, PG 64E-22, 10 TO <30 MILLION 
ESALS, 9.5MM MIX, 1 1/2" DEPTH, SRL-H 
(ITEM 02532. 001) 


SUPERPAVE ASPHALT MIXTURE DESIGN, BASE 
COURSE, PG 64S-22, <0.3 MILLION ESALS, 


25.0 MM MIX, 4 1/2" DEPTH 
(ITEM 02532. 004) 


SUBBASE 6" DEPTH (NO. 2A) OVER 
GEOTEXTILE CLASS 4, TYPE A 
(ITEM 02521.002 & 02353. 002) 


DESIGNED 


KIRKPATRICK ST PARKING 
LOT PAVEMENT DETAIL 


NOT TO SCALE 


DRAWN 


NOTFOR fas 


BFS 


LAR 


CONSTRUCTION) [i 


95/01/24 


SCALE 


AS SHOWN 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


SPECIAL DETAILS 


ISLAND REMOVAL / PAVEMENT PATCHING 


Port Authorit 


connecting people to life 


y 


CONTRACT NO. BRT-001 
| owe.no. CV50 CV50 sHT. 125 


3233217 PM 


PLOTTED? 3/21/2024 


"michae!. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_01_RD_DETAILO4A. dgn 


OPERATOR? 


2/-o" 


RB 
(O" REVEAL) 


3/-0" 12’ 0" (MIN) 


, PVMT 


RCC ih 


RCC SHARED USE PATH 


, 


I 


_| 


SECTION A-A 
NTS 


B 
(4" REVEAL) 


gO” 12'0" (MIN) 


PVMT | | LANDSCAPE 
AREA 


RCC SHARED USE PATH 


SECTION B-B 
NTS 


| 


f 
rg 
$ 
¢ 
é 
§ 
i 
f 


RB 
(4" REVEAL) 


12’ 0" (MIN) 
RCC SHARED USE PATH 


SECTION C-C 
NTS 


BOTTOM OF CURB CONCRETE CURB 


SECTION D-D 
NTS 


LANDSCAPING AREAS 
(TYP) 
496 


FIFTH AVE CONSTR B 
497 


S 65°22 22" E 


TMH A 


“TSHARED 


. |USE PATH 
NyCAVG) 


pC 


B 


7-oON 2 € HARED 
|.20’ -0' | SUSE PATH 


aaa anneal 


BRUSH 


SIDEWALK CUT THROUGH 


SCALE 


0 20 40 FEET 
| 


DESIGNED 


DESCRIPTION 


THE PREPARATION OF THIS 

U.S. DEPARTMENT OF INCHARGE —_LAR 

TRANSPORTATION, UNDER THE STRUCTI ON) == 
DATE 05/01/24 

OF 1964, AS AMENDED, FOR THE 

PORT AUTHORITY OF ALLEGHENY SCALE 


AS SHOWN 


REVISIONS 


DOCUMENT HAS BEEN FINANCED IN DRAWN JMS 
PART THROUGH A GRANT FROM THE 

FEDERAL TRANSIT ADMINISTRATION, N OT FO R CHEGKER BES: 
URBAN MASS TRANSPORTATION ACT 

COUNTY, PENNSYLVANIA. 


r>—— CURB REVEAL 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


SPECIAL DETAILS 


SIDEWALK CUT THROUGH 


Port Authorit 


connecting people to life 


y 


| | CONTRACT NO.BRT-001 | NO. BRT-001 
pwe.no. CV51 sHT. 126 
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DETAIL 1 


OPERATOR: "michael. mcogarry" 


CAULK SEAM BETWEEN 
SIDEWALK AND TILE 
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DIRECTIONAL INDICATOR 
PLAN 


(INCIDENTAL TO ITEM 02785. 001) 
NOT TO SCALE 


V4"-20 x 1Y2" FLAT 
HEAD SOCKET CAP SCREWS 


STAINLESS STEEL SEE DETAIL 2 


Y4"-20 x 1Yo" 
ZINC PRECAST 
CONCRETE INSERT 


WASHER ON BACK SIDE 


DETAIL 2 


Ai 
SECTION A-A 


DESIGNED SDS 
DRAWN JMS 
CHECKED BFS 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


SPECIAL DETAILS 
DIRECTIONAL INDICATOR 


Port Authority 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


IN CHARGE LAR 
URBAN MASS TRANSPORTATION ACT CO ST R U CT O N ) DATE 05/01/24 
OF 1964, AS AMENDED, FOR THE 


PORT AUTHORITY OF ALLEGHENY SCALE 
COUNTY, PENNSYLVANIA. 


A=COM 
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DESCRIPTION 
REVISIONS 


AS SHOWN 


3233228 PM 


BRICK SURFACING (02788. 001) 
VARIES SEE CV106 


RECESS MONUMENT 


ADJACENT 
VA " TO Vy " ~_— et 


PAVEMENT 


ad ASPHALT SETTING 
eh - BED ¥4" DEPTH 
: Ee SEE RC-20M (INCIDENTAL TO 


q FOR CONC. 
EXPANSION JOINT BRICK, 3" DEPTH 

ee CAYCE NT (INCIDENTAL TO 
IT 


MATERIAL AND 
at JOINTS( TYP.) EM 02788. 001) 


CAULK ING 
ENT TOP DETAIL 


ADJACENT 
PAVEMENT 


PLOTTED? 3/21/2024 


REINFORCED CEMENT CONCRETE 
SIDEWALK, 4" DEPTH 


SUBBASE 6" DEPTH (NO. 2A) 


Ka 
y> 
QR -— COMPACTED SOIL 
KK BACKFILL 


CLASS P CONCRETE VARIES 
ACCORDING TO LENGTH 
OF MONUMENT 


MINIMUM 
MINIMUM 


VARIES 


15" 
Qo" 


CITY OF PITTSBURGH 

MONUMENT 
REINFORCED CEMENT 
CONCRETE PAVEMENT , 
10" DEPT 


H 
ASPHALT TREATED (ITEM 02750. 001) 


AASHTO NO. 57 
COARSE AGGREGATE 


PERMEABLE BASE 
COURSE, 4" DEPTH 
( INCIDENTAL TO 


SUBBASE (NO. 2A) 


(MATCH ADJACENT SUBBASE 


DEPTH) OVER GEOTEXTILE CLASS 4, TYPE A 


ITEM 02788. 001) (ITEM 02521.001 & 02353. 002) 


SECTION 


12" DIAMETER 
MINIMUM 


! 


2Y_" CRIMP 

$3" TO SECOND CRIMP 
2p" CRIMP 

I 


SECTION 


g" TO FIRST CRIMP 


! (AN 
1¥%4" BASE ey, 


2" MINIMUM 
4 


ADJACENT 
PAVEMENT 


BRICK, 3" DEPTH 
( INCIDENTAL TO 
ITEM 02788. 001) 


MODIFIED ALUMINUM 
FLANGE BASE 


REINFORCED CEMENT 
CONCRETE CURB 
(ITEM 02781. 001) 


REINFORCED CEMENT 
CONCRETE CURB 
CITEM 02781. 001) 


SECTION 


ADJACENT 
PAVEMENT 


BRICK PATTERN IS 
RUNNING BOND 


NOTE: 


ALL DIMENSIONS SHOWN FOR CITY OF PITTSBURGH 
SURVEY MONUMENT ARE APPROXIMATE. THE ACTUAL 
eee THE CITY OF PITTSBURGH IS TO PROVIDE 
MA ARY. 


—REINFORCED CONCRETE KEY 
UNDER BRICK SURFACE 
(ITEM 02750. 001) 


a 


CITY OF PITTSBURGH SURVEY MONUMENT 
NOT TO SCALE 


BRICK SURFACING DETAIL 
(ITEM 02788. 001) 


NOT TO SCALE 


DESIGNED 


PORT AUTHORITY OF ALLEGHENY COUNTY 


THE PREPARATION OF THIS 


"michae!. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 
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OPERATOR? 


DESCRIPTION 


REVISIONS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FO 


CONSTRUCTION) 


DRAWN 


PITTSBURGH 


R CHECKED BFS 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE LAR 


DATE 05/01/24 


SPECIAL DETAILS 


SURVEY MONUMENT & BRICK SURFACING 


SCALE 
AS SHOWN 


Port Authorit 


connecting people to life 


y 


| CONTRACT NO.BRT-001 | NO. BRT-001 
pwe.no. CV53 sHT. 128 


3233234 PM 


PROPOSED PAVEMENT (PAID SEPARATELY) PROPOSED PAVEMENT (PAID SEPARATELY 


PLOTTED? 3/21/2024 


PROPOSED SUBBASE (PAID SEPARATELY) PROPOSED SUBBASE (PAID SEPARATELY 


PROPOSED SUBGRADE AND PROPOSED SUBGRADE AND 
GEOTEXTILE, CLASS 4, TYPE A GEOTEXTILE, CLASS 4, TYPE A 


lO se a c8 Ss | 
ee Se < aa 

1’ APPROVED COARSE 1’ APPROVED COARSE 
AGGREGATE AS DIRECTED AGGREGATE AS DIRECTED _& 


a Mes ee __ _ Be | : aa 8 (MIN) 


, GEOTEXTILE, CLASS 4, TYPE C ; GEOTEXTILE, CLASS 4, TYPE C 
1’ UNDERCUT BELOW OR AS-DIRECTED GEOGRID, 1’ UNDERCUT BELOW OR AS-DIRECTED GEOGRID, 
PROPOSED SUBGRADE. CLASS 3, TYPE B SUCH AS PROPOSED SUBGRADE. CLASS 3, TYPE B SUCH AS 

TENSAR BIAXIAL GEOGRID BX TENSAR BIAXIAL GEOGRID BX 
1500 (OR EQUAL) 1500 (OR EQUAL) 


BASE OF SUBGRADE UNDERCUT BASE OF SUBGRADE UNDERCUT 


SUBGRADE UNDERCUT DETAIL SUBGRADE UNDERCUT TRANSITION DETAIL 
NOT TO SCALE NOT TO SCALE 


SUBGRADE UNDERCUT, AS SPECIFIED ( ITEM 02341. 001) 


USE TRANSITION DETAIL AT EACH END OF SUBGRADE UNDERCUT 
APPLIED LOCATION: ( ITEM 02341.001) , AS DIRECTED. 


FIFTH AVENUE: STA 440+91 TO STA 449+17 LT 
SUBGRADE UNDERCUT, AS DIRECTED ( ITEM 02341. 002) 


APPLIED LOCATION: ASPHALT WEARING 
AS DIRECTED COURSE, 1/2" DEPTH ASPHALT TACK COAT 
EXISTING SURFACE 


ASPHALT CONCRETE SAW_CUT_EXISTING 
BASE COURSE, 4" DEPTH PAVEMENT (TYP) 


12’ -0" (MAX) 


SIDEWALK TRENCH RESTORATION 
PERFORM SPECIAL ROLLING TO DETERMINE WEAK SUBGRADE AREAS, SECTION 02342. (PIPE INSTALLATION) ,TEMPORARY 


NOT TO SCALE 
PERFORM UNDERCUTTING EXCAVATION AS DIRECTED BY ENGINEER. INCIDENTAL TO TRENCH RESTORATION 02615. 001 
DEPTH OF UNDERCUT 1 FOOT IN ACCORDANCE WITH THIS ITEM AND AS DIRECTED. 


GEOTEXTILE, CLASS 4 TYPE C TO BE USED WITH PERMANENT DEFLECTIONS FROM 0.5 TO 3 INCHES. 


USE GEOGRID, CLASS 3, TYPE B SUCH AS TENSAR BIAXIAL GEOGRID BX 1500 (OR EQUAL) FOR ASPHALT CONCRETE 
AS DIRECTED LOCATIONS WITH PERMANENT DEFLECTION GREATER THAN 3 INCHES. BASE COURSE, 11" DEPTH ASPHALT TACK COAT 


EXISTING SURFACE 
PLACE APPROVED COARSE AGGREGATE IN 8" MAX LIFTS. Fa SAW CUT EXISTING 


PAVEMENT (TYP 
GEOTEXTILE, CLASS 4 TYPE A TO BE USED FOR LAYER SEPARATION. 


8" OF APPROVED COARSE AGGREGATE OR 6" OF SUBBASE MATERIAL IS TO BE IN PLACE COURSE. 15" DEPTH 


ON GEOTEXTILE OR GEOGRID BEFORE PERMITTING COMPACTION. 


=| 


ROADWAY TRENCH RESTORATION 


(PIPE INSTALLATION) , TEMPORARY 
NOT TO SCALE 
INCIDENTAL TO TRENCH RESTORATION 02615. 001 


7 DESIGNED SDS PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM THE PREEARATION OF THIS a PORT J COUNTY 
FEDERAL TRANSIT ADMINISTRATION N OT FO R CHECKED BES BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower : IN CHARGE LAR SPECIAL DETAILS 
707 Grant Street (menace renseoettey act] CONSTRUCTION) | [oe —csouz SUBGRADE UNDERCUT / TRENCH RESTORATION 
5th Floor OF 1964, AS AMENDED, FOR THE 


: DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i : AS SHOWN 
Pittsburgh, PA 15219 SaGIGNE COUNTY, PENNSYLVANIA Port Authority es es oer 


|. 12’ -0" (MAX) 
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OPERATOR? 


3/21/2024 


PLOTTED 


"michae!.megarry" 


OPERATOR? 


3/8" X 6" PLATE 


48" 3/8" X 6" PLATE 
—— PENTA-HEAD BOLT (TYP. OF 4) 


3:33:41 PM 


Tz emo! 
u a in I ot 
1/2" X 2" X 2" BOLT PAD aan Reo veg Rene ete Ne S. , —— HEAVY DUTY LIFT HANDLE (TYP. OF 4) 


DRILL & TAP FOR 1/2" BOLT” 
BOLT PAD yo 6" X 3-1/2" X 3/8" ANGLE 


10" PENTA-HEAD BOLT oe. DIAMOND PLATE 


3/8" X 6" 


. PLATE FRAME ANGLE ae 
5/8" HOLE TO BOLT 3/8" X 6" l l l HL 
STEEL CURB PLATE SECTION A - 

\ 3/8" X 2-1/2" STUD ANCHOR 


BOLTING DETAT 


PROPOSED CURB 


3/8" X 2-1/2" STUD ANCHOR 
NOTES : 


PROPOSED CURB .) ALL MATERIAL SHALL BE HOT ROLLED STEEL 
BEARING BARS FOR COVER SHALL CONFORM TO ASTM A572 GR. 50. 


NOTES ? 2.) COMPLETE UNIT SHALL BE HOT DIP GALVANIZED PER ASTM A123 AFTER 


1.) ALL MATERIAL SHALL BE HOT ROLLED STEEL. BAO AT TON: 


3.) COVER SHALL BE BOLTED TO FRAME WITH FOUR 1/2"-13 STAINLESS STEEL 
oo ea ec ee Te Cage ean ED: PER AS ee. Denes PENTA-HEAD BOLTS. CURB SHALL BE BOLTED TO FRAME WITH FOUR 1/2"-13 
; STAINLESS STEEL HEX-HEAD BOLTS 


3.) COVER SHALL BE BOLTED TO FRAME WITH FOUR 1/2"-13 STAINLESS : 
STEEL PENTA-HEAD BOLTS. CURB SHALL BE BOLTED TO FRAME WITH FOUR Gee te eye ase a er en eee eee ange: MERE Nh aEpeer 


17/2"-13 STAINLESS STEEL HEX-HEAD BOLTS 
* VARIES BY ADJACENT CURB REVEAL 


174" STEEL DIAMOND PLATE 


3/5 te} ai" 1/2"-13 NUTS TO 


BOLT TO FRAME i 
a eee X 5-1/4" BEARING BARS 
ns on 
I 
I 
if 
if 
i} 
I 


—— 3/8" X 2" TIE BARS 


| 
; 
i 


1/4" PLATE = 
GUSSETS bi PROFILE AS SPECIFIED 


12" €-C 


3/8" GUSSETS 


ar 


6 
— HEAVY DUTY LIFT HANDLE 
1/4" X 5" PLATE 
= 
COVER BOLT PAD 
DE VIEW a 


—=) 


BOTTOM VIEW 
1/2'-13 NUTS TO 


ate eo BOLT TO FRAME DIAMOND PLATE 


—— TIE BAR 


a 
i BEARING BAR 
BACK VIEW a 


SIDE VIEW 


NOTES 8 NOTES 8 


1.) ALL MATERIAL SHALL BE HOT ROLLED STEEL. 
BEARING BARS SHALL CONFORM TO ASTM A572 GR. 50 


2.) COVER SHALL BE HOT DIP GALVANIZED PER ASTM A123 AFTER FABRICATION. 


3.) COVER SHALL BE BOLTED TO FRAME WITH FOUR 1/72"-13 STAINLESS STEEL 
PENTA-HEAD BOLTS. 


1.) ALL MATERIAL SHALL BE HOT ROLLED STEEL. 


2.) CURB SHALL BE HOT DIP GALVANIZED PER ASTM A123 AFTER 
FABRICATION. 


3.) CURB SHALL BE BOLTED TO FRAME WITH FOUR 1/2"-13 STAINLESS 
STEEL HEX-HEAD BOLTS. 


4.) THIS UNIT DESIGNED TO WITHSTAND H20 WHEEL LOADS WHERE NOT 
SUBJECT TO HIGH DENSITY TRAFFIC. 


* VARIES BY ADJACENT CURB REVEAL REMOVABLE CURB 
NOT TO SCALE 


DESIGNED SS. PORT AUTHORITY OF ALLEGHENY COUNTY 
A =COM ee ce ences oRAWN aN PTSBURG! PENNSYLVANIA 
FEDERAL TRANSIT ADMINISTRATION NOT FOR CHECKED SS. BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower RA INCHARGE! __ EAR, SPECIAL DETAILS 
707 Grant Street ‘menace rensroetneyact| CONSTRUCTION) | [ose —ssouz REMOVABLE CURB 
5th Floor OF 1964, AS AMENDED, FOR THE 


: DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i ; AS SHOWN 
Pittsburgh, PA 15219 SAGE COUNTY, PENNSYLVANIA Port Authority re eT 


4.) THIS COVER DESIGNED TO WITHSTAND HS20 WHEEL LOADS WHERE NOT 
SUBJECT TO HIGH DENSITY TRAFFIC. 
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PLOTTED? 3/21/2024 


NOTES: 


s 


Figs: 


4’ -0" 
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A=COM 
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OPERATOR? 


SECTION 


(FOR BRICK/BLOCKSTONE STREETS) 
STANDARD WEIGHT 722 LB. 


1, FRAMES AND COVERS MUST BE MACHINED TO INSURE GOOD BEARING AND PROPER FIT IN ANY POSITION. 
2. CAST IRON SHALL CONFORM TO THE STANDARD SPECIFICATIONS FOR GRAY IRON CASTINGS, 

ASTM DESIGNATION: A48 CLASS No. 30B GRADE MINIMUM STRENGTH. 
The Pittsburgh Water and Sewer Authority 


MANHOLE FRAME CASTING 
(CITY OF PGH / PWSA No. 23) 


Scale: N.T.S. 


$FILENAMES 


Supplemental 
Detail Drawing: MFC23 


DESCRIPTION 


REVISIONS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


MIN. (2) 1” DRILLED HOLE 
(TYP.) 


NOTES: 


Fos" 


3’-10" 


SECTION 


1. FRAMES AND COVERS MUST BE MACHINED TO INSURE GOOD BEARING AND PROPER FIT IN ANY POSITION. 


2. CAST IRON SHALL CONFORM TO THE STANDARD SPECIFICATIONS FOR GRAY IRON CASTINGS, 
ASTM DESIGNATION: A48 CLASS No. 30B GRADE MINIMUM STRENGTH. 


Approved by: 


NOT FOR 


CONSTRUCTION) 


The Pittsburgh Water and Sewer Authority 


MANHOLE FRAME CASTING 
(CITY OF PGH / PWSA No. 26) 


Scale: N.T.S. 


DESIGNED 


DRAWN 


CHECKED DJC 


IN CHARGE LAR 


DATE 05/01/24 


SCALE 
AS SHOWN 


Supplemental 
Detail Drawing: MF C26 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Port Authority | seen Gi Teo 


connecting people to life 


SPECIAL DETAILS 


PWSA - MANHOLE FRAME CASTINGS 


3:35:57 PM 


PLOTTED? 3/21/2024 


” DRILLED 


tafe 
Ware 


6” Fyse 
3-5" 


SECTION 


NOTES: 


1. FRAMES AND COVERS MUST BE MACHINED TO INSURE GOOD BEARING AND PROPER FIT IN ANY POSITION. 


2. CAST IRON SHALL CONFORM TO THE STANDARD SPECIFICATIONS FOR GRAY IRON CASTINGS, 
ASTM DESIGNATION: A48 CLASS No. 30B GRADE MINIMUM STRENGTH. 


The Pittsburgh Water and Sewer Authority 


MANHOLE FRAME CASTING 
(CITY OF PGH / PWSA No. 65) 


Approved by: Scale: N.T.S. Supplemental 
Detail Drawing: MFC65 
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OPERATOR? 


5th Floor 


DESCRIPTION 


Pittsburgh, PA 15219 


REVISIONS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOTES: 


8 WEBS - 4 WEBS TO BE 
PLACED IN LINE WITH 
PROJECTIONS ON UPPER 
SIDE OF PLATE, AS SHOWN 


am 
RISE IN CENTER “ 


SECTION 


. 2” HIGH LETTERING SHALL NOTE "PWSA” AND "SEWER” FOR ALL COMBINATION AND SANITARY SEWERS. 
FOR STORM ONLY SEWERS, CHANGE THE LABEL ’SEWER’ TO ’STORM’. 


2. FRAMES AND COVERS MUST BE MACHINED TO INSURE GOOD BEARING AND PROPER FIT IN ANY POSITION. 


3. VENT HOLES IN LID REQUIRED FOR COMBINATION AND SANITARY SEWERS (AS DIRECTED). 
VENT HOLES IN LID FOR STORM SEWERS ARE OPTIONAL. 


4. CAST IRON SHALL CONFORM TO THE STANDARD SPECIFICATIONS FOR GRAY IRON CASTINGS, 


ASTM DESIG 


ATION: A48 CLASS No. 30B MINIMUM STRENGTH. 


Approved by: 


The Pittsburgh Water and Sewer Authority 


Sewer Manhole Cover Casting 


Scale: N.T.S. 


FILENAMES 


DESIGNED 


DRAWN 


NOTFOR [ress 
CONSTRUCTION) 2" xe 


SCALE 
AS SHOWN 


Supplemental 
Detail Drawing H G O V 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
SPECIAL DETAILS 
PWSA - MANHOLE FRAME & COVER CASTINGS 


5; 
Port Authority rT 


Existing bituminous surface. 


3/21/2024 
3:36:02 PM 


-—Saw-cut existing pavement (typ.) 


Binder and wearing course per current 
’ City of Pittsburgh, PENNDOT, or 
Street pavement as per City Allegheny County standards. 


of Pittsburgh, PENNDOT, or 
Allegheny County standards 


PLOTTED 


r— 6x12 — W7xW4 


Brick or blockstone surfacing 


Finished surface to match existing or as 


specified for desired sidewalk type pre brick or blockstone surface. 


4” min. compacted \ 

AASHTO No. 57 approved aggregate . \ \ L L S 
37-0” min. : 7 sal pe pn : j_s : : 10” reinforced concrete paving | 
or as directed Saw-—cut existing sidewalk : : Sy oe ae art oe oman \/ base (minimum) or match existing 
or as directed nod vee ig pce. a masonry base 


Face of curb/ 
Edge of pavement 


| compacted 2A 
aggregate sub—base 


Backfill with 

approved compacted 
granular material (2A) 
Backfill with or selected earth 
approved compacted (as directed) 

; granular material (2A) 
Curb drain or selected earth 


optional, as 8g ‘ 
per City of Q > ees 3 ‘ (as directed) 


Pittsburgh 
standards —\= a 


This area to be 
backfilled and 
compacted by hand, 
heavy equipment 

~ not permitted 

= (as directed) Backfill with approved 
compacted granular material 
(AASHTO No. 67 Aggregate) 


This area to be 
backfilled and 
compacted by hand, Backfill with 
heavy equipment se 
not permitted approved compacte 
(as directed) ranular material 

(AASHTO No. 67 Aggregate) 


NOTES: 


als All trench backfill material to be placed and mechanically compacted in 6” compacted layers. 
2. Trench bedding may need to be modified in poor compaction areas. 


NOTES Os Certain pipe materials and/or related trench materials may need to be substituted 
1. All trench backfill material to be placed and mechanically compacted in 6” compacted layers. if contaminated soils are encountered. 


2. Trench bedding may need to be modified in poor compaction areas. : Reinforcement shall be considered incidental to concrete paving base. 
St Certain pipe materials and/or related trench materials may need to be substituted : Paving material to match existing street surface and shall conform with requirements of owner. 


if contaminated soils are encountered. 
Concrete saw—cut to be vertical and neat. Clean and wet when new concrete is poured. 


The Pittsburgh Water and Sewer Authority ue’ The Pittsburgh Water and Sewer Authority 


Sewer Line Trench |In Sidewalk Area Sais REBAVING ~ 


Approved by: Scale: N.T.S. Supplemental Approved by: Scale: N.T.S. Supplemental 
FILENAMES Detail Drawing SA—1C FILENAMES Detail Drawing: SAS | 
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naa 
Pittsburgh, PA 15219 ene COUNTY, RENNGYIVANAT EY AS SHOWN Port Authority | CONTRACT No. BRT-001 
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REVISIONS connecting people to life 


DWG. NO. CV58 


3:36:18 PM 


PLOTTED? 3/21/2024 
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OPERATOR? 


2:1 SLOPE 
See : j R,C, BOX MANHOLE REQUIRED 
ny ee 221 r [~ FOR SEWERS 49” DIA. OR GREATER “| 
#4, REBAR Tf | i #4, REBAR 4 72” DIA. MANHOLE FOR SEWERS 
12° o.¢. IN : - 1 12° 0.¢. IN an 48" DIA. OR LESS 


BOTH DIRECTIONS Nx BOTH DIRECTIONS 60” DIA. MANHOLE FOR SEWERS 


36” DIA. OR LESS 


> 


” DIA. MANHOLE FOR SEWERS 
24” DIA. OR LESS 


PRE-CAST REINFORCED CONCRETE MANHOLE 
WALL AS PER ASTM DESIGNATION C—478 


CONCRETE ENCASEMENT REINFORCEMENTCONCRETE CRADLE REINFORCEMENT 


€ CITY CLASS. ’P’ OR 'PP’ 
Sure ACL __ MIN. 4000 PSI 
TRENCH ee GROUND VIBRATED CEMENT CONCRETE 


V_ 


aaa | oe ” 2:12 BATTER FACE 
EXTEND ANCHOR TO 6 (TYP.) 


\ . p : » ?p » oD 
BELOW GROUND SURFACE a “SPRING _LINE* 
WHEN NECESSARY TO Me ethene ese CENTERLINE 
PREVENT BACK—FILL FROM (AS. DIRECTED) 
BEING WASHED OUT BY 


APPROVED WATER STOP 
SURFACE WATER IF DIRECTED 


1’ IN ROCK 1’ IN ROCK ( : a a : a i. ‘ f—8" MIN. OR % OF PIPE 
PIPE SEWER gig a oon oe e ; SEWER DIAMETER 


2’ MIN. OTHER 2’) MIN. OTHER * RIGID PIPE s 
SOIL TYPES SOIL TYPES 
:) SOLID GROUND (TYP.) 


SECTION OF MANHOLE INVERT 


[ PIPE SEWER 
. es (TYP.) 
S MANHOLE BASE 
(TYP.) 


- REBAR 12” FOR PIPE 12” IN DIAM OR LESS VANHOM Wat 
(S" MIN. COVER TYP.) 18” FOR PIPE 15” TO 20” IN DIAM aan, ZIP (TYP.) 
24” FOR PIPE 24” TO 30” IN DIAM 


Section 


CONCRETE ANCHORS 


NOTES: Vt APPROVED 


WATER STOP : 
aaa TYP. (SEE va OM ta CHANNEL RADIUS 

= NOTE 3) AS DIRECTED CENTERLINE OF 
1, CEMENT CONCRETE REINFORCEMENT SHALL BE MINIMUM 28 DAY, VIBRATED, 4000# (TYP.) MANHOLE 


AIR-ENTRAINED (TYP.) 


2. DETAILS SHOWN ARE FOR MINIMUM GENERAL CONDITIONS. SPECIFIC CERTAIN PLAN VIEW OF MANHOLE INVERT — SINGLE, TWO-WAY, THREE—WAY 
SOIL CONDITIONS MAY REQUIRE ADDITIONAL ENGINEERING REINFORCEMENT DESIGN. 


NOTES: 
TE ANCHORS FOR RIGI ON STEEP GRADES: 
DE NO ANCHORS ON LESS THAN 24% . ADDITIONAL AND/OR ALTERNATE PIPE SEWER LAYOUT CONNECTIONS WILL BE APPROVED AS DIRECTED. 


DE ANCHORS 36 c. 10 c. GRADES BETWEEN 24% AND 34% . REINFORCED CEMENT CONCRETE BOX MANHOLE MAY BE ORDERED FOR MULTIPLE CONNECTIONS OR SPECIAL CONDITIONS, AS DIRECTED. 
DE ANCHORS 24° c. GRADES BETWEEN 34% AND 50% 
DE ANCHORS 16’ c. TO c. GRADES BETWEEN 50% AND 70% _ ALL PLASTIC PIPE SEWERS OR CONNECTIONS MUST HAVE APPROVED WATER STOPS OR FLEXIBLE BOOT TYPE CONNECTIONS, AS DIRECTED. 


FOR CONDITIONS OTHER TH CHORS SHALL BE PROVIDED 
U / , . APPROVED MANHOLE STEPS REQUIRED IN BASE, MUST BE PER ASTM A615, C478, D4101 AND AASHTO M199. IINSTALL MANHOLE STEPS 
Ae eal THE CON LANS OR AS ORDERED IN THE FIELD BY AT 12” 0.C. AND NOTCH FOUNDATION AS DIRECTED. PROPOSED STEPS SHALL NOT BE PLACED IN BARREL OF FLOW LINE. 


CLASS A MANHOLES ARE 1—WAY WITH INVERT FORMED WITH SPLIT PIPE EMBEDDED IN CONCRETE. CLASS B MANHOLES ARE 
2-WAY OR 3-—WAY WITH INVERT MOULDED IN CONCRETE BASE. 
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] (AS. DIRECTED) 


— (2) SS ?” ANCHOR BOLTS 
AS DIRECTED 


ECCENTRIC CONE SECTION 


60” or 72” TRANSITION SECTION 


: 2-RING MASTIC JOINT MATERIAL 
. AS PER ASTM DESIGNATION: C-990 
MANHOLE FRAME NUMBERS : OR APPROVED EQUAL (TYP.) MANHOLE FRAME NUMBERS 


LOCATION |DEPTH PATTERN # : . LOCATION [DEPTH PATTERN 2-RING MASTIC JOINT MATERIAL 


SIDEWALKS , SIDEWALKS : AS PER ASTM DESIGNATION: C-990 


& GRASS e oP zs) » & GRASS 6 No. 65 aie eel a f OR APPROVED EQUAL (TYP.) 


CONCRETE & . . : : CONCRETE & : oi cae SAW CUT * 
BITUMINOUS : - BITUMINOUS e ; S DIRECTED |’. 
STREETS : < STREETS . : 
BRICK & . Is BRICK & 
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STREETS =e pt STREETS c pra ed hae SEE DETAIL SA—2A FOR 


SEE DETAIL SA-2A FOR mit aRCET eg etl Pes 
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CONSTRUCTION DETAILS 


SPRING LINE 
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NOTCH FOUNDATION — 
(AS DIRECTED) ener fio te, 
SEE DETAIL SA-2A Pet et eR es et 

ibe Pon Ty 1 


oe a an — 
FANE SOLID GROUND 


SOLID GROUND EXTG. BRICK/PIPE SEWER 
TO REMAIN 


NOTES: 

1. PRECAST MANHOLE SECTIONS SHALL BE AS PER ASTM C478. LENGTHS MAY BE VARIED TO OBTAIN 
DESIRED DEPTH. 

NOTES: 

1. PRECAST MANHOLE SECTIONS SHALL BE AS PER ASTM C478. LENGTHS MAY BE VARIED TO OBTAIN 2. MANHOLE STEPS: No. 4 BAR GRADE 60 DEFORMED STEEL BAR, ASTM A615; COATED WITH POLYPROPYLENE 
DESIRED DEPTH. PLASTIC, ASTM D4101. 


2. MANHOLE STEPS: No. 4 BAR GRADE 60 DEFORMED STEEL BAR, ASTM A615; COATED WITH POLYPROPYLENE 2 MANFOCE. T RAMBO PER SRC TION OZ062.30FINAE’ GRADE: ADUUSIMENT BINGSTRER SECON C2281; 


P 4101, 
PRE aris 4, MANHOLES MUST BE WATERPROOFED ON THE EXTERIOR WITH AN APPROVED ASPHALT EMULSION 
3. MANHOLE FRAMES PER SECTION 02082. FINAL GRADE ADJUSTMENT RINGS PER SECTION 02281. FOUNDATION COATING. MATERIALS AND APPLICATION SHALL BE IN ACCORDANCE WITH ASTM D1227. 


4. MANHOLES MUST BE WATERPROOFED ON THE EXTERIOR WITH AN APPROVED ASPHALT EMULSION The. PHELSb Was ds Authorit 
FOUNDATION COATING. MATERIALS AND APPLICATION SHALL BE IN ACCORDANCE WITH ASTM D1227. eri “BO? 70% 5; pens UtNority 
; liameter 
; : Precast Concrete Manhole 
The Pittsburgh Water and Sewer Authority Over Existing Brick Pipe Sewer 
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$FILENAMES Detail Drawing: SA] OA 


Approved by: Scale: N.T.S. Supplemental Ch 2 NOTE: 
SFILENAMES Detail Drawing: SA-10A TO BE PAID UNDER ITEM 20633.007 
PWSA DOGHOUSE MANHOLE 


DESIGNED JMS. PORT AUTHORITY OF ALLEGHENY COUNTY 
A =COM Te ee ec ences oRAWN aS PTSBURG! PENNSYLVANIA 
FEDERAL TRANSIT ADMINISTRATION NOT FOR CHECKED DVe BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower RA INCHARGE’ __ AR, SPECIAL DETAILS 
707 Grant Street (monn nace rensroetteyact| CONSTRUCTION) foe —csouz PSA - MANHOLES 
5th Floor OF 1964, AS AMENDED, FOR THE 


: DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i ; AS SHOWN 
Pittsburgh, PA 15219 SAGE COUNTY, PENNSYLVANIA Port Authority eae ae 


"michae!.megarry" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_01_RD_DETAIL16. dgn 


OPERATOR? 


3:36:30 PM 


PLOTTED? 3/21/2024 


FRONT VIEW 


6” TYP. 


aN czy 


TOP VIEW 


SIDE VIEW 
TYPE 1 CAST=IN=PLACE 


COPOLYMER POLYPROPYLENE 
PLASTIC STEP WITH No. 4 BAR SS @ 
GRADE 60 STEEL REINFORCEMENT 


SECTION A-A 


NOTES: 


SIDE VIEW 


TOP VIEW FRONT VIEW 


TYPE 2 PRE—-DRILLED HOLE 


1. TYPICAL STEPS, SPACING AND MATERIAL AS PER ASTM C478 AND AASHTO M199. 
2. PLASTIC SHALL BE A COPOLYMER POLYPROPYLENE MEETING THE REQUIREMENTS 


SECTION B—B 


4-4” 


SECTION A-A 
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SECTION C—C 


OUTLINED IN ASTM D4101, TYPE Il, GRADE 49108. es J } [ 


ml 
DUMP NO WASTE DRANS TO WATERWAYS 7 


C+! 
PLAN—GRATE 


3. STEEL REINFORCING BAR SHALL BE No. 4 GRADE 60 DEFORMED STEEL BAR AND CONFORMING 
TO THE REQUIREMENTS OF ASTM A615. 


4. USE TYPE 1. FOR CAST-IN-PLACE VAULTS. USE TYPE 2 FOR NEW PRECAST MANHOLES OR SECTION D—D 


WHEN ADDING STEPS TO EXISTING STRUCTURES. 
5. ALL STEPS SHALL BE SET VERTICALLY AT 12” 0.C. 
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PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOTES: 


1. INLET FRAME AND GRATE AND ALL APPURTENANCES SHALL BE PER PWSA SPECIFICATION SECTION 02630. 


Ss 


Approved by: 


The Pittsburgh Water and Sewer Authority 


INL 
FRAME A 
S5-FLANGE CAST IRON 


Supplemental 
Detail Drawing: | FG 


Scale: N.T.S. 
$FILENAME$ 


NOT FOR 
CONSTRUCTION) 


DESIGNED 


DRAWN 


CHECKED 


DJC 


IN CHARGE 


LAR 


DATE 


95/01/24 


SCALE 


AS SHOWN 


PORT AUTHORITY OF ALLEGHENY COUNTY 
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1” BATTEN u i STONE OR GRANITE CURB 
AS DIRECTED 


CONCRETE SIDEWALK 5 ee: “4 CONCRETE SIDEWALK 
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t— AASHTO _No.2A SA =a I AASHTO _No.2A 


APPROVED APPROVED 
AGGREGATE AGGREGATE 


MATCH CURB » ‘ MATCH CURB 
THREADED oll. DRAIN INVERT 6" DOWEL _PIN baal | DRAIN INVERT 
SLEEVE NUT : w/_NON—SHRINK | 


(OPTIONAL) GROUT, 8” 0.C. 


SELECTED BACKFILL 


STONE CURB DETAIL 


STONE OR GRANITE CURB 
CEVELNG RINGS meee 
CONCRETE 
AS REQUIRED NE SIDEWALK 


AASHTO No. 2A 
APPROVED 
AGGREGATE 
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SECTION B-B_ w/ STONE CURB 


3—-FLANGE FRAME SHOWN. AT LOCATIONS 
WITHOUT CURB, USE 4—FLANGE FRAME. 


CONCRETE CURB 
APPROVED ADJUSTMENT APPROVED ADJUSTMENT ae 
LEVELING RINGS \/ Heres RING 


NGS eg Ty CONCRETE SIDEWALK 
AS REQUIRED AS REQUIRED 2 


: eee No. 2A 


APPROVED 
AGGREGATE 


4” DIA. WEEP HOLE 


APPROVED 15” PIPE 2 : | To RE SUE: DRAIN 


4” DIA. WEEP HOLE {APPROVED WATER STOP 
FOR CURB _SUB—DRAIN < : 
AS DIRECTED G I 


See Note Below 


‘ I -IN- f q 
OPTIONAL KEY WITH ape mat CARES (MIN CEMENT = bee OPTIONAL KEY WITH 


WATER STOP AROUND as +: R - WATER STOP AROUND 
ENTIRE BASE AS DIRECTED 1 SRE oN EET EA GONCRETE OR | of Tlie ENTIRE BASE AS DIRECTED 
| Lt 
I 


:y——— COMPACTED AGGREGATE alt} 
= REQUIRED FOR PRECAST Le 
| BASE ONLY 


Bee, 


64" 
72” 


SECTION A-A SECTION B—B w/ CONC. CURB 


OTES: 
CONSTRUCTION SHALL BE PER PWSA SPECIFICATION SECTION 02630. 


ALL OUTSIDE JOINTS TO BE STRUCK FLUSH 

CHAMFER ALL EXPOSED EDGES 1” MINIMUM 

PRECAST INLETS PERMITTED, BUT MUST BE SUBMITTED FOR PWSA APPROVAL BEFORE CONSTRUCTION. 
TYPICAL CATCH BASIN DEPTH IS 6’ FROM BOX FLOOR TO TOP OF BOX WALL. 

HOOD AND TRAP MUST BE SEALED TO CATCH BASIN WALL AS DIRECTED 
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CATCH BASIN TYPE 13 


(formerly CBZ005) 
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6" DEPTH SEE DETAIL 
PATTERN 65 cv4T FRAME AND GRATE PATTERN 65 
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CONCRETE CURB 
SEE DETAIL 
DRAWING SD12 


TO BE 
DETERMINED* 


APPROVED HOOK AND TRAP —\ | 


APPROVED HOOK AND TRAP—' 


I 
I APPROVED 15" PIPE 
4" DIA. WEEP HOLE | 4" DIA. WEEP HOLE+— 


I ats 
FOR CURB SUB-DRAIN FOR CURB SUB-DRAIN 
PLAN VIEW GeADTRECTED AS DIRECTED 


APPROVED WATER STOP 


A] 
—7" CONCRETE CURB 


- 


APPROVED 15" PIPE 


78" APPROVED WATER STOP 


OPTIONAL KEY WITH 
WATER STOP AROUND 
ENTIRE BASE AS 
DIRECTED 


OPTIONAL KEY WITH 
WATER STOP AROUND 
ENTIRE BASE AS 
DIRECTED 


CAST-IN-PLACE 4000 PSI CONCRETE =) 


I; CAST- IN-PLACE 4000 PSI CONCRETE 
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COMPACTED AGGREGATE-]—+———_2 
-—— COMPACTED AGGREGATE REQUIRED FOR PRECAST 


REQUIRED FOR PRECAST 
i + BASE ONLY BASE ONLY 
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SECTION D-D SECTION C-C SECTION C-C 


po Ee CATCH BASIN, PWSA TYPE 13 MODIFIED CATCH BASIN, REVERSE TYPE PWSA 13 MODIFIED, 
CONCRETE CURB CONCRETE CURB 
(PWSA STANDARD DETAIL CB13M) NOT TO SCALE 


NOT TO SCALE * BASED ON FIELD CONDITIONS AND STRUCTURAL REVIEW 
NOTES 
1. ALL FRAMES AND CASTINGS CLASS 30 MIN. 
#8x1/-0" STRENGTH CAST OR GRAY IRON. 
peak (TYP) 2. ALL CONCRETE 4000 PSI MIN. 


#8 BAR 


ma Sl MPs HUG 22s 
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+ consTR 
g Gig" SENT MATCH PROPOSED SLOPE 


i 2" CLR 
WALL OPENING CAST- IN-PLACE agen HAY SRAL i hee SPA on, TRENCH DRAIN 
H-20 ADA CEMENT CONCRETE 


COMPL I ANT ( TYP) 
FRAME & GRATE TOP OF TOP OF GRATE ELEV 


TRENCH DRAIN 


2.5" CLR TOP OF 


(TYP) | HTRENEH-DRAIN REFERENCE POINTS ON DRAINAGE 
DATA CALLOUTS REPRESENT THE 
ENDPOINT ON THE TRENCH 
CENTERL INE. 


— 


FLOW LINE TRENCH INV ELEV 


TRENCH 
INVERT 


2-#4 BARS 
(EACH SIDE) 


CLR 


> APPROVED WATERSTOP 


cLR|2.5" 


BOT SLAB 


b 


BOT OF : - 
TRENCH DRAIN 6" DIA SDR-26 PVC 
us az eeneeee! REINFORCEMENT 
2-#4 BARS SOB ISOS DISORD RORE ( TYP) 17-4" GASKETED JOINT 


WRAPPED IN APPROVED 
(TOP AND BOT) MIN LAP (TYP) WATERPROOF ADHESIVE 


E TOP OF PIPE 
SEALANT GEO-TAPE OPENING TO 


TRENCH DRAIN PARTIAL ELEVATION BE 6" MIN 


AT CONSTRUCTION JOINT BELOW SIDEWALK 
SUBGRADE 
NOT TO SCALE 


5" 


eee eee 4" DIA PAVEMENT BASE DRAIN PIPE, SMOOTH. a ee 
’ TIE TO TRENCH OUTLET PIPE IF PRESENT, ADJUST IN THE FIELD 
AGGREGATE, TAMPED, WRAPPED IN OTHERWISE ROADWAY PAVEMENT BASE DRAIN IF PRESENT, AS NEEDED TO 
BE OOO TBC NE Meo eTHERREL OTHERWISE PLACE 2A AGGREGATE INSTEAD OF BASE DRAIN. Soave eTeRiNes ACCOMODATE PIPE 
A A C INCIDENTAL TO SIDEWALK TRENCH DRAIN ITEM 02635. 001, FITTINGS, MAINTAIN 2% 


TRENCH DRAIN ITEM 02635. 001 AS NEEDED TO MAKE 
COMPLIANT W/ ITEM 02353. 001) COMPLIANT W/ ITEM 02627. 001) BEGIN 4" PERFORATED BASE DRAIN CONNECTION. peck oeeer oa 0.5% 


PIPE ABOVE THIS FITTING, (MIND 
ene tr SEAL GEOTEXTILE AROUND FITTING 
TRENCH DRAIN PLACE 15" #4 BARS AROUND , SECTION A-A 

TYPICAL SECTION OPENING BACKFILL OUTSIDE FABRIC W/ 2A aT Ga SCALE 


NOT TO SCALE 


NOTES: 


1. REINFORCEMENT WILL BE EPOXY COATED. 
TO CATCH BASIN—= 


SCUPPER/DRAIN COMPONENTS WILL BE GALVANIZED. 


STREET A | CAST IN PLACE CONCRETE f’c = 4,000 PSI. 


Sewers Be yp gt CONSTRUCTION JOINTS ARE TO BE PROVIDED AT INTERVALS 
REVEAL ABOVE SIDEWALK NOT EXCEEDING 30 FEET. EXPANSION JOINTS ARE TO BE 
PROVIDED AT INTERVALS NOT EXCEEDING 90 FEET. WHEN 


EXPANSION JOINTS ARE USED, WATERSTOPS ARE REQUIRED. 


PLACE BEDDING AT 12" MINIMUM DEPTH BELOW BOTTOM 
SIDEWALK y CENTER *4 BAR IN REMAINING CURB ABOVE & BELOW OF TRENCH DRAIN. 
TRENCH PENETRATION (MIN 18" BEYOND EACH SIDE OF SLOPE TO DRAIN 
TRENCH) & FULL CURB HEIGHT W/ 2" COVER EACH SIDE. (TYP) 


SOME TRENCHES WILL OUTLET TO CURB GUTTER INSTEAD 
CUT METAL COVER OR GRATE FLUSH W/ u = OF AN OUTLET PIPE. IN THOSE CASES, USE SOLID COVER 
6" DIA SDR-26 PVC ? 
PLUSH Wy DOWNSTREAM FACE OF CURB. INSTEAD OF GRATE ON THE PORTION BETWEEN THE VALLEY 
OF SIDEWALK AND CURB AS DIRECTED. CUT LOWERMOST COVER 


OUTER EDGES OF 
CONCRETE TRENCH TRENCH DRAIN STRAIGHT AND FLUSH WITH FACE OF CURB. GRIND SMOOTH. 


PLAN VIEW 
oe PROVIDE CLOSED, PLAIN TEXTURED SOLID COVER AS DIRECTED 
ECA RTO Roush Reser WHERE TRENCH TRAVERSES FROM SIDEWALK GUTTER TO CURB. 


NOT TO SCALE TRENCH DRAIN DETAILS 


NOT TO SCALE 
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STATION COLUMN FOR 
ROOF SUPPORT 


— 3" STATION DOWNSPOUT paul LENDER 


(LENGTH AS 
ao DEGREES ON INSIDE OF COLUMN REAUTAEDS 

PIPE FITTING 
FOR 3" PIPE WATERTIGHT ADA APPROVED 
COLUMN CONNECTION OF 3" SLIP RESISTANT 
ANCHOR PLATE PIPE TO THROUGH SOLID COVER 

CURB RAIN LEADER THROUGH CURB RAIN 

LEADER OUTLET 


ROADWAY 
SURFACE 


BUS STATION REINFORCED ROADWAY 
CONCRETE SLAB SUBGRADE 


PROFILE 


STATION SURFACE 


: bt oe | BUS STATION REINFORCED 
ADA APPROVED SLIP a Re CONCRETE SLAB 
RESISTANT SOLID COVER $ 4 


RAIN LEADER 
V 
ea ee (LENGTH AS REQUIRED) 


POLYESTER RESIN 
SECTION POLYMER CONCRETE 


NOTES: 


« RAIN LEADER AND THROUGH CURB RAIN LEADER ARE TO BE MANUFACTURED 
FROM POLYESTER RESIN POLYMER CONCRETE. 


« THROUGH CURB RAIN LEADER OUTLET IS TO BE 6" OVERALL WIDTH AND 7.9" 
OVERALL DEPTH. INTERLOCK WITH SURROUNDING CONCRETE. 


« THE RAIN LEADER IS TO BE 4 INCHES NOMINAL INSIDE WIDTH WITH A 
5.2" OVERALL WIDTH AND 3.9" OVERALL DEPTH. ALL PIECES ARE 
TO BE INTERLOCKING WITH A MALE/FEMALE JOINT. 


- INSTALL AN ADA APPROVED CAST-IN STAINLESS OR GALVANIZED STEEL 
SLIP RESISTANT SOLID COVER. COVER SHALL BE SECURED USING A 
BOLTLESS LOCKING SYSTEM. COVER AND LOCKING SYSTEM IS TO BE 
FULLY REMOVEABLE FROM RAIN LEADER. ENSURE COVER IS FLUSH WITH 
TOP OF STATION SLAB. 


« THE RAIN LEADER SYSTEM IS TO BE INDEPENDENTLY CERTIFIED TO 
WITHSTAND LOADINGS TO LOAD CLASS C (DIN19580). 


« POLYMER CONCRETE IS TO HAVE MATERIAL PROPERTIES OF: COMPRESSIVE 
STRENGTH RANGE BETWEEN 14 ,000-14,500 PSI’ FLEXURAL STRENGTH BETWEEN 
3600-4500 PSI; TENSILE STRENGTH OF 1500 PSI. THE MATERIAL WATER 
ABSORPTION RATE IS TO NOT EXCEED 0.1% BY WEIGHT AND IS TO BE 
RESISTANT TO PROLONGED SALT EXPOSURE, REPETITIVE FROST CYCLES AND 
CHEMICALLY RESISTANT TO DILUTE ACIDS AND ALKALIS. 


- THE SYSTEM IS TO BE INSTALLED IN ACCORDANCE WITH THE MANUFACTURER’ S 
INSTRUCTIONS AND RECOMMENDATIONS. 


PROVIDE POSITIVE DRAINAGE FROM 3" DOWNSPOUT TO OUTLET THROUGH CURB. 
MINIMUM SLOPE IS 0.5% 


« LOCATE 3" ELBOW SUCH THAT CONNECTING DOWNSPOUT IS LOCATED IN CENTER 
OF STATION COLUMN. PROVIDE SMOOTH TRANSITION TO CHANNEL. 


THROUGH CURB RAIN LEADER 
CAT BUS STATIONS) 


NOT TO SCALE 
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New Cut—In Wye 


eines eeunline-oF Saw—Cut Wye And Pipe Sewer 
Plai Typ. 
oe oN to Square Plain Ends (Typ.) 


Proposed Pipe —“ 
with Approved 


| 
| 
| 
Connection . » 7 i 
Fr fe. Stainless Steel Clam Existing Pipe Sewer (Typ.) 
i, 


Rigid Pipe Only —/ yh ae Assembly (Typ.) 
(W.C. or RoC.) =. 4--™ : Core drill neat hele into 
existing manhole/pipe sewer Saw—Cut Wye Pipe— | pe Saw—Cut Existing Pipe 
Approved Woter Stoo ~ / no greater than 30% of the (Typ.) a (Typ.) 


quired, if Flexible manhole/pipe sewer diameter. L 
Plastic Pipe is Permitted ‘ , No part of the proposed work 
‘ Coupling 


shall extend past the inside foce 
“, f inky f ata j T ° 
of the existing manhole/pipe sewer. 4” Gap_Tolerance (Max.) 
(Direct connection of o sewer Icteral ie 
to a PWSA manhole is not permitted) 

ALT. No.1 


Existing Brick or Concrete 
Manhole or Pioe Sewer 


NOTE: 


When tapping existing manholes, 
aution should be taken not to 
impact manhole steps. N Cut—In W 
ew Cut—In Wye 

Connect Bell End Of Wye With 


Fernco Coupling Or Approved Compression Joint Material 
Approved Equal oN 


Stainless Steel Clam Existing Pipe Sewer (Typ.) 
Assembly (Typ.) 


ALT. No.2 


Existing — PhS} — Invert elevation is determined 
Brien or Concrete by the intersection of the slope NOTES: 

ipe Sewer of the proposed pipe with the , 

centerline of the existing pipe sewer. 1. SAW-CUT EXISTING PIPE SEWER, NO BREAK-IN OR HAMMER CONNECTIONS PERMITTED. 

JOINTS MUST BE INSPECTED BY PWSA BEFORE AND AFTER FLEXIBLE COUPLINGS ARE INSTALLED. 
2. WYE MATERIAL WILL MATCH SEWER MAIN MATERIAL. 
3. PIPE MAIN I.D. OF NEW WYE SECTION WILL MATCH |.D. OF EXISTING PIPE SEWER MAIN. 
4. WYE LOCATION WILL BE LOCATED AT 2 O'CLOCK OR 10 O'CLOCK ON BARREL OF PIPE SEWER. 

PWSA CORE HOLE IN EXISTING DRAINAGE STRUCTURE ( ITEM 02633. 010) 
PWSA CORED WYE OR TEE CONNECTION TO EXISTING SEWER ( ITEM 02610. 014) 


Pittshurgh Water and Sewer Authority PGH4O0 The Pittsburgh Water and Sewer Authority 


P2 bP 8-15 [a Manhole / Pipe Sewer Cored 5 Cut—In Wye Pipe Transition 
CS Wve Connection Pittsburgh 
Ca NN cl Pend oo 


Jentoued bgt Quality Water ONT S. Approved by: Authority Scale: N.T.S. poe toi on 7 


Enginaaring & Cans on Civision see NS 
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THE PREPARATION OF THIS 
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OPERATOR? 


3:37:02 PM 


PLOTTED? 3/21/2024 


2 1/2" GRATE FLUSH WITH SURROUNDING —+ 
SIDEWALK AND TOP OF CURB 


INLET BOX REBUILT WITH MANHOLE TOP 


EXISTING TOP-OF-GRATE 
& PAVEMENT 
EXISTING CURB 
& PAVEMENT 


gyno dO 39Va dasod0ud 


ATTACH GALVANIZED STEEL L 2" x 2" xl4q" 
OR L 1" x 1" x1#4" TO REDUCE OPENING HEIGHT 
TO 3" - 3 3/4" AS DIRECTED 


DEPRESS PAVEMENT 1" BELOW 
PROJECTED GUTTERLINE ALONG 
CURB OPENING. PROVIDE 2’ 
TRANSITION TO NORMAL GRADE 
IN ALL DIRECTIONS 


GUTTER FLOW 


ie @) ial 


"Hx 18"W O 
OPENINGS 


8"WIDE PROPOSED CURB 


GRATE SET FLUSH | 
WITH SURROUND ING VARIES 


SIDEWALK & TOP-OF-CURB 
REBUILD OR RE-USE 
7 EXISTING BOX 
B 


REINFORCED CBE TE CHANNEL BOTTOM 
(SEE SECTION B- 


4" #57 AGGREGATE, COMPACTED, 
PROVIDE PENNDOT GLASS 1 GEOTEXTILE 
ON SIDES & BOTTOM 


AS INDICATED 


a ee 


RECONSTRUCT EXISTING INLET 
WITH MANHOLE TOP. ALIGN LID 
TO MAATCH SEIXTING STEPS _IN 
DRAINAGE STRUCTURE AND JOINT 
PATTERN OF PAVEMENT. 


EXISTING CATCH BASIN—~+¥___| 
EXISTING FACE OF CURB 


4-0 1/4" 
(SEAT) 


3’-11 3/74" 
(GRATE) 


21/24 
3-9 174" ih 


DPT O OV UI 
SO YO 


bees k 


PLAN VIEW 


[PROVIDE 4" SCH 40 PVC PIPE 
OPENING WHERE INDICATED 


NOTES: 


1. PROVIDE 2%" DEEP _ADA-COMPLIANT PERMA-GRIP GRATES, FRAMES, AND 
GRATE SEATS _OF MATERIALS AND COATINGS PER STANDARD PENNDOT SPECIFICATION 
CURB 605. 2( A) RATED FOR H20 LOADS WITH MAXIMUM 14" OR 1/2" OPENINGS AS DIRECTED. 


rea RT Ce 2. PRIOR TO CONSTRUCTION MOBILIZATION, CONFIRM DESIGN SHOWN 
21.39’ qu WILL _NOT CONFLICT WITH EXISTING UTILITIES , CATCH BASIN OUTLET, 
OR OTHER FEATURES. REPORT CONFLICTS TO ENGINEER FOR DESIGN ADJUSTMENT. 


492+34. 12 19. 22! en 
aerate eee u 3. PROVIDE VANDAL-RESISTANT LOCKING MECHANISM TO HOLD GRATES IN PLACE 
WITHOUT MOVEMENT UNDER TRAFFIC. 


534+86. 43 28.54’ Ce 
61+52. 54 18.91’ LT 5" 

4. PROVIDE STRUCTURAL DETAILING TO FIT FIELD CONDITIONS EQUAL OR STRONGER 
THAN TYPE 13 MODIFIED CATCH BASIN FOR ENGINEER’ S APPROVAL. 


SECTION A-A 


INLET 
A25-6 
A26-3 


BASELINE 

STH AVE 

STH AVE 

A26-5 STH AVE 

A27T-1 STH AVE 

A33-1 STH AVE 

A38-3 BELLEFIELD AVE T 

* THIS IS CURB REVEAL OF THE ADJACENT 
OF CURB AT INLET WILL ADD 1". 


492+34.12 


497+46.65 SECTION B-B 


URBS. DEPRESSION 


RECESSED CATCH BASIN CONVERSION 


NOT TO SCALE 


DESIGNED 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 


DRAWN 


"michae!.megarry" 


A=COM 


CHECKED DJC 


NOT FOR 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 
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OPERATOR? 


CONSTRUCTION) 


DESCRIPTION 
REVISIONS 


IN CHARGE 


LAR 


DATE 


95/01/24 


SPECIAL DETAILS 


RECESSED CATCH BASIN CONVERSION 


SCALE 


AS SHOWN 


Port Authorit 


connecting people to life 


y 


CONTRACT NO. BRT-001 
G.NO.  CV67 SHT. 142 


3:37:08 PM 


"L" (SEE NOTE 1) 1’ -0" MIN 


1/-0" MIN 3-#5 EF 
oo EQUALLY SPACED 
fez LARGE PIPE OD + 1’-4" MIN | 
6" (TYP) #5012" W/ HOOKS —HYDROPHILIC GASKET 
8" MIN BEYOND ERSEND) AROUND PIPE (TYP) 


LARGE PIPE (P1)— HYDROPHILIC GASKET i 
mn ne AROUND PIPE ( TYP) - : _ / LARGE PIPE 


PLOTTED? 3/21/2024 


OD (P1) 


=| 


—SMALL PIPE 
OD (P2) 


=| 


3-#5 EF 
EQUALLY SPACED 


#5@12" W/ HOOKS 
(EA END) 


LARGE PIPE OD (P1) 
MALL PIPE OD (P2) 


LARGE PIPE OD + 1’-4" MIN 


3" MIN (TYP), | L3u MIN (TYP) 


ae ate CAST- IN-PLACE 
L" + 2°-0" MI REINFORCED CAST- IN-PLACE 
(SEE NOTE 1) CONCRETE 3" MIN COVER (TYP) REINFORCED 
FIELD COLLAR 1-0" MIN LAP ( TYP) CONCRETE 
=) FIELD COLLAR 


SECTION A SECTION B 


Gq -—Approved Non-—shrink 4000 PSI 
"L" (SEE NOTE 1) 1’-0" MIN Cement Concrete Plug 


1’-O" MIN 3-#5 EF No Part of Proposed 
EQUALLY SPACED Cement Concrete Plug is 
6" (TYP) #5@12" W/ HOOKS Permitted to Extend Past 
eae Se) Pe (EA END) the Inside Face of the 
8" MIN BEYOND 


= HYDROPHILIC GASKET Existing Pipe, Sewer or Manhole 
EARCE, Pare CPt AROUND PIPE (TYP) NOTES: g : 


SPACING BETWEEN PIPES (L) DEPENDS ON PIPE SIZES, FOR micioe z . 
PIPES OF THE SAME SIZE USE 4". THE DISTANCE "L" EQUALS NEN OF CORT It 

THE LARGE PIPE ID MINUS THE SMALL PIPE ID TIMES TWO Place as Directed 
(L=(P1-P2)X2) BUT NO LESS THAN 4" 


|e 


| 


PROPOSED PIPE INVERT SHALL MATCH EXISTING PIPE INVERT 


a UNLESS OTHERWISE NOTED. °h k ; 
eS , Remove Damaged Brick or Loose 
. CONCRETE AND REBAR REQUIREMENTS SHALL CONFORM TO Material/Brick and/or 


CAST-IN-PLACE CONCRETE SPECIFICATIONS. Lateral Pipe as Directed 


LOCATION OF FIELD COLLAR SHAL BE SUBJECT TO THE 
ENGINEERS APPROVAL. 


LARGE PIPE OD (P1) 


MALL PIPE OD (P2 


| 


FOR NON-PRESSURE PIPES OF DIFFERENT MATERIALS OR SIZES. 


3" MIN (TYP), | L3n MIN (TYP) 


"LY 4 27-0" MI REINFORCED 
)(SEE NOTE 1) CONCRETE 
a a aE. FIELD COLLAR 


PLAN VIEW 


The Pittsburgh Water and Sewer Authority 


Cement Concrete Plug 
For Brick Sewer/ Manhole 


CAST- IN-PLACE CONCRETE FIELD COLLAR 


NOT TO SCALE Approved by: Scale: N.T.S. Supplemental 


$FILENAME$ Detail Drawing: S 6 <7 C 


"michae!.megarry" 
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Gulf Tower ae IN CHARGE LAR SPECIAL DETAILS 
707 Grant Street ‘menace remnseoettey act] CONSTRUCTION) | [ose —csouz PIPE FIELD COLLAR & PWSA - CONCRETE PLUG 
5th Floor OF 1964, AS AMENDED, FOR THE 


al 
Pittsburgh, PA 15219 een COUNTY, RENNGYIVANAT EY AS SHOWN Port Authority | CONTRACT No. BRT-001 
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OPERATOR? 


APPROVED GRADE 

ae CADUUSTMENT RINGS 

: (2) SS 3/4” ANCHOR BOLTS 
AS DIRECTED 


CONC. M.H. BASE, 
CITY CLASS "PP” 


MANHOLE 


CONC. MANHOLE BASE 


36” R.C. PIPE SEWER 


EXIST. LARGE BRICK OR 
CONCRETE PIPE SEWER 


SPRING 
ic LINE 


MH BASE ELEV.= 
EX. SEWER INVERT+1/3 PIPE DIA. 
OR AS DIRECTED 


SECTION 


EXIST. LARGE BRICK OR 
L/ Conere te PIPE SEWER 


Approved by: 


The Pittsburgh Water and Sewer Authority 


Manhole On Large Diameter Sewer 
Offset / Side Connection 


Scale: N.T.S. Supplemental 
Detail Drawing: SA | O 


G 


DESIGNED 


THE PREPARATION OF THIS 


DRAWN 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE N OT FO R 
FEDERAL TRANSIT ADMINISTRATION, 


CHECKED DJC 


IN CHARGE LAR 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE ly R Tl N 
URBAN MASS TRANSPORTATION ACT 


DATE 05/01/24 


OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


SCALE 
AS SHOWN 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
SPECIAL DETAILS 
PWSA - LARGE DIAMETER SEWER CONNECTION 


Port Authrity aT 


3237222 PM 


PLOTTED? 3/21/2024 


(AT4=1] DIAMOND ST STA 48+02.78 - 14.35’ RT 


EXISTING INLET 
PWSA ID: CBOO2F013 


TG ELEV 764, 02 

GRADE ADJUSTMENT OF EXISTING PWSA INLET 
TG ELEV 764.60 

EXISTING INVERT ELEVATIONS UNKNOWN 


DIAMOND ST. STA 48+33.33 - 15.11’ RT 
PWSA DOGHOUSE MANHOLE, 

W/ MANHOLE FRAME AND COVER 

RIM ELEV 765. 44 

INV 762.44 (15") IN FROM A14-2A 

INV 758.00 (15") OUT TO EXS PIPE 
CONNECT TO EXISTING PIPE 

(FIELD VERIFY) 


[AT4=2A] FIFTH AVE STA 435+48.51 - 34.50’ RT 


CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 765. 42 

INV 763.30 (6") IN FROM A14-9 

INV 761.62 (15") OUT TO A14-2 
PROVIDE ADA COMPLIANT GRATE 
INCIDENTAL TO ITEM 


Ai4-3] DIAMOND ST STA 48+23.92 - 09.58’ LT 


EXS STORM/SEWER MANHOLE 

PWSA ID: MHOO2F 126 

RIM ELEV 765. 21 

GRADE ADJUSTMENT OF EXS PWSA MANHOLE 

RIM ELEV_ 765. 12 

CORE HOLE IN EXISTING DRAINAGE STRUCTURE 
INV 759.25 (15") IN FROM A14-4 

EXISTING INVERT ELEVATIONS UNKNOWN 


FIFTH AVE STA 434+30.59 - 18.92’ RT 

CATCH BASIN, PWSA TYPE 13 MODIFIED, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE SAFE 
GRATE, AND MANHOLE FRAME AND COVER 

TG ELEV 765.59, RIM ELEV 765.79 

INV 761.59 (15") OUT TO A14-4 


AT4-7 FIFTH AVE STA 435+43. ae - 19.39 LT 


CATCH BASIN, PWSA TYPE 
W/ 3-FLANGE CAST IRON FRANE AND BICYCLE 


INV 761.39 (15") OUT 
(FIELD VERIFY, ADJUST TG ELEV 
DOWN IF NEEDED) 


(AT4-8] FIFTH AVE STA 435+03. oe - 19.30 LT 


CATCH BASIN, PWSA TYPE 

W/_3-FLANGE CAST IRON FRANE AND BICYCLE 
SAFE GRATE 

TG ELEV 765. 37 

INV 761.37 (15") OUT 

(FIELD VERIFY) 


FIFTH AVE STA 436+14.00- 22.80’ RT 


SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 766. 33 

TRENCH INV ELEV 765. 71 

INV 764.23 (6") OUT TO A14-2A 


[AT4-TO) FIFTH AVE STA 436+87.00- 22.67’ RT 


SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 767.40 

TRENCH INV ELEV 766. 78 


(ATS=1) FIFTH AVE STA 441+01.48 - 23.00’ LT 


CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 773. 48 

INV 768.48 (15") OUT 

CONNECT TO EXISTING PIPE 

(FIELD VERIFY) 


FIFTH AVE STA 440+59.86 - 23.11’ RT 
4’ DIAMETER _PWSA MANHOLE , 

W/ MANHOLE FRAME AND COVER 

RIM ELEV 773.70 

INV 768.00 (15") IN FROM A15-7 

INV 766. 20 ( 15") OUT 

(FIELD VERIFY) 


CHATHAM SQUARE STA 25+38.88 - 4.71’ RT 
CATCH BASIN, PWSA TYPE 13, W/ 

3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 772.55 

INV 765.90 (15") IN 

INV 765.85 (15") OUT 

CONNECT TO EXISTING PIPE 

(FIELD VERIFY) 


CHATHAM SQUARE STA 25+58. 42 - 32.00’ LT 
STORM INLET, PWSA TYPE 13, W/ 

3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 772.71 

INV 767.41 ( 15") OUT 

CONNECT TO EXISTING PIPE 

(FIELD VERIFY) 


CHATHAM SQUARE STA 23+86.16 - 15.18’ LT 
CATCH BASIN, PWSA TYPE 13, W/ 

3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 773. 48 

INV 769.15 (15") OUT 


AIS-8) FIFTH AVE. STA 438+65.94 - 20.25’ LT 


EXISTING INLETI 

PWSA ID: CBOO2F027 

TG ELEV 769.56 

GRADE ADJUSTMENT OF EXISTING PWSA INLET 
TG ELEV 769. 87 

EXISTING INVERT 765. 56 


FIFTH AVE STA 438+82.39 - 10.00’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/_ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 770. 62 

TRENCH INV ELEV 770.29 


BiG“ TOF tert AVE STA 438+94.00 - 22.67’ RT 


SIDEWALK TRENCH DRAIN, PWSA W/_ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 770.91 
TRENCH INV ELEV 770.58 


FIFTH AVE STA 439+43.00 - 22.67’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/_ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 771.47 

TRENCH INV ELEV 771.14 


AT5-72) FIFTH AVE STA 440+90.00 - 22.67’ RT 
SI 


DEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 773. 78 
TRENCH INV ELEV 773.16 
INV 771.68 (6") OUT TO A15-7 


CONNECT TO EXISTING PIPE 
(FIELD VERIFY) 


BIS-T3 FIFTH AVE_STA 441+39.00 - 22.67’ RT 
eats SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 774. 73 
TRENCH INV ELEV 774. 11 


FIFTH AVE STA 440+71.39 - 10.00’ RT 
CATCH BASIN, PWSA TYPE 13 REVERSE 
MODIFIED, W/ 3-FLANGE CAST IRON 
FRAME AND BICYCLE SAFE GRATE 

AND MANHOLE FRAME AND COVER 

TG ELEV 773.39, RIM ELEV 773.52 

INV 771.00 (6") IN FROM A15-12 

INV 768.50 (15") OUT TO A15-3 


GENERAL NOTE: 

DRAINAGE STRUCTURE LOCATIONS, PIPE SIZES, AND 
ELEVATIONS SHOULD BE ADJUSTED WHERE NECESSARY 
TO ALIGN W/ EXISTING PIPE WHERE POSSIBLE. 
DETERMINE EXISTING PIPE ALIGNMENTS AND 

DEPTHS AND NOTIFY ENGINEER PRIOR TO CATCH 
BASIN CONSTRUCTION WHERE ADJUSTMENT 

IS NEEDED. 
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OPERATOR? 


2) FIFTH AVE STA 444+68.20 - 23.00’ LT 


CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 782. 84 

INV 779.50 (15") OUT 

CONNECT TO EXISTING 

USE DUCTILE IRON PIPE DUE TO 

SHALLOW RECEIVING PIPE 

(FIELD VERIFY) 


MAGEE ST STA 36+39.87 - 15.18’ LT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 791.25 

INV 787.33 (15") OUT TO EXS PIPE 
CONNECT TO EXISTING PIPE 

(FIELD VERIFY) 


MAGEE ST STA 36+39.77 - 14.70’ RT 
CATCH BASIN, PWSA TYPE 13, W/ 

3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 792.06 

INV 788.06 (15") OUT TO EXS PIPE 
CONNECT TO EXISTING PIPE 

(FIELD VERIFY) 

NOTE: THE PROPOSED STREET GRADING WILL 


NOT DRAIN TO THIS CATCH BASIN. IT IS TO 
BE BUILT ONLY IF FIELD ADJUSTMENTS RESULT 


IN A GUTTER DRAINING TO IT. 


FIFTH AVE STA 448+37.01 - 20.49’ LT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 792. 42 

INV 786.80 (UNK DIAMETER) OUT 

LOCATE AND CONNECT TO 

EXS INLET OUTLET PIPE 


(AIG=8) FIFTH AVE STA 443489. 52 - 6.00’ RT 


EXS STORM/SEWER MANHOLE 

PWSA_ ID: MHOO2G063 

RIM ELEV 780. 86 

GRADE ADJUSTMENT OF EXS PWSA MANHOLE 
RIM ELEV 780. 89 

CORE HOLE IN EXISTING STRUCTURE 

INV 776.00 (15") IN FROM A16-9 


[ATT=T] LOGAN ST STA 20+34.38 - 11.26’ LT 
CATCH BASIN, PWSA TYPE 13 MODIFIED, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE, AND MANHOLE FRAME AND COVER 
TG ELEV 796.53, RIM ELEV 796.96 
INV 791.68 (15") OUT 
CONNECT TO EXISTING PIPE 
(FIELD VERIFY) 


AT6=95] FIFTH AVE STA 443+97.27 - 10.00’ RT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 
TG ELEV 780.96 
INV 776.54 (15") OUT TO A16-9 


(AT6=TO FIFTH AVE STA 444+42.72 - 10.00’ RT FIFTH AVE STA 449+61.74 - 18.85’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/ ADA CATCH BASIN, PWSA TYPE 13, W/ 
COMPLIANT AND BICYCLE SAFE GRATE 3-FLANGE CAST IRON FRAME AND BICYCLE 
TG ELEV 782.59 SAFE GRATE 
TRENCH INV ELEV 782.26 TG ELEV 795.80 

INV 789.84 (15") OUT 
CONNECT TO EXISTING PIPE 
(FIELD VERIFY) 


FIFTH AVE STA 444+59.49 - 22.67’ RT 
SIDEWALK_TRENCH DRAIN, PWSA W/_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 782. 88 

TRENCH INV ELEV 782.55 


FIFTH AVE STA 453+36.11 - 18.00’ LT 
CATCH BASIN, PWSA TYPE 13 MODIFIED, W/ 
3-ELANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE, AND MANHOLE FRAME AND COVER 
TG ELEV 805. 06, RIM 805. 48 

INV 801.10 (15") OUT TO A17-3A 


FIFTH AVE STA 4464+55.09 - 22.67’ RT (ATT=SAIFIFTH AVE STA 453+31.95 - 26.23’ LT 
SIDEWALK TRENCH DRAIN, PWSA W/ ADA 4’ DIAMETER PWSA MANHOLE, 
COMPLIANT AND BICYCLE SAFE GRATE W/ MANHOLE FRAME AND COVER 
TG ELEV 788. 14 RIM ELEV 805. 62 
TRENCH INV ELEV 787. 81 INV 801.04 (15") IN FROM A17-3 

INV 800.63 OUT ( 15") MATCH EXS 


FIFTH AVE STA 448+36.00 - 10.49’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 793.20 

TRENCH INV ELEV 792.62 


FIFTH AVE STA 448+45.37 - 20.45’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 793.33 

TRENCH INV ELEV 792.75 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


jeanne NOT FOR 


TRANSPORTATION, UNDER THE CO STRUCTI ON 
URBAN MASS TRANSPORTATION ACT 


OF 1964, AS AMENDED, FOR THE 


DESCRIPTION PORT AUTHORITY OF ALLEGHENY 


COUNTY, PENNSYLVANIA. 
REVISIONS 


AT?-6 FIFTH AVE STA 453+25.97 - 25.73’ RT 
4’ DIAMETER _PWSA MANHOLE , 
W/ MANHOLE FRAME AND COVER 
RIM ELEV 805. 45 
INV 800.08 (15") IN FROM A17T-8 
INV 800.00 (15") OUT 
CONNECT TO EXISTING PIPE 
(FIELD VERIFY) 


8B} FIFTH AVE STA 453+31.12 - 13.00’ RT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 
TG ELEV 805.17 
INV 800.19 (15") OUT TO A17-6 


FIFTH AVE. STA 449+19.39 - 22.67’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/_ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 795.20 

TRENCH INV ELEV 794. 62 


FIFTH AVE. STA 452+44.73 - 22.67’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 803. 22 

TRENCH INV ELEV 802. 64 


GENERAL NOTE: 


DRAINAGE STRUCTURE LOCATIONS, PIPE SIZES, AND 
ELEVATIONS SHOULD BE ADJUSTED WHERE NECESSARY 
TO ALIGN W/ EXISTING PIPE WHERE POSSIBLE. 
DETERMINE EXISTING PIPE ALIGNMENTS AND 

DEPTHS AND NOTIFY ENGINEER PRIOR TO CATCH 
BASIN CONSTRUCTION WHERE ADJUSTMENT 


IS NEEDED. 


DESIGNED 


DRAWN MRM PITTSBURGH 


CHECKED DJC 


IN CHARGE LAR 


DATE 05/01/24 


SCALE 
AS SHOWN Port 
connecting people to life 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


DRAINAGE DATA 


DRAINAGE STRUCTURES A16 - A18 


CONTRACT NO. BRT-001 
Dwe.no. CV71 SHT. 146 


(AT8=1] FIFTH AVE STA 457+22.92 - 9.53’ RT 
CATCH BASIN, PWSA TYPE 5 W/ 
BASKET GRATE 
G.I. CONTROL STRUCTURE** 
RIM ELEV 815.33 
INV 810.70 (15") OUT TO A18-1A 


%**SEE STORMWATER MANAGEMENT PLANS 


3237237 PM 


PLOTTED? 3/21/2024 


AT8-TA FIFTH AVE STA 457+10.84 - 19.30’ RT 
4’ DIAMETER PWSA MANHOLE , 
W/ MANHOLE FRAME AND COVER 
RIM ELEV 815.68 
INV 810.58 (15") IN FROM A18-1 
INV 810.50 (15") OUT 
CONNECT TO EXISTING PIPE 
(FIELD VERIFY 


FIFTH AVE STA 457+11.41 - 18.00’ LT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 814.85 

INV 810.95 (15") OUT 

CONNECT TO EXISTING PIPE 

(FIELD VERIFY) 


AL8-3] PRIDE ST STA 30+32.79 - 22.12’ RT 
EXISTING INLET 
PWSA ID: CBOO2HO06 
TG 815. 26 
GRADE ADJUSTMENT OF EXISTING PWSA INLET 
TG ELEV 815.37 
ELEV 811.56 WATER 


PRIDE ST STA 30+55.45 - 18.81’ LT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 
TG ELEV 817.06 
INV 813.21 ( 15") OUT 
CONNECT TO EXISTING PIPE 
(FIELD VERIFY) 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207701\BRT_01_RD_DDATA04. dgn 


OPERATOR? 


(Ai8=5) FIFTH AVE STA 454+60.50 - 13.00’ RT 


SIDEWALK TRENCH DRAIN, PWSA W/_ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 808. 74 

TRENCH INV ELEV 808. 41 


FIFTH AVE STA 454+72.75 - 22.67’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG _ELEV 808. 89 

TRENCH INV ELEV 808.56 


FIFTH AVE STA 455+80.00 - 22.67’ RT 


SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 811.66 

TRENCH INV ELEV 811.33 


(ATB=TH FIFTH AVE STA 457+43.48 - 14.27’ RT 


SIDEWALK TRENCH DRAIN, PWSA W/_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 816. 08 

TRENCH INV ELEV 815.45 


(AIS=T2) FIFTH AVE STA 457+51.11 - 20.67’ RT 


SIDEWALK TRENCH DRAIN, PWSA W/_ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 816.26 

TRENCH INV ELEV 815.64 


ATS=1] VINE ST STA 30+36.33 - 18.21’ LT 
CATCH BASIN, PWSA TYPE 13 MODIFIED, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE SAFE 


GRATE, AND MANHOLE FRAME AND COVER 
TG ELEV 823.10, RIM ELEV 823.50 
CONNECTED TO G.I. STRUCTURE** 

INV 819.55 ( 15") OUT 

CONNECT TO EXISTING PIPE 

(FIELD VERIFY) 

**SEE STORMWATER MANAGEMENT PLANS 


FIFTH AVE STA 4594+92.28 - 17.09’ LT 
PWSA DOGHOUSE MANHOLE, 

W/ MANHOLE FRAME AND COVER 

RIM ELEV 822.45 

INV 818.65 (15") IN FROM A19-3 

NV 818.65 (15") IN FROM A19-4 

NY 17.90 (15") OUT TO EX PIPE 


8 
(FIELD VERIFY) 


VINE ST STA 30+35.36 - 17.74’ RT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 823.78 

INV 819.98 (15") OUT TO A19-2 


FIFTH AVE STA 460+13.96 - 18.00’ LT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 822.73 

INV 818.93 (15") OUT TO A19-2 


FIFTH AVE STA 460463. 73 - 23.37’ RT 
PWSA_ MANHOLE SA-10C, W/ MANHOLE 
FRAME AND COVER 

RIM ELEV 823.93 

INV 817.40 (15") IN FROM A19-6 

INV 814.26 (15") OUT TO EX PIPE 
CONNECT TO EXISTING PIPE 

(FIELD VERIFY) 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


FIFTH AVE STA 460+44.13 - 11.00’ RT 


CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 823.52 

INV 818.70 (6") IN FROM A19-14 

INV 817.68 (15") OUT TO A19-5 


8} FIFTH AVE STA 463+32.83 - 18.00’ LT 


CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 829.72 

INV 823.92 (15") OUT _TO_EXS PIPE 
*LOCATE AND CONNECT TO EXS PIPE FROM 
EXS INLET, MAINTAIN POSITIVE DRAINAGE 


FIFTH AVE STA 458+63.03 - 20.67’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/_ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 819.22 

TRENCH INV ELEV 818.64 


(ATS=T0] FIFTH AVE STA 459+83.26 - 18.88’ RT 


SIDEWALK TRENCH DRAIN, PWSA W/_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 822,22 

TRENCH INV ELEV 821.60 

INV 820.02 (6") OUT TO A19-14 


FIFTH AVE STA 459+96.21 - 20.18’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 822.58 

TRENCH INV ELEV 821.96 


DESIGNED 


DRAWN 


NOTFOR fase 


IN CHARGE LAR 
URBAN MASS TRANSPORTATION ACT CO ST R U CT O N ) DATE 05/01/24 


SCALE 
AS SHOWN 


(ATS=12] FIFTH AVE_STA 


460+24.51 - 20.67’ RT 


SIDEWALK _TRENCH DRAIN, PWSA W/_ADA 


COMPLIANT AND 
TG ELEV 823.2 


jee ieee SAFE GRATE 


TRENCH INV ELEV 822.59 


INV 820.91 (6 


A19-13) FIFTH AVE STA 


") OUT TO A19-14 


460+37.51 - 20.67’ RT 


SIDEWALK TRENCH DRAIN, PWSA W/ ADA 


COMPLIANT AND 


BICYCLE SAFE GRATE 


TG ELEV 823.39 
TRENCH INV ELEV 822. 77 


[AT9-14] FIFTH AVE STA 


460+31.92 - 11.75’ RT 


6" WYE CONNECTION 
INV 819.00 OUT TO A19-6 


AT9-T5IFIFTH AVE. STA 464+33.50 - 11.00’ RT 


SIDEWALK TRENCH DRAIN, PWSA W/ ADA 


COMPLIANT AND 


BICYCLE SAFE GRATE 


TG ELEV 832.75 
TRENCH INV ELEV 832. 42 


Ai3-16] FIFTH AVE STA 


464+49.81 - 20.67’ RT 


SIDEWALK TRENCH DRAIN, PWSA W/ ADA 


COMPLIANT AND 


BICYCLE SAFE GRATE 


TG ELEV 833.11 
TRENCH INV ELEV 832. 78 


GENERAL NOTE: 


DRAINAGE STRUCTURE LOCATIONS, PIPE SIZES, AND 
ELEVATIONS SHOULD BE ADJUSTED WHERE NECESSARY 
TO ALIGN W/ EXISTING PIPE WHERE POSSIBLE. 
DETERMINE EXISTING PIPE ALIGNMENTS AND 

DEPTHS AND NOTIFY ENGINEER PRIOR TO CATCH 
BASIN CONSTRUCTION WHERE ADJUSTMENT 


IS NEEDED. 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


DRAINAGE DATA 


DRAINAGE STRUCTURES A19- A20 


Port Authori 
connecting people to life 


CONTRACT NO. BRT-001 
Dwe.no. CV72 SHT. 147 


3237244 PM 


PLOTTED? 3/21/2024 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207701\BRT_01_RD_DDATAOS. dgn 


OPERATOR? 


[AZO- i] FIFTH AVE STA 466+23.86 - 22.79’ RT 
4’ DIAMETER _PWSA MANHOLE , 
W/ MANHOLE FRAME AND COVER 
RIM ELEV 837.37 
INV 834.20 (15") IN _FROM_ A20-2 
INV 834.10 (15") OUT TO EXS PIPE 
(FIELD VERIFY) 


FIFTH AVE STA 466+26.39 - 11.00’ RT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 836. 96 

INV 834.27 (15") OUT TO A20-1 


[A20-3] FIFTH AVE STA 467447. 17 - 9.57’ RT 
EXS PWSA MANHOLE 
MHOO2G067 


- OO 
GRADE ADJUSTMENT OF EXS PWSA MANHOLE 


RIM ELEV 839. 87 
EXS INVERT 824. 50 


CORE HOLE IN EXISTING DRAINAGE STRUCTURE 


INV 836.00 (15") IN FROM A20-4 
(FIELD VERIFY) 


(AZ0-4 FIFTH AVE STA 467+81.13 - 11.00’ RT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 
TG ELEV 840.61 
INV 837. 61 ") IN FROM A20-10 
INV 836. 61 IN FROM A20-7 


(6 
(15") 
INV 836. 41 ties) OUT TO EXS MANHOLE A20-3 


(FIELD VERI 


DINWIDDIE ST. STA 20+34.75 - 14.94 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 843.28 

INV 839.17 (15") OUT 

CONNECT TO EXISTING PIPE 

(FIELD VERIFY) 


G FIFTH AVE STA 468+97.90 - 18.00’ LT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 
TG 843.23 
INV 839.17 (15") OUT 
CONNECT TO EXISTING PIPE 
(FIELD VERIFY) 


FIFTH AVE STA 468+94.08 - 11.95’ LT 
EXS STORM/SEWER MANHOLE 
PWSA ID: X 
RIM ELEV 843. 51 
GRADE ADJUSTMENT OF EXS PWSA MANHOLE 
RIM ELEV 843. 26 
CORE HOLE IN EXISTING STRUCTURE 
INV UNK (15") IN FROM A20-6 
- MATCH EXISTING (+/- 832. 1) 


1) FIFTH AVE STA 469+42.00 - 11.00’ RT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 
TG ELEV 844.32 
INV 840.32 (15") IN FROM A21-1 
INV 840.22 (15") OUT TO A20-4 


FIFTH AVE STA 465+06.39 - 20.67’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 834. 23 
TRENCH INV ELEV 833.90 


(AZ0-T0] FIFTH AVE STA 467+49.00 - 28.60’ RT 


SIDEWALK TRENCH DRAIN, PWSA W/_ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 839. 46* 

TRENCH INV ELEV 838. 84 

INV 837.36 (6") OUT TO A20-4 


* ADJUST IF NEEDED TO DRAIN 
ADJACENT LAND 


FIFTH AVE STA 469+82.00 - 28.57’ RT 
SIDEWALK DRAIN W/ ADA COMPLIANT 

AND BICYCLE SAFE GRATE 

TG ELEV 845. 24* 

TRENCH INV ELEV 844. 62 


%* ADJUST IF NEEDED TO DRAIN 
ADJACENT LAND 


DESCRIPTION 


REVISIONS 


AZi-7 FIFTH AVE STA 470+95.00 - 11.00’ RT 
STORM INLET, PWSA TYPE 13 MODIFIED, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE, AND MANHOLE FRAME AND COVER 
CONNECTED TO G.I. STRUCTURE** 

TG ELEV 848.04, RIM ELEV 848. 22 
INV 844.36 (8") IN FROM GI 
CONTROL STRUCTURE 

INV 844.04 (15") OUT TO A20-7 


#**SEE STORMWATER MANAGEMENT PLANS 


FIFTH AVE STA 471+07.00 - 20.67’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 848.50 

TRENCH INV ELEV 847.87 

INV 846.42 (6") OUT TO GI-ATA 

WYE INTO SHARED PIPE FROM A21-4 


FIFTH AVE. STA 471+86.25 - 20.67’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 849.90 

TRENCH INV ELEV 849. 28 


FIFTH AVE. STA 472+05.90 - 18.71’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 850. 29 

TRENCH INV ELEV 849. 67 


FIFTH AVE. STA 472+60.50 - 32.52’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 851.04 

TRENCH INV ELEV 850.71 


FIFTH AVE. STA 472+84.85 - 19.45’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 852. 30 

TRENCH INV ELEV 851.97 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE CO STRUCTI ON 
URBAN MASS TRANSPORTATION ACT 

OF 1964, AS AMENDED, FOR THE 

PORT AUTHORITY OF ALLEGHENY 

COUNTY, PENNSYLVANIA. 


NOT FOR 


a als AVE. STA 473+05.40 - 21.49’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 852. 48 
TRENCH INV ELEV 852. 15 


FIFTH AVE. STA 473+92.00 - 21.49’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 853.72 

TRENCH INV ELEV 853. 39 


[AZT-{OJFIFTH AVE. STA 474+40.64 - 21.50’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 853.71 
TRENCH INV ELEV 853.09 


(AZT-TIFIFTH AVE. STA 474+83.17 - 21.50’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 853. 23 
TRENCH INV ELEV 852. 61 


(AZT=12] FIFTH AVE. STA 474+89.75 - 14.88’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 853. 02 
TRENCH INV ELEV 852. 40 


(A2ZT=T3) FIFTH AVE STA 475+35.00 - 20.00’ LT 
SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 852.56 
TRENCH INV ELEV 851.94 


GENERAL NOTE: 


DRAINAGE STRUCTURE LOCATIONS, PIPE SIZES, AND 
ELEVATIONS SHOULD BE ADJUSTED WHERE NECESSARY 
TO ALIGN W/ EXISTING PIPE WHERE POSSIBLE. 
DETERMINE EXISTING PIPE ALIGNMENTS AND 

DEPTHS AND NOTIFY ENGINEER PRIOR TO CATCH 
BASIN CONSTRUCTION WHERE ADJUSTMENT 

IS NEEDED. 


DES Neh? oF MEM PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN MRM PITTSBURGH PENNSYLVANIA 


CHECKED DUC BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INCHARGE —_LAR DRAINAGE DATA 


DATE 05/01/24 DRAINAGE STRUCTURES A21 - A22 


AS SHOWN Port | CONTRACT NO. BRT-001 
connecting people to li DWG. NO. CV73 SHT. 148 


3237251 PM 


PLOTTED? 3/21/2024 


"michae!.megarry" 
FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_01_RD_DDATAO6. dgn 


OPERATOR? 


%SHIFT MANHOLE LID TO MATCH INLET 
STEPS _IF PRESENT. COORDINATE ELEVATION 
ADJUSTMENT W/ ENGINEER. 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


A22- FIFTH AVE STA 477+50.33-_ 9.17’ LT 


CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 846. 82 

INV 843.23 (6") IN FROM A22-10 

INV 837.33 (15") OUT TO A22-1A 


A22-1A) FIFTH AVE STA 477+50.21- 24.78’ LT 


PWSA DOGHOUSE MANHOLE, 

W/ MANHOLE FRAME AND COVER 
RIM ELEV 847.77 

INV 836.50 (15") IN FROM A22-1 


2) FIFTH AVE STA 477+17.51 - 11.83’ RT 


CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

«I. CONTROL STRUCTURE** 

TG ELEV 847.66 

INV 845.96 (6") IN FROM A22-6 

INV 843.50 (15") OUT TO EXS 

CONNECT TO EXISTING PIPE 

(FIELD VERIFY) 

**SEE STORMWATER MANAGEMENT PLANS 


WYANDOTTE ST 30+50. 24 - 8.70’ FT 
EXISTING INLET 
PWSA ID: xX 


TG ELEV 846, 32 
GRADE ADJUSTMENT OF EXISTING PWSA INLET 
TG ELEV 846. 44 


FIFTH AVE. STA 476+39.00 - 21.50’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/_ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 849.53 

TRENCH INV ELEV 848.91 


A22-6) FIFTH AVE. STA 477+00.00 - 21.50’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/_ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 848. 26 
TRENCH INV ELEV 847.64 
INV 846.16 (6") OUT FROM A22-2 


[A22-"7] FIFTH AVE. STA 479+75.00 - 13.52’ LT 
SIDEWALK TRENCH DRAIN, PWSA W/_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 838.77 
TRENCH INV ELEV 838. 44 


B22=8) FIFTH AVE. STA 479+61.00 - 24.00’ LT 
SIDEWALK TRENCH DRAIN, PWSA W/_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 839.07 
TRENCH INV ELEV 838.74 


[A22=9 FIFTH AVE. STA 478+23.00 - 24.00’ LT 
SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 844. 38 
TRENCH INV ELEV 844.05 


FIFTH AVE STA 477+16.00 - 20.00’ LT 
SIDEWALK TRENCH DRAIN, PWSA W/ ADA 


COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 847.92 

TRENCH INV ELEV 847.30 

INV 845.82 (6") OUT FROM A22-1 


FIFTH AVE. STA 478+27.00 - 21.50’ 


SIDEWALK TRENCH DRAIN, PWSA W/ ADA 


COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 844.01 
TRENCH INV ELEV 843.39 


THE PREPARATION OF THIS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


A23-TA) FIFTH AVE STA 482+17.07 - 5.97’ RT 


4’ DIAMETER PWSA MANHOLE, 
W/ MANHOLE FRAME AND COVER 
RIM ELEV_ 829.57 
INV 826.30 (15") IN FROM A23-2 
INV 822.30 (15") OUT 
MATCH EXISTING PIPE 
(FIELD VERIFY) 


2) FIFTH AVE STA 481+64.00 - 10.50’ RT 


CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 831.54 

INV 827.94 (6") IN FROM A23-4 

INV 827.74 (15") OUT TO A23-1A 


(AZS=3IFIFTH AVE STA 482+57.05 - 19.61 LT 


CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 827.69 

INV 823.69 (15") OUT 

CONNECT TO EXISTING PIPE 

(FIELD VERIFY) 


FIFTH AVE. STA 481+66.00 - 21.50’ RT 


SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 831.51 

TRENCH INV ELEV 830. 89 

INV 829.41 (6") OUT TO A23-2 


(A23-5] FIFTH AVE. STA 482+98.59 - 20.00’ RT 


SIDEWALK TRENCH DRAIN, PWSA W/_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 826.35 

TRENCH INV ELEV 825. 73 


DESIGNED 


DRAWN 


NOTFOR fase 


IN CHARGE LAR 
URBAN MASS TRANSPORTATION ACT CO ST R U CT O N ) DATE 05/01/24 


SCALE 
AS SHOWN 


GENERAL NOTE: 


DRAINAGE STRUCTURE LOCATIONS, PIPE SIZES, AND 
ELEVATIONS SHOULD BE ADJUSTED WHERE NECESSARY 
TO ALIGN W/ EXISTING PIPE WHERE POSSIBLE. 
DETERMINE EXISTING PIPE ALIGNMENTS AND 

DEPTHS AND NOTIFY ENGINEER PRIOR TO CATCH 
BASIN CONSTRUCTION WHERE ADJUSTMENT 

IS NEEDED. 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
DRAINAGE DATA 
DRAINAGE STRUCTURES A23 - A25 


Port CONTRACT NO. BRT-001 
connecting people to li 


Dwe.no. CV74 SHT. 149 


24=1] FIFTH AVE STA_486+34.98 - 20.00’ LT A24-5) FIFTH AVE STA 485+94.78 - 8.94’ RT [A25-i] FIFTH AVE STA 490+63.62 - 20.00’ LT A25-4A) KIRKPATRICK ST STA 30+89.00 - 15.00’ LT 25-15) FIFTH AVE. STA 491+50.21- 80.18’ LT 
EXISTING INLET SIDEWALK TRENCH DRAIN, PWSA W/_ ADA EXISTING INLET CORED WYE CONNECTION TYPE 5 INLET BOX W/ TRANSITION SLAB 
PWSA ID: CBO0O11L002 COMPLIANT AND BICYCLE SAFE GRATE GRADE ADJUSTMENT OF EXISTING PWSA INLET INV (15") IN FROM A25-4 (MATCH EXISTING) SIDEWALK DRAIN W/ ADA COMPLIANT 
TG ELEV 813. 06 TG ELEV 815.31 TG ELEV 815.37 AND BICYCLE SAFE GRATE 


ELEV_ 808.95 ( DEBRIS) Vv Vv . 
GRADE ADJUSTMENT OF EXISTING PWSA INLET TREN SINN. Riven Sate Pas TINS EEE AES INV Sit. 04°42") OUT TO A25-21 


TG ELEV 813.09 


3237258 PM 


PLOTTED? 3/21/2024 


FIFTH AVE. 491+60.14 - 23.94’ LT 
A24-TA] FIFTH AVE STA 486+08.57 - 2.20’ LT FIFTH AVE STA 488+98. 21 - 19.90’ LT FIFTH AVE STA 491+35.58 - 27.51’ RT FIFTH AVE STA 491+63.90 - 21.50’ LT CCTV STA 5+60. 00 

CUT IN WYE PIPE TRANSITION EXISTING INLET CATCH BASIN, PWSA TYPE 13, W/ CATCH BASIN, PWSA TYPE 13, W/ SEWER TAP TO EXISTING SEWER WYE, AT 
INV (15") TO FROM A24-2 (MATCH EXISTING) PWSA ID: SIO11LO02 3-FLANGE CAST IRON FRAME AND BICYCLE SAFE 3-FLANGE CAST IRON FRAME AND BICYCLE EXISTING PWSA 15" VCP SEWER MAIN 

TG ELEV 809.75 GRATE SAFE GRATE (8") IN FROM FROM A25-17 

ELEV_ 807.64 ( DEBRIS) TG ELEV 818.76 TG ELEV 819.50 MAIN AT INVERT 811.23 

GRADE ADJUSTMENT OF EXISTING PWSA INLET INV 815.66 (15") OUT TO A25-2A INV 815.42 (15") OUT 560.0’ DOWNSTREAM OF MHO11L001 

TG ELEV 809.75 CRE eres PIPE (FIELD VERIFY) PRIOR TO CONSTRUCTION 


[24-2] FIFTH AVE STA 486+04.27 - 6.09’ RT FIFTH AVE STA 489+35.43 - 17.79’ LT FIFTH AVE STA 490+97.05 - 21.65’ RT FIFTH AVE STA 491+53.00 - Zt 00’ LT AZS- 17) FIFTH AVE. STA 491466.20 - 30.63’ LT 
CATCH BASIN, PWSA TYPE 5 W/ CATCH BASIN, PWSA TYPE 13, W/ PWSA REBUILT INLET BOX CUT IN WYE PIPE TRANSITIO DRAINAGE CLEANOUT STRUCTURE 
BASKET GRATE 3-FLANGE CAST IRON FRAME AND BICYCLE W/ MANHOLE TOP INV (15 ") IN FROM ADS-5 (MATCH EXISTING) TOP ELEVATION 819. 92 
G.1. CONTROL STRUCTURE** SAFE GRATE RIM ELEV 817.52 INV ELEV 815.00’ (8") IN FROM A25-18 
RIM ELEV 814, 26/ TG ELEV 810.50 INV 814.80 (15") IN FROM A25-2 INV ELEV 815.00’ (8") OUT TO A25-16 
INV 809.10 (15") OUT TO A24-1A INV 806.50 (15") OUT TO A24-8 INV 814.80 (15") OUT (FIELD VERIFY) PRIOR TO CONSTRUCTION 
%*SEE STORMWATER MANAGEMENT PLANS CONNECT TO EXISTING PIPE 


FIFTH AVE STA 486479.74 - 22.51’ LT B) FIFTH AVE STA 489+46,24 - 21,55’ LT [A25=3] KIRKPATRICK ST STA_30+52.36 - 14.26’ LT AZ5-6] FIFTH AVE STA 492+34.12 - 19.22’ RT * : é , 
EXISTING INLET PWSA DOGHOUSE MANHOLE , CATCH BASIN, PWSA TYPE 13 REVERSE PWSA_ RECESSED CATCH BASIN CONVERSION TRAP AND VENT) tO 52084" ET 
PWSA ID: CBOO!1LOO1 W/ MANHOLE FRAME AND COVER MODIFIED, W/ 3-FLANGE CAST_IRON RIM ELEV 823.33 TOP ELEVATION FLUSH W/ GROUND SURFACE 
TG ELEV 612.12 RIM ELEV 811.37 FRAME AND BICYCLE SAFE GRATE CONNECTED TO G.I. STRUCTURE INV ELEV 816.30 (8") IN EROM A25-22 
oe ADJUSTMENT SESE RTS TING PHA INCET INV 806.00 (15") IN FROM A24-7 AND MANHOLE FRAME AND COVER SEE STORMWATER MANAGEMENT PLANS INV ELEV 815.50’ (8") OUT TO AD5~17 


Vv ° 
ep aod o0 ae INV (15") MATCH EXS TG ELEV 819.20, RIM ELEV 819.34 (FIELD VERIFY) PRIOR TO CONSTRUCTION 


[A24-4 FIFTH AVE STA 487. 30+42 - 20.00/ LT FIFTH AVE STA 485+87.00 - 20.00’ RT AZ25-3A) KIRKPATRICK ST STA 30+73.43 - 33.60’ LT [AZ5-7) FIFTH AVE STA 494+50.00 - 18’.00 LT 
EXISTING INLET SIDEWALK TRENCH DRAIN, PWSA W/ ADA EXISTING INLET CATCH BASIN, PWSA TYPE 13 MODIFIED, W/ 
PWSA ID: CBO011L004 COMPLIANT AND BICYCLE SAFE GRATE GRADE ADJUSTMENT OF EXISTING PWSA INLET 3-FLANGE CAST IRON FRAME AND BICYCLE 
TG ELEV 810.70 TG ELEV 815.67 TG ELEV 821.00 SAFE GRATE, AND MANHOLE FRAME AND COVER 
GRADE ADJUSTMENT OF EXISTING PWSA INLET TRENCH INV ELEV 815.05 TG ELEV 831.14, RIM ELEV 831.76 
TG ELEV 811.20 INV 828.26 (15") OUT 
ELEV 807.50 ( DEBRIS) CONNECT TO EXISTING PIPE 

(FIELD VERIFY 


(A25-4] KIRKPATRICK ST. STA 30+92.91 - 22.00’ LT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 
TG ELEV 823.25 
INV 819.25 ( 15") OUT 
CONNECT TO EXISTING PIPE 
(FIELD VERIFY) 


GENERAL NOTE: 


DRAINAGE STRUCTURE LOCATIONS, PIPE SIZES, AND 
ELEVATIONS SHOULD BE ADJUSTED WHERE NECESSARY 
TO ALIGN W/ EXISTING PIPE WHERE POSSIBLE. 
DETERMINE EXISTING PIPE ALIGNMENTS AND 

DEPTHS AND NOTIFY ENGINEER PRIOR TO CATCH 
BASIN CONSTRUCTION WHERE ADJUSTMENT 


*SHIFT MANHOLE LID TO MATCH INLET IS NEEDED. 
STEPS IF PRESENT. COORDINATE ELEVATION 
ADJUSTMENT W/ ENGINEER. 


DESIGNED RW PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM THEPREPARATION OF TH a PORT J COUNTY 
FEBEsa Tan) ASMWVST AON NOT FOR CHECKED DC BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower vs IN CHARGE LAR 
707 Grant Street URGAN MASS TRANSPORTATION xr} CONSTRUCTIO N) — oeonza DRAINAGE STRUCTURES A25 - A28 
; th Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 
Pittsburgh, PA 15219 SaGGNG COUNTY, PENNSYLVANIA. AS SHOWN Port Bled thet Hien — CWS ary 


"michae!.megarry" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207701\BRT_01_RD_DDATAO7. dgn 


OPERATOR? 


[A22-4] WYANDOTTE ST 30+50. 24 - 8.70’ RT 
EXISTING INLET 
PWSA ID? X 


TG ELEV 846. 32 
GRADE ADJUSTMENT OF EXISTING PWSA INLET 
TG ELEV 846. 44 


3238211 PM 


PLOTTED? 3/21/2024 


FIFTH AVE. STA 476+39.00 - 21.50’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/_ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 849.53 

TRENCH INV ELEV 848.91 


A22-6) FIFTH AVE. STA 477+00.00 - 21.50’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/_ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 848. 26 
TRENCH INV ELEV 847.64 
INV 846.16 (6") OUT FROM A22-2 


[A22-"7]) FIFTH AVE. STA 479+75.00 - 13.52’ LT 
SIDEWALK TRENCH DRAIN, PWSA W/_ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 838.77 
TRENCH INV ELEV 838. 44 


BZZ=H LETH AVE. STA 479+61.00 - 24.00" LT 
IDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 839.07 
TRENCH INV ELEV 838.74 


[A23-TA) FIFTH AVE STA 482+17.07 - 5.97’ RT 
4’ DIAMETER PWSA MANHOLE , 
W/ MANHOLE FRAME AND COVER 
RIM ELEV_ 829.57 
INV 826.30 (15") IN FROM A23-2 
INV 822.30 (15") OUT 
MATCH EXISTING PIPE 
(FIELD VERIFY) 


2) FIFTH AVE STA 481+64.00 - 10.50’ RT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 
TG ELEV 831.54 
INV 827.94 (6") IN FROM A23-4 
INV 827.74 (15") OUT TO A23-1A 


(AZS=3IFIFTH AVE STA 482+57.05 - 19.61 LT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 
TG ELEV 827.69 
INV 823.69 (15") OUT 
CONNECT TO EXISTING PIPE 
(FIELD VERIFY) 


[A2Z3-5) FIFTH AVE. STA 482+98.59 - 20.00’ RT 
SIDEWALK TRENCH DRAIN, PWSA W/_ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 826.35 
TRENCH INV ELEV 825. 73 


FIFTH AVE. STA 481+66.00 - 21.50’ RT 


SIDEWALK TRENCH DRAIN, PWSA W/ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 831.51 

TRENCH INV ELEV 830. 89 

INV 829.41 (6") OUT TO A23-2 


FIFTH AVE STA _486+34.98 - 20.00’ LT 
EXISTING INLET 

PWSA ID: CBO0O11L002 

TG ELEV 813. 06 

ELEV_ 808.95 _( DEBRIS) 

GRADE ADJUSTMENT OF EXISTING PWSA INLET 
TG ELEV 813.09 


[A24-TAl FIFTH AVE STA 486+08.57 - 2.20’ LT 


CUT IN WYE PIPE TRANSITION 
INV (15") TO FROM A24-2 (MATCH EXISTING) 


[A24-2] FIFTH AVE STA 486+04.27 - 6.09’ RT 


CATCH BASIN, PWSA TYPE 5 W/ 
BASKET GRATE 

G. 1. CONTROL STRUCTURE** 

RIM ELEV 814. 26’ 

INV 809.10 (15") OUT TO A24-1A 
%**SEE STORMWATER MANAGEMENT PLANS 


FIFTH AVE STA _486+79.74 - 22.51’ LT 


EXISTING INLET 

PWSA ID: CBOO1{iLOOI 

TG ELEV 812, 12 

GRADE ADJUSTMENT OF EXISTING PWSA INLET 
TG ELEV 811.92 

ELEV 808.72 (WATER) 


[A24-4) FIFTH AVE STA 487. 30+42 - 20.00’ LT 


EXISTING INLET 

PWSA ID: CBOO11L004 

TG ELEV 810.70 

GRADE ADJUSTMENT OF EXISTING PWSA INLET 
TG ELEV 811.20 

ELEV 807.50 ( DEBRIS) 


[A24-5) FIFTH AVE STA 485+94.78 - 8.94’ RT 


SIDEWALK TRENCH DRAIN, PWSA W/_ ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 815.31 

TRENCH INV ELEV 814.69 


FIFTH AVE STA 488+98. 21 - 19.90’ LT 
EXISTING INLET 

PWSA ID: SIO11LO002 

TG ELEV 809.75 

ELEV 807.64 ( DEBRIS) 

GRADE ADJUSTMENT OF EXISTING PWSA INLET 
TG ELEV 809.75 


FIFTH AVE STA 489+35.43 - 17.79’ LT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 810.50 

INV 806.50 (15") OUT TO A24-8 


Fad ete Seana DESIGNED MRM PORT AUTHORITY OF ALLEGHENY COUNTY 


DOCUMENT HAS BEEN FINANCED IN DRAWN MRM PITTSBURGH PENNSYLVANIA 


PART THROUGH A GRANT FROM THE NOT FOR CHECKED uc BUS RAPID TRANSIT UPTOWN TO OAKLAND 


FEDERAL TRANSIT ADMINISTRATION, 


"michae!.megarry" 


na 
A=COM 
Gulf Tower U.S. DEPARTMENT OF IN CHARGE LAR DRAINAGE DATA 
707 Grant Street Taaneronration Nore TE | GONSTRUGCTI ON) oie 6/01/24 DRAINAGE STRUCTURES A29 - A35 


5th Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE p CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 COUNTY, PENNSYLVANIA. AS SHOWN ort UTE 
connecting people to li 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0594216\BRT_01_RD_DDATAO8. dgn 


OPERATOR? 


REVISIONS 


pwe.no. CV76 sHT. 151 


3238223 PM 


PLOTTED? 3/21/2024 


"michae!.megarry" 


(25-1) FIFTH AVE STA_490+63.62 - 20.00’ LT 
EXISTING INLET 
GRADE ADJUSTMENT OF EXISTING PWSA INLET 
TG ELEV 815.37 
EXISTING INVERT UNK 


FIFTH AVE STA 491+35.58 - 27.51’ RT 

CATCH BASIN, PWSA TYPE 13, W/ 

pea CAST IRON FRAME AND BICYCLE SAFE 
TG ELEV 818.76 

INV 815.66 (15") OUT TO A25-2A 


FIFTH AVE. STA 492+02.79 - 25.17’ LT 
TRAP, VENT, AND CLEANOUT 

INVERT ELEV 816.70’ (6") IN FROM A25-11 
INVERT ELEV 816.00’ (6") OUT TO A25-9 


FIFTH AVE STA 490+97.05 - 21.65’ RT 
PWSA REBUILT INLET BOX 

W/ MANHOLE TOP 

RIM ELEV 817.52 

INV 814.80 (15") IN FROM A25-2 

INV 814.80 (15") OUT 

CONNECT TO EXISTING PIPE 

(FIELD VERIFY) 


[A25-3] KIRKPATRICK ST STA 30+52.36 - 14.26’ LT 
CATCH BASIN, PWSA TYPE 13 REVERSE 
MODIFIED, W/ 3-FLANGE CAST_IRON 
FRAME AND BICYCLE SAFE GRATE 
AND MANHOLE FRAME AND COVER 
TG ELEV 819.20, RIM ELEV 819.34 


A25-3A] KIRKPATRICK ST STA 30+73.43 - 33.60’ LT 
EXISTING INLET 
GRADE ADJUSTMENT OF EXISTING PWSA INLET 
TG ELEV 821.00 


(A25-4] KIRKPATRICK ST. STA 30+92.91 - 22.00’ LT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 
TG ELEV 823.25 
INV 819.25 (15") OUT 
CONNECT TO EXISTING PIPE 
(FIELD VERIFY) 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


FIFTH AVE STA 496+92.64 - 18.00’ LT 
CATCH BASIN, PWSA TYPE 13 MODIFIED, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE, AND MANHOLE FRAME AND COVER 
TG ELEV 840.60, RIM ELEV 841.25 

INV 837.25 ( 15") OUT 

CONNECT TO EXISTING PIPE 

(FIELD VERIFY) 


FIFTH AVE STA 497+34.97 - 18.00’ LT 
CATCH BASIN, PWSA TYPE 13 MODIFIED, W/ 

3-FLANGE CAST IRON FRAME AND BICYCLE 

SAFE GRATE, AND MANHOLE FRAME AND COVER 

TG ELEV 843.32, RIM ELEV 842. 93 

INV 838.06 (15%) OUT 

CONNECT TO EXISTING PIPE 

(FIELD VERIFY 


FIFTH AVE STA 497+46.65 - 21.39’ RT * 
PWSA RECESSED CATCH BASIN CONVERSION 
RIM ELEV 842.90 


FIFTH AVE STA 500+49.13 - 18.00’ LT 
CATCH BASIN, PWSA TYPE 13 MODIFIED, W/ 

3-FLANGE CAST IRON FRAME AND BICYCLE 

SAFE GRATE, AND MANHOLE FRAME AND COVER 

TG ELEV 854.32, RIM ELEV 854.96 

INV 850.96 (15") OUT 

CONNECT TO EXISTING PIPE 

(FIELD VERIFY) 


FIFTH AVE STA 503+46.91 - 21.04’ RT * 
PWSA RECESSED CATCH BASIN CONVERSION 
RIM ELEV 866. 93 


FIFTH AVE STA 504+37.71 - 19.00’ LT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 869. 84 

INV 865.84 (15") OUT 

CONNECT TO EXISTING PIPE 

(FIELD VERIFY) 


FIFTH AVE STA 504+84.46 - 19.00’ LT 
CATCH BASIN, PWSA TYPE 13, W/ 
3-FLANGE CAST IRON FRAME AND BICYCLE 
SAFE GRATE 

TG ELEV 871.69 

INV 867.69 (15") OUT 

CONNECT TO EXISTING PIPE 

(FIELD VERIFY) 


FIFTH AVE STA 501+88.76 - 20.85’ RT x  (2S=5) FIFTH AVE STA 511+82.95 - 16.05’ RT 


PWSA_RECESSED CATCH BASIN CONVERSION 
RIM ELEV 860. 82 


PWSA DOGHOUSE MANHOLE, 
W/ MANHOLE FRAME AND COVER 


RIM ELEV 903. 21 

INV 899.10 (15") IN FROM A28-6 
INV 896.00 (15") OUT 

CONNECT TO EXISTING PIPE 
(FIELD VERIFY) 


DESICNED?  ¢ /MBM PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN PITTSBURGH PENNSYLVANIA 


== 
7 
U.S. DEPARTMENT OF 
Gulf Tower TRANSPORTATION, UNDER THE CO STRUCTI ON crete we 
707 Grant Street URBAN MASS TRANSPORTATION ACT DATE 05/01/24 


5th Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE p CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 COUNTY, PENNSYLVANIA. AS SHOWN ort UTE 
connecting people to li 


PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 


NOTFOR fase 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
DRAINAGE DATA 
DRAINAGE STRUCTURES A36 - A38 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0594216\BRT_01_RD_DDATAO9. dgn 


OPERATOR? 


REVISIONS 


pwe.no. CV77 sHT. 152 


PLOTTED: 3/21/2024 


32 38:46 PM 


[|] FORBES AVE STA 123+02.97 - 18.8’ RT 


04-4 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 

BICYCLE SAFE GRATE 

TG ELEV 781.80 

INV _777.39*% (15") OUT TO EXS PIPE 

*FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA 126+25.79 - 16.4’ LT 
CATCH BASIN, PWSA TYPE 13 MODIFIED, 
W/ 3-FLANGE CAST_IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 791.67 

INV 787.73* (15") OUT TO EXS PIPE 
*FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA 127+37.40 - 16.3’ RT 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 794. 76 

INV 792.38* (15") OUT TO EXS PIPE 
*FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA 129+56.27 - 16.6’ LT 
CATCH BASIN, PWSA TYPE 13 MODIFIED, 

W/ 3-FLANGE CAST IRON FRAME AND 

BICYCLE SAFE GRATE 

TG ELEV 800. 11 

INV 795. 80* (15") OUT TO EXS PIPE 

*FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA 132+45.73 - 16.7’ LT 
CATCH BASIN, PWSA TYPE 13 MODIFIED, 
W/_ 3-FLANGE CAST_IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 803.28 

INV 798.41* (15") OUT TO EXS PIPE 
*FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA 132+35.72 - 16.5’ RT 
CATCH BASIN, PWSA TYPE 13 MODIFIED, 
W/ 3-FLANGE CAST_IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 803.21 

INV 799.27" (15") OUT TO EXS PIPE 
*FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA 141+56.37 - 20.3’ RT 
CATCH BASIN, PWSA TYPE 13 MODIFIED, 
W/_ 3-FLANGE CAST_IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 799.70 

INV 795.76* (15") OUT TO EXS PIPE 


] FORBES AVE STA 1424+30.52 - 34.9’ LT 
CATCH BASIN, PWSA TYPE 13, 
W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 
«I. CONTROL_STRUCTURE* 
TG ELEV 799. 31 
INV 791.31 (15") OUT TO GO4-5 
#*SEE STORMWATER MANAGEMENT PLANS 


FORBES AVE STA 142+63.86 - 5.0’ LT 

EXS MANHOLE 

RIM ELEVATION 800, 32 

MANHOLE COVER ADJUSTMENT 

RIM ELEVATION 800. 22’ 

CORE HOLE IN EXISTING DRAINAGE STRUCTURE 
INV 789.23 (15") IN FROM GO4-4 

INV 782. 82 (36") IN FROM EX PIPE 

( PWSA MHOO2M035) 


(GO4=T2] STEVENSON ST STA 12+15.28 - 17.9’ LT 


CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 800. 88 

INV_796.01* (15") OUT TO EXS PIPE 
*FIELD VERIFY PRIOR TO CONSTRUCTION 


[| FORBES AVE STA 143+60.00 - 20.9’ RT 
CATCH BASIN, PWSA TYPE 13, 
W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 
«1. CONTROL_STRUCTURE* 
TG ELEV 801.39 
INV 791.39 (15") OUT TO GO5-2 
#*SEE STORMWATER MANAGEMENT PLANS 


FORBES AVE STA 143+78.68 - 2.7’ LT 

EXS MANHOLE 

AIM ELEVATION 807. 8/ 

MANHOLE COVER ADJUSTMENT 

RIM ELEVATION 801. 76’ 

CORE HOLE IN EXISTING DRAINAGE STRUCTURE 
INV 790.56 (15") IN FROM GO5~-1 

INV. 784.46 (36") IN FROM EX PIPE 

( PWSA MHOO2M018) 


PRIDE ST STA 12+07.00 - 14.8’ LT 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 804.20 

INV 796.20 (15") OUT TO GO5-4 


41 PRIDE ST STA 12+07.32 - 5.3’ RT 


CUT IN WYE PIPE TRANSITION 
INV (15") IN FROM GO5-3 (MATCH EXISTING) 


[GO5-5] FORBES AVE STA 146+00.00 - 18.5’ RT 
CATCH BASIN, PWSA TYPE 13, 
W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 
«I. CONTROL STRUCTURE* 
TG ELEV 804.85 
INV 800. 25%* (15") OUT TO EXS PIPE 
*SEE STORMWATER MANAGEMENT PLANS 
#**FIELD VERIFY PRIOR TO CONSTRUCTION 


6} FORBES AVE STA 146+39.65 - 3.4’ LT 
CUT IN WYE PIPE TRANSITION 
INV (15") IN FROM GO5-7 (MATCH EXISTING) 


FORBES AVE STA 146+39.65 - 10.5’ LT 
CATCH BASIN, PWSA TYPE 13, 
W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 
«I. CONTROL STRUCTURE* 
TG ELEV 806.00 
INV 796.00 (15") OUT TO GO5-7 
*SEE STORMWATER MANAGEMENT PLANS 


PRIDE ST STA 27+15.09 - 14.4’ RT 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 805. 08 

INV 797.08 (15") OUT TO GO5-9 


J] PRIDE ST STA 27+15.09 - 3.6’ LT 
CUT IN WYE PIPE TRANSITION 
INV (15") IN FROM GO5-8 (MATCH EXISTING) 


[(GO5-10) PRIDE ST STA 12+08.50 - 15.0’ RT 
CATCH BASIN, PWSA TYPE 13, 
W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 
TG ELEV 804.63 
INV 799.47" (15") OUT TO EXS PIPE 
*FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA 148+92.05 - 2.4’ LT 
CUT IN WYE PIPE TRANSITION 
INV (15") IN FROM GO5-13 (MATCH EXISTING) 


[(GO5-12] FORBES AVE STA 148+60.00 - 18.5’ RT 


G 


5 


CATCH BASIN, PWSA TYPE 13, 
W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

«I. CONTROL STRUCTURE* 
TG ELEV 811.24 

INV 807. 30%* (15") OUT TO EXS PIPE 
*SEE STORMWATER MANAGEMENT PLANS 
#**FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA 148+92.05 - 10.5’ LT 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 812.21 
INV 810.37 (6") IN FROM GO5-19 
INV 802.21 (15") OUT TO GO5-11 


4] MARION ST STA 20+29.50 - 4.3’ LT 


8) 


CUT IN WYE PIPE TRANSITION 
INV (15") IN FROM GO5-15 (MATCH EXISTING) 


MARION ST STA 20+29.50 - 14.7’ RT 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 810.94 

INV 802.94 (15") OUT TO EXS PIPE 


MARION ST STA 20+39.86 - 14.8’ LT 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 810.87 

INV 802.87 (15") OUT TO EXS PIPE 


MARION ST STA 20+39.86 - 3.6’ LT 
CUT IN WYE PIPE TRANSITION 
INV (15") IN FROM GO5-3 (MATCH EXISTING) 


MARION ST STA _12+43.00 - 14.8’ LT 
EXISTING INLET PWSA INOO2MO003 
ELEVATION 810. 33 

INLET GRATE ADJUSTMENT 

PROPOSED GRATE ELEVATION 809. 93 
EXISTING INVERT ELEVATIONS UNKNOWN 


[(GO5-13] FORBES AVE STA 149+07.50 - 20.2’ LT 


PWSA SIDEWALK TRENCH DRAIN WITH ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 812.69 

TRENCH INV ELEV 812.06 

INV 810.59 (6") OUT TO GO5-13 


[| FORBES AVE STA 149+93.50 - 10.5’ LT 


CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 814.90 

INV 805.54 (15") OUT TO EXS PIPE 


FORBES AVE STA 149+97.50 - 18.5’ RT 
CATCH BASIN, PWSA TYPE 13, 
W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

«I. CONTROL STRUCTURE* 
TG ELEV 814.83 

INV 805.83 (15") OUT TO EXS PIPE 
*SEE STORMWATER MANAGEMENT PLANS 


FORBES AVE STA 149+98.50 - 3.1’ LT 
CUT IN WYE PIPE TRANSITION 
INV (15") IN FROM GO6-1 (MATCH EXISTING) 


4| FORBES AVE STA 152+94.93 - 5.0’ LT 


CATCH BASIN, PWSA TYPE 13 MODIFIED, 
W/ 3-FLANGE CAST_IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 822.36 
INV 820.00 (6") IN FROM GO6-13 
INV 813.53 (15") OUT TO GO6-7 


VAN BRAAM ST STA 204+33.00 - 14.8’ RT 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 821.87 

INV 813.87 (15") OUT TO GO6-7 


GENERAL NOTE: 

DRAINAGE STRUCTURE LOCATIONS, PIPE SIZES, AND 
ELEVATIONS SHOULD BE ADJUSTED WHERE NECESSARY 
TO ALIGN WITH EXISTING PIPE WHERE POSSIBLE. 


"michae|.mcgarry" 


OPERATOR? 


*FIELD VERIFY PRIOR TO CONSTRUCTION DETERMINE EXISTING PIPE ALIGNMENTS AND 


DEPTHS AND NOTIFY ENGINEER PRIOR TO CATCH 
BASIN CONSTRUCTION WHERE ADJUSTMENT 
IS NEEDED. 
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DESCRIPTION 
REVISIONS 


AS SHOWN 


PLOTTED: 3/21/2024 


3339309 PM 


GO6-6 FORBES AVE STA 152+94.19 - 18.0’ RT 
CATCH BASIN, PWSA TYPE 13, 
W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 
TG ELEV 821.88 
INV 817. 78* (15") OUT TO EXS PIPE 
*FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA 152+68.00 - 3.1’ LT 
48" DIAMETER MANHOLE , 

W/ MANHOLE FRAME AND COVER 

TR ELEV 821.93 

INV 813.07 (15") IN EROM GO6-4 

INV 813.07 (15") IN FROM GO6-5 

INV 812.77 (15") OUT TO GO6-8 


8} FORBES AVE STA 152+32.31 - 3.1’ LT 
EXS MANHOLE 
RIM ELEVATION 820.95 
MANHOLE COVER ADJUSTMENT 
RIM ELEVATION 821.22 
CORE HOLE IN EXISTING DRAINAGE STRUCTURE 
INV 809.45 (15") IN FROM GO6-7 
INV. 809. 25 (36") OUT TO EX PIPE 
(PWSA MHO11J025) 


VAN BRAAM ST STA 204+31.50 - 14.9’ LT 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 821. 42 

INV 817.22* (15") OUT TO EXS PIPE 
*FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA 149+61.50 - 20.2’ LT 
PWSA SIDEWALK TRENCH DRAIN WITH ADA 
COMPLIANT AND BICYCLE SAFE GRATE 
TG ELEV 814.47 
TRENCH INV ELEV 813.84 


FORBES AVE STA 149+97.50 - 3.1’ LT 
CUT IN WYE PIPE TRANSITION 
INV (15") IN FROM GO6-2 (MATCH EXISTING 


FORBES AVE STA 152+95.00 - 20.7’ LT 
PWSA SIDEWALK TRENCH DRAIN WITH ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 822.70 

TRENCH INV ELEV 822.07 

INV 820.60 (6") OUT TO GO6-4 


GO7- i] FORBES AVE STA 156+67.30 - 10.8’ LT 
STORM INLET, PWSA TYPE 13, 
W/_3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 
TG ELEV 831.07 
INV 826.98 (15") OUT TO GOT-2 


FORBES AVE STA 156+17.50 - 9.5’ LT 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 830.25 
INV 826.51 (15") IN FROM GO7-1 
INV 826.31 (15") OUT TO GOT-3 


MILTENBERGER ST STA 12+94.92 - 11.9’ RT 
48" DIAMETER MANHOLE , 

W/ MANHOLE FRAME AND COVER 

TR ELEV 830. 10 
INV 826.15 (15") IN FROM GO7-2 

INV 825.95% (15") OUT TO EXS PIPE 
*FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA 156+42.00 - 18.3’ RT 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

G. I. CONTROL_STRUCTURE* 

TG ELEV 830.37 

INV 826.37%** (15") OUT TO EXS PIPE 
#*SEE STORMWATER MANAGEMENT PLANS 
**FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA 155+12.65 - 20.7’ LT 
PWSA SIDEWALK TRENCH DRAIN WITH ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 827.75 

TRENCH INV ELEV 827.12 


FORBES AVE STA 163+52.78 - 20.7’ LT 
PWSA SIDEWALK TRENCH DRAIN WITH ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 834.34 

TRENCH INV ELEV 833. 72 


FORBES AVE STA 163+82.50 - 20.7’ LT 
PWSA SIDEWALK TRENCH DRAIN WITH ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 833.92 

TRENCH INV ELEV 833.30 


FORBES AVE STA 164+01.87 - 11.0’ LT 


PWSA SIDEWALK TRENCH DRAIN WITH ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 833.57 

TRENCH INV ELEV 833.24 


FORBES AVE STA 164+27.77 - 20.7’ LT 


PWSA SIDEWALK TRENCH DRAIN WITH ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 833.16 

TRENCH INV ELEV 832.54 


J- I] FORBES AVE STA 164+90.50 - 11.0’ LT 


IGO9=- 4 


IGO9=5) 


CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 831.37 
INV 828.05 (6") IN FROM GO9-11 
INV 823.95 (15") OUT TO GO39-6 


FORBES AVE STA 165+96.50 - 5.0’ LT 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 829.36 

INV 821.36 (15") OUT TO GO9-3 


FORBES AVE STA 165+96.50 - 2.0’ RT 
CUT IN WYE PIPE TRANSITION 
INV (15") IN FROM GO9-2 (MATCH EXISTING 


FORBES AVE STA 165+96.50 - 18.0’ RT 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

G.I. CONTROL STRUCTURE* 

TG ELEV 829.00 

INV 822.76 (15") OUT TO EXS PIPE 
#*SEE STORMWATER MANAGEMENT PLANS 


JUMONVILLE ST STA 204+34.00 - 15.1’ LT 
CATCH BASIN, PWSA TYPE 13 MODIFIED, 
W/ 3-FLANGE CAST_IRON FRAME AND 
BICYCLE SAFE _GRATE 

TG ELEV 828.75 

INV 824.93% (15") OUT TO EXS PIPE 
*FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA 164+90.50 - 1.3’ LT 
CUT IN WYE PIPE TRANSITION 
INV (15") IN FROM GO9-1 (MATCH EXISTING) 


JUMONVILLE ST_STA 204+61.50 - 14.9’ RT 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST_IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 830. 74 

INV 826.80 (15") OUT TO GO9-8 


8} JUMONVILLE ST STA 204+36.46 - 16.2’ RT 
48" DIAMETER MANHOLE , 
W/ MANHOLE FRAME AND COVER 
TR ELEV 829.05 
INV 824.95 (15") IN FROM GO9-7 
INV 824.65* (15") OUT TO EXS PIPE 
*FIELD VERIFY PRIOR TO CONSTRUCTION 


JUMONVILLE ST STA 12+02.80 - 15.0’ RT 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 827. 82 

INV 823.88* (15") OUT TO EXS PIPE 
*FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA 165+31.85 - 20.7’ LT 
PWSA SIDEWALK TRENCH DRAIN WITH ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 830. 81 

TRENCH INV ELEV 830. 18 

INV 828.71 (6") OUT TO GO9-1 


FORBES AVE STA 166+81.40 - 20.9’ LT 
PWSA SIDEWALK TRENCH DRAIN WITH ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 822.69 

TRENCH INV ELEV 822.06 


IGTO-7] FORBES AVE STA 170+55.40 - 11.3’ LT 
CATCH BASIN, PWSA TYPE 13, 
W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 
TG ELEV 810.87 
INV 808.05 (6") IN FROM G10-9 
INV 800. 87 (15") OUT TO G10-2 


FORBES AVE STA 170+55.00 - 4.6’ LT 


CUT IN WYE PIPE TRANSITION 
INV (15") IN FROM G10-1 (MATCH EXISTING) 


FORBES AVE STA 170+95.00 - 17.8’ RT 
CATCH BASIN, PWSA TYPE 13, 

W/_ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

G. 1. CONTROL STRUCTURE* 

TG ELEV 808.65 

INV 802. 42** (15") OUT TO EXS PIPE 
*SEE STORMWATER MANAGEMENT PLANS 
#**FIELD VERIFY PRIOR TO CONSTRUCTION 


SENECA ST STA 12+16.70 - 15.1’ LT 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 807.50 

INV 803.56 (15") OUT TO EXS PIPE 


SENECA ST STA 12+21.41 - 14.9’ RT 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 806. 12 

INV 801.31* (15") OUT TO EXS 

*FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA _170+55.40 - 20.9’ LT 
PWSA SIDEWALK TRENCH DRAIN WITH ADA 
COMPLIANT AND BICYCLE SAFE GRATE 

TG ELEV 810.35 

TRENCH INV ELEV 809. 72 

INV 808.25 (6") OUT TO G10-1 


FORBES AVE STA 174+65.00 - 11.3’ LT 
STORM INLET, PWSA TYPE 13, 
W/_3-FLANGE CAST IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 790.50 

INV 780.50 (15") OUT TO Gi1-2 


GENERAL NOTE: 


DRAINAGE STRUCTURE LOCATIONS, PIPE SIZES, AND 
ELEVATIONS SHOULD BE ADJUSTED WHERE NECESSARY 
TO ALIGN WITH EXISTING PIPE WHERE POSSIBLE. 
DETERMINE EXISTING PIPE ALIGNMENTS AND 


DEPTHS AND NOTIFY ENGINEER PRIOR TO CATCH 
BASIN CONSTRUCTION WHERE ADJUSTMENT 
IS NEEDED. 


DESIGNED 
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OPERATOR? 


DESCRIPTION 
REVISIONS 


AS SHOWN 


PLOTTED: 3/21/2024 


18 PM 


33398 


Gii-4 pence AVE STA 174+65.00 - 4.2’ LT Gi2-6 


T IN WYE PIPE TRANSITION 
INV (15") IN FROM G10-1 (MATCH EXISTING) 


FORBES AVE STA 175+02.00 - 17.8’ RT 
CATCH BASIN, PWSA TYPE 13, 

W/ 3-FLANGE CAST_IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 788. 38 

INV 784.44 (15") OUT TO G11-4 


MOULTRIE ST STA 53+35.50 - 11.0’ RT G2i-7 
CATCH BASIN, PWSA TYPE 13 MODIFIED, 

W/_ 3-FLANGE CAST_IRON FRAME AND 

BICYCLE SAFE GRATE 

TG ELEV 787. 64 

INV 784.03* (15") OUT TO EXS PIPE 

*FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA 177+48.00 - 8.1’ LT 
CATCH BASIN, PWSA TYPE 13 MODIFIED, 
W/ 3-FLANGE CAST_IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 776. 31 

INV 764.31 (15") OUT TO G12-2 


FORBES AVE STA 177+48 - 0.0’ LT/RT 
CUT IN WYE PIPE TRANSITION 
INV (15") IN FROM G12-1 (MATCH EXISTING) 


FORBES AVE STA 177+65.00 - 23.0’ RT 
CATCH BASIN, PWSA TYPE 13 MODIFIED, 
W/ 3-FLANGE CAST_IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 775. 48 

INV _771.54* (15") OUT TO EXS PIPE 
*FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA 178+46.51 - 29.5’ RT 
CATCH BASIN, PWSA TYPE 13, 

W/_ 3-FLANGE CAST_IRON FRAME AND 
BICYCLE SAFE GRATE 

TG ELEV 774. 48 

INV 770.54 (15") OUT TO G12-6 


FORBES AVE STA 178+46.77 - 35.7’ RT 
48" DIAMETER MANHOLE , 

W/ MANHOLE FRAME AND COVER 

TR ELEV 774. 40 

INV 770.04 (15") IN FROM G12-4 

INV 769.28* (15") OUT TO EXS PIPE 
*FIELD VERIFY PRIOR TO CONSTRUCTION 


FORBES AVE STA 213+82. 10 - 21.8’ RT 
EXISTING INLET PWSA CBO28KO11 
ELEVATION 915.91 

INLET GRATE ADJUSTMENT 

PROPOSED GRATE ELEVATION 

TO MATCH EXISTING, VERIFY 

EXISTING INVERT ELEVATIONS UNKNOWN 


FORBES AVE STA 224+08. 20 - 20.1’ RT 
EXISTING INLET PWSA CBO28F013 
ELEVATION 905.71 

INLET GRATE ADJUSTMENT 

PROPOSED GRATE ELEVATION 

TO MATCH EXISTING, VERIFY 

EXISTING INVERT ELEVATIONS UNKNOWN 


GENERAL NOTE: 


DRAINAGE STRUCTURE LOCATIONS, PIPE SIZES, AND 
ELEVATIONS SHOULD BE ADJUSTED WHERE NECESSARY 
TO ALIGN WITH EXISTING PIPE WHERE POSSIBLE. 
DETERMINE EXISTING PIPE ALIGNMENTS AND 

DEPTHS AND NOTIFY ENGINEER PRIOR TO CATCH 
BASIN CONSTRUCTION WHERE ADJUSTMENT 

IS NEEDED. 


"michae|.mcgarry" 
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DESCRIPTION 
REVISIONS 


AS SHOWN 


TRENCH DRAIN DATA TABLE 
(STA, OFFSET, ELEV ARE IN FT) 


NEAR ENDPOINT TO NEXT VERTEX TO NEXT POINT FAR ENDPOINT OUTLET PIPE 
CALLOUT STA OFFSET SIDE TG ELEV INV ELEV LENGTH CALLOUT OFFSET SIDE TG ELEV INV ELEV LENGTH SLOPE CALLOUT STA OFFSET SIDE TG ELEV INV ELEV Ene 
GO5-19 149+07.50 | 20.2’ 812.69 812. 06 54.00 = GO6-10 149+61.50] 20.2’ LT 814.47 813.84 810.59 
GO6- 13 152+95.00} 20.7’ T 822.7 822.07 217.65 = GO7T-8 155+12.65 | 20.7’ LT 827.75 827.12 820.6 
GO8-1 163+52.78) 20.7’ 834. 34 833.72 29.22 163+82. 00 LT GO08-3 164+01.87) 11.0’ LT 833.57 833.24 N/A 
GO8- 4 164+27.77 | 20.7’ 833.16 832.54 104. 08 a GO9-11 1654+31.85 | 20. 7’ LT 830. 81 830. 18 
GO9-12 166+81.40| 20.9’ 822.69 822. 06 374. 00 = G10-9 170+55.40]| 20.9’ LT 810.35 809.72 
A14-9 436+14.00) 22.8 T 766. 33 765. 71 73.00 = A14-10 436+87.00 | 22.67 RT 767.40 766. 78 
A15-9 438+82. 39 10 770. 62 770. 29 11.61 438+94. 00 A15-11 439+43.00 | 22.67 RT 771.47 771.14 
A15-12 440+90. 00 T 773. 78 773.16 49.00 = A15-13 441+39.00 | 22.67 RT 7174. 73 774.11 
A16-10 444442. 72 782.59 782.26 16.77 Al6-11 444+59. 49 A16-12 446+55.09 | 22.67 RT 788. 14 787. 81 
A16-13 448+36. 00 793.20 792.62 9.37 A16-14% 448+45. 37 
A1T-9% 449+19. 39 452+44. 73 802. 64 
454+60. 50 T A18-6 454+72.75 455+80. 00 811.33 
457+43. 48 A18-12 457+51. 11 458+63. 03 818.64 
459+83. 26 T = 459+96. 21 821.96 
460+24. 51 T ? 460+37.51 822.77 
464+33.50 464+49. 81 465+06. 39 833.9 
467+49. 00 T pe 469+82. 00 844.62 
471+07. 00 471+86. 25 849. 28 472+05. 90 849.67 
472+60. 50 472+84. 85 851.97 
473+05. 40 852.15 473+92. 00 
474+40. 64 T 42.53 1.13% 474+83.17 852. 61 4744893. 75 
475+35. 00 181.00 2.22% = 477+16. 00 
476+39. 00 . T 61.00 1.07% = 477+00. 00 
478+23. 00 T 138. 00 3. 85% 479+61. 00 479+75. 00 
478+27. 00 . 339.00 3.50% ca 481+66. 00 


3239222 PM 


PLOTTED? 3/21/2024 


482+98.59 T 285. 41 3.747% 485+84. 00 ‘ 485491. 72 
533+80. 95 101.09 0. 08% 5 534+82. 04 
534+90. 78 61.04 -1.47% 2 535+51. 82 
538+15. 00 11.23 -0. 537% 538+26. 23 539+10. 67 


NOTES? 


1. ENDOINTS REFER TO THE LONGITUDINAL CENTERLINE OF THE TRENCH EITHER AT THE OUTSIDE EDGE OF 
THE CONCRETE OR, IF THE TRENCH OUTLETS TO THE STREET, AT THE BASE OF CURB. BETWEEN POINTS, 
FOLLOW SURFACE ELEV OF ADJOINING PAVEMENT. 


2. NOT ALL TRENCHES HAVE A VERTEX OR OUTLET PIPE. 
3. THIS TRENCH DRAIN HAS FOUR VERTECES. 


"michae!.megarry" 
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oth Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE p CONTRACT NO. BRT-001 
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connecting people to life 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_01_RD_DDATA12. dgn 


OPERATOR? 


REVISIONS 


pwc.no. CV81 sHT. 156 


= 
TO 
N 
On 
NN 
N ce 
—-—m 
NM 
N\ ce 
mr 
e 
wy 
5 A14-5 TO A14-3 A14-2A TO Al14-2 
a (FIFTH AND DIAMOND) PROPOSED SURFACE PROPOSED SURFACE (FIFTH AND DIAMOND) 
foe REMOVE PIPE 
15" DIPl, PWSA 70.11’ AT 1.00% bees eaikis as 
CONCRETE 
i 5" VCP, PWSA PIPE COLLAR 
15" PVC, PWSA~ 15" PVC, PWSA 
: |, 19.55’ AT 0.87% 5’ AT MIN 2% 750 
DRAINAGE STRUCTURE OUP HEED 
-0+25. 00 0+00. 00 0+25. 00 0+50. 00 1+00. 00 
NOTE: DIP IS SPECIFIED ONLY TO REDUCE MIN COVER 
REQUIREMENT BY 3" COMPARED TO PVC IF 
NEEDED TO PROVIDE CLEARANCE OVER UTILITY 
SHOWN. DETERMINE DEPTH OF UTILITY PRIOR 
TO ORDERING MATERIALS THEN REVIEW NEED 
FOR DIP WITH ENGINEER 
A15-6 TO EXS 
(FIFTH AND CHATHAM 
A14-8 TO EXS & A14-7? TO EXS PROPOSED SURFACE 
PROPOSED SURFACE (FIFTH AND DIAMOND) EXISTING SURFACE 
=XISTING SURFACE, 15" PVC, PWSA 
15" PVC, PWSA REMOVE PIPE AT MIN 2% 
10’ AT MIN 2% A14-7 TELE DUCT A15-6 
15" PVC, PWSA4 tee 
S 12’ AT MIN 2% 
UD 760 
= ee! CONCRETE PIPE 
=e : COLLAR / 
pusd Heo 5;2 CONGRETE PIPE = 755 
REMOVE PIPE COLLAR Disk. eROOReATT. k 
__CREMOVE) 


-0+25. 00 0+00. 00 0+25. 00 0+50. 00 750 750 
-0+25. 00 0+00. 00 0+25. 00 0+50. 00 


AIS-5.TOEXS &.A1S=4 TO -EXS 


(FIFTH AND WASHINGTON PLACE) 


15" PVC, PWSA 
PROPOSED SURFACE MEET 322bo0ec009 / 5° AT MIN 2% 
1S ByCs. PHiSam. ee ING: SURGE EBEMGVE) 775 
12’ AT MIN 2% \ _—_— |-ELEC DUCT 
SIZE UNKNOWN 
770 


EXS INLET CONCRETE " VCP 
755 ( REMOVE) PIPE COLLAR Pisa ” 


-0+25. 00 0+00. 00 0+25. 00 


"michae!.megarry" 


= DESIGNED MRM PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM THEPRERARATIONOF HS eesone PORT J COUNTY 
FEDERAL TRANSIT ADMINISTRATION N OT FO R CHECKED DIC BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower ae INCHARGE —_LAR DRAINAGE PROFILES 
707 Grant Street Transportation uNERTHE |! CONSTRUCTION ) oie weil DRAINAGE STRUCTURES A14 - A15 
5th Floor OF 1964, AS AMENDED, FOR THE 


al i 
Pittsburgh, PA 15219 DesanETON COUNTY, RENNGYIVANTAT NY AS SHOWN Port Authority | CONTRACT No. BRT-001 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207701\BRT_01_RD_DDPROFO1. 


OPERATOR? 


REVISIONS connecting people to life 


pwe.no. CV82 sHT. 157 


3239232 PM 


PLOTTED? 3/21/2024 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_01_RD_DDPROFO2. dgn 


OPERATOR? 


755 


-0+25. 00 


A15-7 


(FIFTH 


SED SURFACE 


TO..ATS=3 
AND DIAMOND) 


15" PVC, PWSA 
15.71’ AT 3.18% 


6" PVC, PWSA 


15" PVC, PWSA 
T’ AT MIN 2% 


7 REMOVE PIPE 


ve 


\ CONCRETE 
PIPE COLLAR 


0+00. 00 


Al6-2 


(FIFTH BETWEEN C 


PROPOSED SURFACE 


EXISTIN 


0+25. 00 


TOCEAS 


HATHAM AND MAGEE 


(REMOVE) 


A16-2 


xe ree PIPE 


if 


15" DIP, PWSA 


12’ AT MIN 2.0%,~ 


(TO BE ABANDONED) 


CONCRETE 
PIPE COLLAR 


-0+25,. 00 


0+00. 00 0+25. 00 


-0+25. 00 


AlG=3.10..EXS 


A15-1 TO EXS 
‘ (FIFTH AND DIAMOND) PROPOSED SURFACE 
( REMOVE) (EXISTING SURFACE 


REMOVE PIPE 


: 
= 


15" PVC, PWSA \CONCRETE 
6’ AT MIN 2% PIPE COLLAR 


750 
-0+25. 00 0+00. 00 0+25. 00 0+50. 00 


Al6-9 TO A16-8 


(FIFTH BETWEEN CHATHAM AND MAGEE 


PROPOSED SURFACE 
785 EXISTING SU NX ne 


780 ere WSA ABD 720" W, 780 


775 fea = v 775 


770 


: ZF 770 
/\ 15" PVC, PWSA a 
( } 1 5 (-) 

765 +/— 3 mt ‘AT 10. 44 a - 765 
GORE HOLE IN EXISTING, 
760 DRAINAGE STRUCTURE 


—0+25.00 0+00.00 0+25.00 


760 


(FIFTH BETWEEN CHATHAM AND MAGEE) 


SED SURFACE 


INC 


- 


race \_, CREMOVE) 


REMOVE PIPE 


(2 
A16-3] [5 Lf Ah 


15" PVC, PWSA 7’ 
AT MIN 2.02 


TEL DUCT) 


CONCRETE 
PIPE COLLAR 


DESCRIPTION 


REVISIONS 


0+00. 00 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


CONSTRUCTION) | foie esoizs 


0+25. 00 


Deveven 6) MBM PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN PITTSBURGH PENNSYLVANIA 


NOT FOR crEcKED Duc BUS RAPID TRANSIT UPTOWN TO OAKLAND 


DRAINAGE PROFILES 
DRAINAGE STRUCTURES A15 - A16 


AS SHOWN Port Authority CONTRACT NO. BRT-001 
connecting people to life pwe.no. CV83 sHT. 158 


3239236 PM 


PLOTTED? 3/21/2024 


A16-4 TO EXS A16-7 TO EXS 
(FIFTH AND MAGEE) CONCRETE 
PIPE COLLAR (FIFTH AND LOGAN) oe, 
PROPOSED SURFACE ee PROPOSED SURFACE MATCH EXIST 
EXISTING SURFACE EXISTING SURFACE "MIN 2% 


FACE 


795 
A16 


15" PVC, PWSA \ 
20" AT MIN 2% lReMove PIPE 


0+00. 00 -0+25. 00 0+00. 00 


UREMOVE) SGeonceere 
PIPE COLLAR 
0 


+25. 00 


Alf-2 TO EXS 


(FIFTH AND LOGAN) 


Aaa TOs IE XS 


(FIFTH AND LOGAN) PROPOSED SURFACE 
EXISTING SURFACE 15" PVC, PWSA 
. 5’ AT MIN 2% 


PROPOSED SURFACE 
EXISTING Sl CE ris" PVC, PWSA| 
‘ 4’ AT MIN 2% 


; = Sk >, 15" VCF NSA 785 
WSA 6 a 7 CONCRETE 
( REMOVE) PIPE COLLAR 


0+00. 00 0+25. 00 -0+25. 00 0+00. 00 0+25. 00 


780 


Alf-3 TO Al?-3A 


(FIFTH AND STEVENSON) 
PROPOSED SURFACE 


Cc, PWSA 
A1T-3_ A1T-3A /_ MIN 2% 


DONED) \- — i _ (ABANDONED) _ 


15" PVC, |PWSA \ 
4’_ AT 1.|60% “15" VCP, PWSA 


S 13 CONCRETE 
( REMOVE) PIPE COLLAR 


-0+25. 00 0+00. 00 0+25. 00 


79 
0+50. 00 


"michae!.megarry" 


=_= DESIGNED MRM PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM THEPRERARATIONOF HS eesone PORT J COUNTY 
FEDERAL TRANSIT ADMINISTRATION N OT FO R CHECKED DIC BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower ae INCHARGE —_LAR DRAINAGE PROFILES 
707 Grant Street Transportation uNERTHE |! CONSTRUCTION ) oie weil DRAINAGE STRUCTURES A16 - A17 
5th Floor OF 1964, AS AMENDED, FOR THE 


al 
Pittsburgh, PA 15219 DeSaAETON COUNTY, RENNGYIVANTAT NY AS SHOWN Port Authority | CONTRACT No. BRT-001 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_01_RD_DDPROFO3. dgn 


OPERATOR? 


REVISIONS connecting people to life 


pwe.no. CV84 sHT. 159 


PLOTTED? 3/21/2024 


"michae!.megarry" 


OPERATOR? 


3239241 PM 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_01_RD_DDPROFO4. dgn 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


Al?-8 TO A1l?f-6 TO EXS 

(FIFTH AND STEVENSON) 
PROPOSED SURFACE 15" PVC, PWSA 
EXISTING SURFACEX| 11’ AT 1.03% 


15" PVC, PWSA 
9’ AT MIN 22% 


___( REMOVE) 


PWSA 


3D 


CONCRETE 
REMOVE PIPE 


PIPE COLLAR 


-0+25. 00 0+00. 00 0+25. 00 0+50. 00 


A18-2 TO EXS 


(PRIDE AND FIFTH) 


PROPOSED SURFACE 


EXIS 


REMOVE PIPE. 


CONCRETE 
PIPE COLLAR 


-04+25. 00 


0+00. 00 


0+25. 00 


A19-1 


TO EXS 


(FIFTH AND VINE) 
\CE 15" PVC, PWSA 


PROPOSED SU 


NG SURI 


12’ AT MIN 22% 8 


25 


PWSA Booz 
( REMOVE) 


REMOVE PIPE 


CONCRETE: 
PIPE COLLAR 


-0+25. 00 


0+00. 00 


0+25. 00 


DESCRIPTION 


REVISIONS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


A18-4 TO EXS 


(FIFTH AND PRIDE) 


PROPOSED SURFACE 


PWSA AE 


PVC, PWSA 


“TREMOVE) , | 
a 


6’ AT MIN 27% 


~ REMOVE PI 


CONCRETE 
PIPE COLLAR 


0+00. 00 


Al8-1 


(FIFTH AND PRIDE) 


PROPOSED SURFACE 


0+25. 00 


TO A18-1A TO EXS 


8" PERF 


HDPE, PWSA << 


15" W, PWSA—~ iad 
8" HDPE, PWSA 


PIPE COLLAR 


VCP, PWSA 


15" PVC, PWSA~ 
12’ “ 


15" PVC, PWSA 
6’ AT MIN 2% 


-0+25. 00 0+00. 00 


0+25. 00 


0+50. 00 


A19-3 TO A19-2 


PROPOSED SURFACE VB TELA AND VINE} 


G 


A19-3\ 


va 5" PVC, PWSA 


15" PVC ,| 


15’ AT 9. 


-0+25. 00 


0+00. 00 


: 810 
0+25. 00 0+50. 00 


DESIGNED 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


PITTSBURGH PENNSYLVANIA 


CHECKED DJC 


NOT FOR 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


DRAINAGE PROFILES 


DRAINAGE STRUCTURES A17 - A19 


CONSTRUCTION) | foie esoizs 


SCALE 
AS SHOWN 


Port Authority wr 160 


3239246 PM 


A19-6 TO EXS 
A19-4 TO A19-2 (FIFTH AND MARION) 


(FIFTH AND VINE) 
PROPOSED SURFACE 
EXISTING SURFACE \A19-4 


__A19-2 
15" PVC, PWSA 


; E = : eens e p Nn 
15" PVC, PWSA I 6" pvc, PWSA| (|e 8’ AT MIN 2% 
15" PVC, PWSA [fo | 5" PVC, PWSA 

18 AT_1.58% 7 F | 76 ™W, PHSA-AED 21.42’ AT 31% rE BRIG 
15" PVC, PWSA 


PLOTTED? 3/21/2024 


820 


815 


\F 


810 


-0+25. 00 0+00. 00 0+25. 00 CORED WYE OR TEE- 
805 CONNECTION 


-0+25. 00 0+00. 00 0+25. 00 0+50. 00 


805 


A19-8 TO EXS 


(FIFTH AND VAN BRAAM) 


PROPOSED SURFACE 


15" PVC, PWSA CONCRETE 
3’ AT MIN 22 PIPE COLLAR 


815 
-0+25. 00 0+00. 00 0+25. 00 


A20-6 TO A20-6A 


(FIFTH AND DINWIDDIE) 


(FIFTH AND MILTENBERGER) 


PROPOSED SURFACE 


ACES (REMOVE) 15" PVC, PWSA 
A20-2\ A20-1 9’ AT MIN 27% 
ere | Ly Tye" 

SOM REMOVE PIPE 
us" ver. Puss enw, pus sono has SS eRe Eo car 
15" PVC, PWSA CORE HOLE_IN EXIST|ING 8" 6 ABD 1S" VCP, PWSAY \\ | A 
6’ AT 13.98% DRAINAGE STRUCTURE ayers oe aan 


-0+25. 00 0+00. 00 0+25. 00 -0+25. 00 0+00. 00 0+25. 00 ) 0+50. 00 


"michae!.megarry" 


DESIGNED MW PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM THEPRERARATIONOF HS eS PORT J COUNTY 
FEDERAL TRANSIT ADMINISTRATION N OT FO R CHECKED DSC BUS RAPID TRANSIT u PLOWN Te OAKLAND 
Gulf Tower ys IN CHARGE LAR 
707 Grant Street URGAN MASS TRANSPORTATION xt} CONSTRUCTIO N) —— ceeiee DRAINAGE STRUCTURES A19 - A20 
Pittsburgh, PA 15219 iA COUNTY, PENNSYLVANIA ren Port Authority CONTRACT NO. BRT-001 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_01_RD_DDPROFOS. dgn 


OPERATOR? 


REVISIONS connecting people to life 


pwc.no. CV86 sHT. 161 


3:39:50 PM 


PLOTTED? 3/21/2024 


"michae!.megarry" 


OPERATOR? 


A22-1 TO A22-1A 


(FIFTH AND WYANDOTTE) 
PROPOSED SURFACE 


GC 


A20-5 TO EXS 


(FIFTH AND DINWIDDIE) = ee —— UREMOVE) 


15" PVC, PWSA 
14’ AT 6.10% 


18" PVC. PUSH - — ae 

‘ CONCRETE 
PIPE COLLAR 
-0+25. 00 0+00. 00 0+25. 00 


( REMOVE) 


-0+25. 00 0+00. 00 0+25. 00 0+50. 00 


AZZ=2) TOEXS 


(FIFTH AND JUMONVILLE) 
PROPOSED SURFACE 


_Ad HDPE, PWSA 


: a 16" WATER 
or BWSA Ho BY OTHERS 


, 


aie e CONCRETE _| 
~_( REMOVE) PIPE COLLAR) 
15" PVC, PWSA is” VeP 
TAT MIN 2% L REMOVE PIPE 


SA+ 


-0+25. 00 0+00. 00 0+25. 00 


A23-3 TO EXS 
A23-2 TO EXS (FIFTH AND SENECA) 


PROPOSED SURFACE (FIFTH AND SENECA) 


= 


PROPOSED SURFACE 


cy Ses eee | 
45" PVCS PWSA 43,50" AT 3.31% 
6" PVC, PWSA NLWATER Bae, ; SIZE eee 
16" WATER ; / L : a eae 
5" w - AT MIN 2% | “CONCRETE 
BY OTHERS A 15" VCP, PWSA— PIPE COLLAR | 


815 
" Vv W: 
MS Ae rg A OE Bone GOReKe -0+25. 00 0+00. 00 0+25. 00 


A23-1 REMOVE PIPE 


l 


0+00. 00 0+25. 00 0+50. 00 0+75. 00 


= DESIGNED MRM PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM THEPRERARATIONOF HS ese) PORT J COUNTY 
FEDERAL TRANSIT ADMINISTRATION N OT FO R CHECKED DC BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower ae INCHARGE — LAR DRAINAGE PROFILES 
707 Grant Street Transportation uNERTHE |! CONSTRUCTION ) oie eeotle4 DRAINAGE STRUCTURES A20 - A23 
5th Floor OF 1964, AS AMENDED, FOR THE 


al 
Pittsburgh, PA 15219 DeSanEON COUNTY, RENNGYIVANTAT NY AS SHOWN Port Authority | CONTRACT No. BRT-001 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_01_RD_DDPROFO6. dgn 


REVISIONS connecting people to life 


pwc.no. CV87 SHT. 162 


3:39:55 PM 


PLOTTED? 3/21/2024 


A21-1 TO A20-7 


850 


845 


840 


835 


830 


825 
-0+25. 00 0+00. 00 0+25. 00 0+50. 00 0+75. 00 1+00. 00 1+25. 00 1+50. 00 2+00. 00 


A20-7 TO A20-4 TO A20-3 PROPOSED SURFACE 


: | [D>~CORE HOLE IN 
a sf] Eee Nee eee 
fi 54 PyCSPwSa L JURE | 
PVC, PWSA Y 


31’ AT 4.59% 


-0+25. 00 0+00. 00 0+25. 00 0+50. 00 0+75. 00 1+00. 00 1+25. 00 1+75. 00 2+00. 00 


"michae!.megarry" 


DESIGNED MRW PORT AUTHORITY OF ALLEGHENY COUNTY 
A =COM ese ce lense oRAWN PTSBURG! PENNSYLVANIA 
FEDERAL TRANSIT ADMINISTRATION N OT FO R CHECKED DC BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower ae INCHARGE — LAR DRAINAGE PROFILES 
707 Grant Street URBAN MASS TRANSPORTATION ACT CO STRU CTl O N ) cae 05/01/24 DRAINAGE STRUCTURES A20 
5th Floor OF 1964, AS AMENDED, FOR THE 


al 
Pittsburgh, PA 15219 DeSanEON COUNTY, RENNGYIVANTAT NY AS SHOWN Port Authority | CONTRACT No. BRT-001 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_01_RD_DDPROFO7?. dgn 


OPERATOR? 


REVISIONS connecting people to life 


pwc.no. CV88 SHT. 163 


32 40:00 PM 


PLOTTED? 3/21/2024 


A24-2 TO A24-1A 


(FIFTH AND MOULTRIE) 


NG_SUR 


PROPOSED SURFACE 


-8" PERF HDPE, PWSA 


15" PVC, PWSA~Za)" vce 
12° AT MIN 2% Pubs 


-0+25. 00 0+00. 0+25. 00 


A25-2 TO A25-2A TO EXS 


(FIFTH AND KIRPATRICK) 


PROPOSED SURFACE (INLET B47 | 


PW 


“(REMOVE) 


REMOVE PIPE 
CONCRETE 


PIPE COLLAR 


+ 
15" PVC, PWSA 37’ 


PVC, PWSA 
AT MIN 2% 


A24-7 TO A24-8 


(FIFTH BETWEEN MOULTIRE AND KIRPATRICK) 


PROPOSED SURFACE~ 


EX 


15" PVC, PWSA 
10’ AT 5.35% 


\A2 A24-8 4" 6 


0° CREMOVE) | 


-0+25. 00 0+00. 00 


A25-4 TO EXS 


(KIRPATRICK AND FIFTH) 
PROPOSED SURFACE 


815 


810 


805 


800 


795 


0+25. 00 


15" pvc, PWSA- 


8 


AT MIN 2% 


ccorED WYE OR 
TEE CONNECTION 


-0+25. 00 0+00. 00 0+25. 00 0+50. 00 °/45 


0+00. 00 0+25. 00 


DESIGNED 


PORT AUTHORITY OF ALLEGHENY COUNTY 


THE PREPARATION OF THIS 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_01_RD_DDPROFO8. dgn 


OPERATOR? 


DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


DRAWN 


PITTSBURGH 


PENNSYLVANIA 


NOT FOR 


CHECKED 


DJC 


IN CHARGE 


MW. 


DATE 


95/01/24 


CONSTRUCTION) 


SCALE 


AS SHOWN 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


DRAINAGE PROFILES 
DRAINAGE STRUCTURES A24 - A25 


Port Authority 


Dwe.no. CV89 SHT. 164 


connecting people to life 


32 40:04 PM 


PLOTTED? 3/21/2024 


A25-5A TO EXS 
(FIFTH AND KIRPATRICK) 
PROPOSED SURFACE EXISTING SURFACE 


A25-f TO EXS 


(FIFTH AND KIRPATRICK) 
PROPOSED SURFACE 


A25-T 


15" PVC, PWSA 
12’ AT MIN 2% 


815 = s+ + 815 


( REMOVE) P= REMOVE PIPE 


Van 


Diner 2 

R 15" PVC, PWSA 
805 Pi 805 820 TAT MIN 2% 820 
-0+25. 00 0+00. 00 0+25. 00 -0+25. 00 0+00. 00 0+25. 00 


810 ane Fs 4 a10 


| “=CONCRETE 
OA RIPE COLLAR 


A261) TOs EXS 


(FIFTH BETWEEN KIRPATRICK AND BRENHAM) 


A26-2 TO EXS 


(FIFTH BETWEEN KIRPATRICK AND BRENHAM 
PROPOSED SURFACE 
TN SINE 345 


A26-1 


PROPOSED SURFACE 


MOVE PIPE| aula avalon 
’ Be! eae oye at NE Do, onlay XL -REMOVE PIPE 
~ \ 2 eine R TI] elie" @ 


CONCRETE 
FIFE COLLAR! 835 


15" PVC, PWSA \ 1 PISA 
8’ AT MIN 2% 15" voP, PYSA says aiid 
salt cBOTILOT4 \ CONCRETE 15" PVC, PWS ; 

( REMOVE) PIPE COLLAR B30 oBT MINCE 830 
~0+25. 00 Or00200 meen ee -0+25. 00 0+00. 00 0+25. 00 


A26-4 TO EXS 


(FIFTH BETWEEN KIRPATRICK AND BRENHAM) 


PROPOSED SURFACE 


7 REMOVE PIPE 855 
cans 
me" 6 + 850 
CONCRETE 
PIPE COLLAR 


845 
"_CREMOVE) - 

15" PVC, PWSA4 
7’ AT MIN 2% 


=I 840 


835 
0+00. 00 0+25. 00 


20 FEET 


DESIGNED: © « (MRM PORT AUTHORITY OF ALLEGHENY COUNTY 
PENNSYLVANIA 


DOCUMENT HAS BEEN FINANCED IN DRAWN MRM PITTSBURGH 
PART THROUGH A GRANT FROM THe NOT FOR CHECKED uC BUS RAPID TRANSIT UPTOWN TO OAKLAND 


U.S. DEPARTMENT OF INCHARGE LAR 
TRANSPORTATION, UNDER THE CO STRUCTI ON = DRAINAGE PROFILES 
URBAN MASS TRANSPORTATION ACT DATE 05/01/24 


DRAINAGE STRUCTURES A25 - A26 
OF 1964, AS AMENDED, FOR THE 


THE PREPARATION OF THIS 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_01_RD_DDPROFO9. dgn 


OPERATOR? 


5th Floor 
Pittsburgh, PA 15219 


DESCRIPTION 


REVISIONS 


PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


SCALE 
AS SHOWN 


Port Authorit 


connecting people to life 


y | CONTRACT NO.BRT-001 | NO. BRT-001 
pwe.no. CV90 sHT. 165 


32 40:09 PM 


A2Zf-3 TO.EXS 


(FIFTH AND BRENHAM 


PLOTTED? 3/21/2024 


PROPOSED SURFACE 


A2?-4 TO EXS 


 TNGET 5537 (FIFTH AND BRENHAM) 
(REMOVE) hy PROPOSED SURFACE 


Aw 


pusal to cBBiiwoor “SMP [o7-REMOVE PIPE 
a REMOVE) not 
15" PVC, PWSA i. AN ; 


‘AT MIN 2% nex a USA 
oar ies 7 yo 
CONCRETE “bee VEPs 11’ AT MIN 2% \ ee 
PIPE COLLAR 860 CONCRETE PIPE COLLAR : 860 


0+00. 00 0+25. 00 -0+25. 00 0+00. 00 0+25. 00 


EXI 


A28-5 TO A28-6 PROPOSED SURFACE 


A28-6 


15" DIP, PWSA 
110’ AT 3.42% 


(REMOVE) 


-0+25. 00 0+00. 00 0+25. 00 0+50. 00 0+75. 00 1+00. 00 1+25. 00 1+50. 00 


NOTE: 

DIP IS SPECIFIED ONLY TO REDUCE MIN COVER 
REQUIREMENT BY 3" COMPARED TO PVC IF 
NEEDED TO PROVIDE CLEARANCE OVER UTILITY 
SHOWN. DETERMINE DEPTH OF UTILITY PRIOR 
TO ORDERING MATERIALS THEN REVIEW NEED 
FOR DIP WITH ENGINEER 


20 FEET 


DESIGNED MRM PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM THEPREPARATION OF TH a PORT J COUNTY 
FEBEsA THANG) AoMWUST ATION NOT FOR CHECKED Duc BUS RAPID TRANSIT u PTOWN TO OAKLAND 
Gulf Tower ys IN CHARGE LAR 
707 Grant Street URGAN MASS TRANSPORTATION rt} CONSTRUCTIO N) —— cies DRAINAGE STRUCTURES A27 - A28 
; th Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 
Pittsburgh, PA 15219 SAUGiGNG COUNTY, PENNSYLVANIA. AS SHOWN Port Alt thea hs Seno CVO ay 


"michae!. megarry" 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_01_RD_DDPROF 10. dgn 


OPERATOR? 


= 
TO 
N 
oT 
oe 
“ee 
-8 
NT 
N\ ce 
mr 
es 
w 
- 
= 
Ce 
ea 
a 
A31-8 TO EXS 
(FIFTH AND CHESTERFIELD) 
A29=3 TO A29=2 PROPOSED SURFACE 
(FIFTH AND ROBINSON) esl eye eNek 
6’_AT MIN 2% 
PROPOSED | SURFACE 
_ A29-2 4 
(REMOVE) | _ 
15" PVC, PWSA 
36" BRICK , REMOVE PIPE 
15" PVC, PWSA y CONCRETE 
22’ AT 1.99% a PIPE COLLAR 
CORED WYE = 
-0+25. 00 0+00. 00 0+25.00 CONNECTION 0+50. 00 O+25. 00 9+00. 00 
Cc 
oD 
Uv 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207701\BRT_01_RD_DDPROF 11. 


OPERATOR? 


A32-1 TO EXS 


(FIFTH AND MCKEE) 


A32-1 


PROPOSED SURFACE 


CONCRETE 


PIPE COLLAR| 


15" PVC, PWSA7 
13’ AT MIN 2% | 


REMOVE PIPE 


0+00. 00 


0+25. 00 


DESCRIPTION 


REVISIONS 


20 FEET 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


A34-1 TO EXS 


(FIFTH AND S BOUQUET) 


PROPOSED SURFACE 


ACE 


(TO BE / 

REMOVED) . 
N, PWSAT 7 TNS VC, PWSA 

CTY ey” NO T MIN 2% 


REMOVE PIPE 


-0+25. 00 
PIPE COLLAR 


DESIGNED 


DRAWN 


NOTFOR fesse 


CONSTRUCTION) | foie esoizs 


0+00.00 ‘CONCRETE 0+25.00 


915 


910 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 


DRAINAGE PROFILES 
DRAINAGE STRUCTURES A29 - A34 


AS SHOWN Port | CONTRACT NO. BRT-001 
connecting people to life 


pwe.no. CV92 sHT. 167 


PLOTTED? 3/21/2024 


"michae!.megarry" 


OPERATOR? 


3240219 PM 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_01_RD_DDPROF 12. dgn 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


A36-3 TO A36-2 
(FIFTH AND BIGELOW) 


PROPOSED SURFACE 


x A36-2 


15" PVC, PWS 
8.31’AT 1.79% 


-0+25. 00 0+00. 00 0+25. 00 


A3?-5 TO EXS 
(FIFTH AND LYTTON) 


PROPOSED SURFACE REMOVE PIPE 


SIZE U (|__ PIPE_COLLAR_| 


12" PVC, PWSA 
T’ AT MIN 2% 


-0+25. 00 0+00. 00 0+25. 00 


ASt= 13 V0--A3ST 12 
(FIFTH AND TENYSON) 


PROPOSED SURFACE 


A3T-12 


15" PVC, PWSA 
13.53'/AT 3. 70% 


CORE HOLE IN EXISTING 
DRAINAGE) STRUCTURE 


0+00. 00 0+25. 00 


0+50. 00 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


A36-f TO EXS 
(FIFTH AND BIGELOW) 


PROPOSED SURFACE ~\ 


ELEC DUCT 
SIZE UNKNOWN 


A36-7! \ 


7 


15" PVC, PWSA~ 


“A36-6 
CUT- IN _WYE 
TRANSITION 


AT MIN 2% 


-0+25. 00 


PROPOSED 


SURFACE 


0+00. 00 


AST -8  TO-EXS 
(FIFTH AND LYTTON) 


15" PVC, PWSA 
6’ AT MIN 2% 


910 


(REMOVE) KS 


905 


900 


CONCRETE 


REMOVE PIPE PIPE COLLAR 


-0+25. 00 


0+00. 00 


A38-2 TO EXS 


(FIFTH AND RUSKIN) 
PROPOSED SURFACE 


/ 15" PVC, PWSA 
A38-2/,// T’ AT MIN 2% 


CREMOVE) CONCRETE 
“PIPE COLLAR 


je YS i 


REMOVE PIPE 


NOT FOR 


DESIGNED 


DRAWN 


CHECKED DJC 


IN CHARGE LAR 


0+25. 00 


915 


910 


905 


900 


0+25. 00 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 


DRAINAGE PROFILES 
DRAINAGE STRUCTURES A36 - A38 


CONSTRUCTION) (22-2 


SCALE 
AS SHOWN 


Port Authorit 


connecting people to life 


y 


| | CONTRACT NO.BRT-001 | NO. BRT-001 
pwe.no. CV93 sHT. 168 


= 
TO 
N 
oT 
Rs 
es GO1-1 TO EXISTING GO1-2 TO EXISTING 
ai (FORBES AND BOYD) (FORBES AND ARMSTRONG TUNNEL) 
a 
- PROPOSED SURFACE EPL STANG SURRACE PWSA_ID# _INOO > PROPOSED SURFACE 
= j 785 (Wee a BY VT Or THA 
a REMOVE PIPE = Por wi (r10" 6 ¥ ; 
st /—} “"| 780 — sl 
(TO BE REMOVED) | ee 
15" PVC, PWSA : Fi ae 
4.00’ AT MIN 2. 00% 770 suisse dials CONCRETE 
CONCRETE 5” 15" PVC, PWSA PIPE COLLAR 
PIPE COLLAR 4.00’ AT MIN 2.00% 
765 
-0+25. 00 0+00. 00 0+25. 00 -0+25. 00 0+00. 00 0+25. 00 
GO2-1 TO EXISTING 
GO1-3 TO EXISTING 
(FORBES AND CHATHAM SQ) 
(FORBES AND ARMSTRONG TUNNEL) PROPOSED SURFACE 
EXISTING SURFACE~ 
805 ; 
795 800 
== 790 
15" PVC, PWSA 
?_4.00’ AT MIN 2. 00% 
{ 785 
PWSA_[D: ; 6 LYS" RCP, PWSA 15" PVC, PWSA 
c -( TO B ee Po, 4.00’ AT MIN 2.00% 
g 780 780 


-0+25. 00 0+00. 00 0+25. 00 -0+25. 00 0+00. 00 0+25. 00 


GO2-2 TO EXISTING GO2-3 10 EXISTING 


PROPOSED SURFACE 


PROPOSED SURFACE y, 
EXISTING SU EN re 21 W PWSA ABDP- / : 
A 602-2 _ 7/0" © 805 805 ps 805 


REMOVE PIPE 7-6" Vi 3 a | 
800 era = 800 800 oN 800 
PWSA _LD8 | > e =) Ub 
oe (TO BE REMOVED) a eae i = 
4.00" AT WIN 2, 00% PIPE COLLAR cl 96.003| 4. 06° AT WIND 00% 
: 2 , V t Uc UYU “ a A M ; yA 
ae as See (TO BE REMOVED) 36 


-0+25. 00 0+00. 00 0+25. 00 -0+25. 00 0+00. 00 0+25. 00 


"michael. mcgarry" 


} DESIGNED Ice PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM _ |@) GANNETT FLEMING THEPREPARATIONOF HS = PORT J COUNTY 
GANNETT FLEMING, INC. FeDeRAr nar ASM STON NOT FOR CHECKED Kor BUS RAPID TRANSIT U PTOWNTO OAKLAND 
Gulf Tower Suite 400 a: IN CHARGE GEC 
707 Grant Street 730 Holiday Drive TRANSPORTATION UNDER THE | CONSTRUCTIO N) SE aes DRAINAGE STRUCTURES G01 - G02 


Sth Floor eenree OAM TN OE AE STENT Seale SENT RAGTNG GROOT 
Pittsburgh, PA 15219 per COUNTY, PENNSYLVANIA. AS SHOWN Port MUTT : 
connecting people to life 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_O7_RD_DDPROFO1. 


OPERATOR? 


REVISIONS 


pwe.no. CV94 sHT. 169 


GO4-3 TO EXISTING GO4-4 TO GO4-5 


(FORBES AND STEVENSON) (FORBES AND STEVENSON) 


ELEC DUCT | /) 

STZE_ UNKNOWN ] GAP POSED Serer (EXISTING SURFACE 
PROPOSED / / 7 3 805 
SURFACE_\_ GO | ( / oy 


3240229 PM 


PLOTTED? 3/21/2024 


800 


795 
REMOVE PIPE L ; aera a 
15" PVC, PWSAZ | 7” 7 790 
6.00’ AT MIN 2.00% 5" ACP, PWSA a oggP Se BISA 
CONCRETE CTO BE’ REMOVED) CORED HOLE IN 36" aRick, APE, 
a6 PIPE COLLAR EXISTING STRUCTURE ~ 
-0+25. 00 0+00. 00 0+25. 00 780 
-0+25. 00 0+00. 00 0+25. 00 0+50. 00 


GO4-12 TO EXISTING GOS=1. 1.0 “COR=2 


(FORBES AND STEVENSON) 


Sas Mt art Se ps 805 ELEC DUCT 
PROPOSED SURFACE-\G04t 12,-EXISTING SURFACE SIZE UNKNOWN 


805 
800 PROPOSED SURFACE \GO5- 1 
f 


REMOVE PIPE 800 


PWSA|T 


<= mae EXISTING SURFACI oN | ah 
15" PVC, PWSA AL O LELEC DUCT 
4.00’ AT MIN 2. 00% ieee f . “0 W, PWSA ABD! TEE UNKNOWN 795 


790 
CONCRETE 


SIZE UNK 6 ‘a | 
PW CB 105 | GO5-2 

PIPE COLLAR |” REMOVED) 790 Pad es : 790 
185 785 15" PVC, PWSA 4 CORED HOLE IN —~ CK, 

-0+25. 00 0+00. 00 0+25. 00 = 27.67’ At 3.00% EXISTING STRUCTURE] (_) — 


-0+25. 00 0+00. 00 0+25. 00 0+50. 00 


GO5-3 TO GO5-4 GO5-5 TO EXISTING 


(FORBES AND PRIDE) ae (FORBES AND ae ais 


PROPOSED SURFACE-GO5-5 /EX/SI ING SURFACE 
PROPOSED SURFACE~GO5 sive UN rm \ y = 


805 
REMOVE PIPE 


800 


800 

15" PVC, PWSA 
9,89’ AT 3.50% 795 
CUT IN + 795 CONCRETE: INLET 5410 
15" PVC, PWSA WYE G05-4 PIPE COLLAR (TO BE REMOVED) 
19.21’ AT 3.917 790 


790 


~0+25. 00 0+00. 00 0+25. 00 -0+25. 00 0+00. 00 0+25. 00 


"michael. mcgarry" 


} DESIGNED Ice PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM _ |@) GANNETT FLEMING THEPREPARATIONOF HS = PORT J COUNTY 
GANNETT FLEMING, INC. FeDeRAr nar ASM STON NOT FOR CHECKED Kor BUS RAPID TRANSIT U PTOWN TO OAKLAND 
Gulf Tower Suite 400 a: IN CHARGE GEC 
707 Grant Street 730 Holiday Drive TRANSPORTATION UNDER THE! COMSTRUCTION ) SE aes DRAINAGE STRUCTURES G04 - G05 


Sth Floor eenree OAM TN OE AE STENT Seale SENTRAGENG GRTIOT 
Pittsburgh, PA 15219 per COUNTY, PENNSYLVANIA. AS SHOWN Port MUTT : 
connecting people to life 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_O7_RD_DDPROFO2. dgn 


OPERATOR? 


REVISIONS 


pwe.no. CV95 sHt. 170 


GO5-8 TO GO5-9 
(FORBES AND PRIDE) 


PROPOSED 
SURFACE 


32 40234 PM 


GO5-10 TO EXISTING 


810 (FORBES AND PRIDE) 


PLOTTED? 3/21/2024 


805 
810 PROPOSED SURFACE 


810 


800 


805 


I Oy 
“(TO BE REMOVED)| |, 
15" PVC, PWSA ~ 790 15" PVC, PWSA —+ 
15. 76’ AT 13.20% 4.00’ AT MIN 2. 00% 


= CONCRETE : 
PIPE COLLAR WSA 

-0+25. 00 0+00. 00 0+25. 00 7390 
-0+25. 00 0+00. 00 0+25. 00 


795 Pw 


800 


795 


GO5=f. 70 GOS5=6 GO5-16 710 GOS=07 


(FORBES AND PRIDE) (FORBES AND MARION) 


[— —PROPOSED 810 PROPOSED 815 
SURFACE \_ SURFACE 


805 >= ar 810 


800 805 


560 BRICK ee 15" PVC, PWS BRICK eee 
36" BRICK, " A BRICK, 
15" PVC, PWSA PWSA vat ’ 
; , 8.97’ AT 4.83% 
3.37 aT’ 4.83% 790 795 
cuT IN CUT IN 
785 me oe 


-0+25. 00 0+00. 00 0+25. 00 -0+25. 00 0+00. 0+25. 00 


G05=15-1O.GO05=14 GO5-13 TO GO5-11 


(FORBES AND MARION) 448 (FORBES AND MARION) 


PeuREACE \. -15/(T0 BE RELOCATED 


PROPOSED 
B10 SURFACE 


805 


800 
15" PVC, PWSA 
16.76’ AT 23.50% 36" BRICK 15" PVC, PWSA 


795 Fire PEL) = 795 800 5.917 AT 20.477 
CUT 


IN 
790 790 795 WYE! 
-0+25. 00 0+00. 00 0+25. 00 -0+25. 00 0+00. 00 


"michael. mcgarry" 


} DESIGNED Ice PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM _ |@) GANNETT FLEMING THEPREPARATIONOF HS = PORT J COUNTY 
GANNETT FLEMING, INC. FeDeRAr nar ASM STON NOT FOR CHECKED Kor BUS RAPID TRANSIT U PTOWNTO OAKLAND 
Gulf Tower Suite 400 a: IN CHARGE GEC 
707 Grant Street 730 Holiday Drive TRANSPORTATION UNDER THE | COMSTRUCTI ON) SE aes DRAINAGE STRUCTURES G05 


Sth Floor eenree OAM TN OE AE STENT Seale SENTRACENG RDG: 
Pittsburgh, PA 15219 per COUNTY, PENNSYLVANIA. AS SHOWN Port MUTT . 
connecting people to life 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_O7_RD_DDPROFO3. dgn 


OPERATOR? 


REVISIONS 


pwe.no. CV96 sHT. 171 


PLOTTED? 3/21/2024 


"michael. mcgarry" 


OPERATOR? 


32 40239 PM 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_O7_RD_DDPROFO4. dgn 


-0+25. 00 


-0+25. 00 


-0+25. 00 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


GOS-12  TO'EXTST ING 


(FORBES AND MARION) 


PROPOSED 


SURFACE 


REMOVE PIPE 
15" PVC, PWSA ee 


[6.007 AT MIN 2.00% 
CONCRETE} 
PIPE COLLAR 


0+00. 00 


GO6-2 TO GO6-12 


PROPOSED 
SURFACE 


820 


815 


810 


15" PVC, PWSA — 


805 


19.37’ AT 12. 70% CUT IN 
WYE 


800 


0+00. 00 


GO6-9 TO EXISTING 


(FORBES AND VAN BRAAM) 


PROPOSED 
SURFACE 


P10 BE REMOVED) 


REMOVE PIPE PIPE COLLAR 


15" PVC, PWSA 
4.00’ AT MIN 2.00% 


0+00. 00 


0+25. 00 


805 


0+25. 00 


795 
0+50. 00 


[4] GANNETT FLEMING 


GANNETT FLEMING, INC. 
Foster Plaza 8 


Suite 400 


730 Holiday Drive 
Pittsburgh, PA. 15220 


DESCRIPTION 


REVISIONS 


GO6-1 TO GO6-3 


PROPOSED 


SURFACE 


15" 
5.34’ 


PVC, PWSA 
AT 27.45% 


CUT IN 
WYE 


-0+25. 00 


0+00. 00 


GO6-6 TO EXISTING 


(FORBES AND VAN BRAAM) 


PROPOSED SURFACE rEX IS 


[—~ CTO BE REMOVED) 


15" PVC, PWSA J 
8.00’ AT 2.00% 


CONCRETE = INLET 5421 
PEE anes “~ (TO BE REMOVED) 


-0+25. 00 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


0+00. 00 


NOT FOR 
CONSTRUCTION) 


0+25. 00 


0+25. 00 


DESIGNED 


DRAWN 


CHECKED KCF 


IN CHARGE GEC 


DATE 05/01/24 


SCALE 
AS SHOWN 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


DRAINAGE PROFILES 


DRAINAGE STRUCTURES G05 - G06 


Port CONTRACT NO. BRT-001 
connecting people to life 


pwe.no. CV97 sHt. 172 


PLOTTED? 3/21/2024 


"michael. mcgarry" 


OPERATOR? 


32 40: 44 PM 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_O7_RD_DDPROFOS. dgn 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


[4] GANNETT FLEMING 


GANNETT FLEMING, INC. 
Foster Plaza 8 

Suite 400 

730 Holiday Drive 
Pittsburgh, PA. 15220 


PROPOSED 
SURFACE 


GO6-5 TO GO6-8 


(FORBES AND VAN BRAAM) 
ELEC DUCT 


SIZE_UNKNOWN 
jars eee 2 
15" PVC, PWSA 


, PWSA PwsA’ eo 


C 7 
IAT 3. 18% 15" PVC, PWSA 
33.03’ AT’ 10. 66% 


CORED_HOLE IN 
EXISTING STRUCTURE 


-0+25. 00 


0+00. 00 0+25. 00 0+50. 00 0+75. 00 


GO6-4 TO GO6-7 


(FORBES AND VAN BRAAM) 


PROPOSED 


SURFACE \GO6-4 


6" PVC , 


15" PVC, PWSA 


PWSA 815 


15" PVC ,| PWSA 810 
22.06’ AT 9.02% 


805 
-0+25. 00 


805 


0+00. 00 0+25. 00 0+50. 00 


GOf= 1 -TO.GOF=3 


(FORBES AND MILTENBERGER) 


PROPOSED 
SURFACE 


(10 BE RELO 


ras 


f Zz 


7 
= 


15" PVC, 
14.28’ AT| 1.12% ron od 


(TQ BE RELOCATED) 


815 


(TO BE RELOCATED) . ,, ‘\ 


15" PVC, PWSA 4" G 6" G 
(TO BE RELOCATED) (TO BE RELOCATED) 


47.80’ AT 1.00% 


-04+25. 00 


0+00. 00 0+25. 00 0+50. 00 0+75. 00 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, N OT FO R 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE ak R TI N 
URBAN MASS TRANSPORTATION ACT 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


DESIGNED 


DRAWN 


CHECKED KCF 


IN CHARGE GEC 


DATE 05/01/24 


SCALE 
AS SHOWN 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


DRAINAGE PROFILES 
DRAINAGE STRUCTURES G06 - G07 


Port CONTRACT NO. BRT-001 
connecting people to life DWG. NO. CV98 SHT. 173 


32 40: 49 PM 


GO7-4 TO EXISTING GO9= 7 OL GOI=6 


(FORBES AND MILTENBERGER) 


PLOTTED? 3/21/2024 


PROPOSED 
SURFACE 


PROPOSED GoT- 15 
SURFACE REMOVE PIPE 


gn gt CONCRETE ee 
(TO BE RELOCATED) PIPE COLLAR 6" PVC; 
15" PVC, PWSA ] F 


820 PWSA 
17.72’ AT MIN 2.00% PWSA_IDs, CaO! I. 15" PVC, PWSA —~ 
815 815 7.47’ AT 46. 18% 


-0+25. 00 0+00. 00 0+25. 00 815 
-0+25. 00 0+00. 00 0+25. 00 


GO9-2 TO GO9-3 GO9-4 TO EXISTING 


(FORBES AND JUMONVILLE) (FORBES AND JUMONVILLE) 


PROPOSED , 
830 SURFACE = 830 835 oe 835 


4 PROPOSED | = 
EX] BY SURFACE Gos | BD 
825 SURFACT 825 830 —— pean 830 


820 B ens 820 825 


825 


REMOVE PIPE 


15" PVC, PWSA ~7| 
B15 4.84" AT 35. 14% 815 820 


820 


15" PVC, PWSA SS 

9.03’ AT MIN 2.00% (CONCRETE qe 

810 810 815 PIPE COLLAR B15 
-0+25. 00 0+00. 00 0+25. 00 -0+25. 00 0+00. 00 0+25. 00 


GO9-5 TO EXISTING GO9-9 TO EXISTING 


(FORBES AND JUMONVILLE) (FORBES AND JUMONVILLE) 


PROPOSED 
G PROPOSED 
SURFACE. ——~—¢ a [SURFACE 


f 


825 EVI 


REMOVE PIPE be. REMOVE PIPE 
15" PVC, PWSA é foe CP, Bes 15" PVC, PWSA 
4.00’ AT MIN 2.00% PWSA 4.00’ AT MIN 2.00% {Rt 
Ue | ABEND | piss tox TH EEI8 FRE Sota 
an ao5 oe (TO BE REMOVED) 
-0+25. 00 0+00. 00 0+25. 00 -0+25. 00 0+00. 00 0+25. 00 


PWSA_ID: CBOI1KQ1. 
"(TO BE REMOVED) 


"michael. mcgarry" 


} DESIGNED Ice PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM _ |@) GANNETT FLEMING THEPRERARATIONOF HS = PORT J COUNTY 
GANNETT FLEMING, INC. FeDeRAr na ASMS ON NOT FOR CHECKED Kor BUS RAPID TRANSIT U PTOWNTO OAKLAND 
Gulf Tower Suite 400 ae IN CHARGE GEC 
707 Grant Street 730 Holiday Drive TRANSPORTATION UNDER THE! COMSTRUCTION ) SE aes DRAINAGE STRUCTURES G07 - G09 


Sth Floor eenree SPAM TN OF AE SUEY Seale SENTRACTNOAARTIOT 
Pittsburgh, PA 15219 per COUNTY, PENNSYLVANIA. AS SHOWN Port MUTT : 
connecting people to life 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_O7_RD_DDPROFO6. dgn 


OPERATOR? 


REVISIONS 


Dwe.no. CV99 SHT. 174 


GOse1- TO-GO9=6 


(FORBES AND JUMONVILLE) 


32 40:54 PM 


[ PROPOSED 
SURFACE 


PLOTTED? 3/21/2024 


15" PVC, 
20.54’ AT 


"TO BE REMOVED) 


f p 


815 
-0+25. 00 0+00. 00 


G1O-3 TOUEXISTING 


(FORBES AND SENECA) 


PROPOSED 
SURFACE 


CONCRETE _ 
PIPE COLLAR 


REMOVE PIPE 
15" PVC, PWSA 
AT MIN 2. 007% 


790 
-0+25. 00 0+00. 00 0+25. 00 


G10-6 TO SEXTST ING 


(FORBES AND SENECA) 


PROPOSED 
SURFACE 


REMOVE PIPE 


15" PVC, PWSA 
4.00’ AT MIN 2.00% 


-0+25. 00 0+00. 00 


815 
0+50. 00 


“8D 8109 


805 


800 


795 


790 


(4] GANNETT FLEMING 


"michael. mcgarry" 


A=COM 


GANNETT FLEMING, INC. 
Foster Plaza 8 


Gulf Tower 


Suite 400 


707 Grant Street 


730 Holiday Drive 
Pittsburgh, PA. 15220 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_O7_RD_DDPROFO?. dgn 


OPERATOR? 


5th Floor 
Pittsburgh, PA 15219 


DESCRIPTION 


REVISIONS 


ClO FOG LO 


(FORBES AND SENECA) 


PROPOSED= 
SURFACE 


7. 


15" PVC, PWSA 
39’ AT MIN 2.00% 


-0+25. 00 


____ PROPOSED. G10-4 


0+00. 00 


G10-4 TO EXISTING 


(FORBES AND SENECA) 


“"°(T0 BE REMOVED) 
SURFACE Sx —__-REMOVE PIPE 


15" PVE, PWSA 


8 


-62’ AT MIN 2.00% 
CONCRETE 


-0+25. 00 


PIPE COLLAR 
0+00. 00 


Glia) Ten CateZ 


(FORBES AND MOULTRIE) 


PROPOSED 
SURFACE 


15" PVC, PWSA 


6. 


71’ AT MIN 2.00% 


00 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


0+00. 00 


DESIGNED 


DRAWN 


NOTFOR fas 


CONSTRUCTION) | foie esoizs 


SCALE 
AS SHOWN 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Port Authori 
connecting people to life 


DRAINAGE PROFILES 


DRAINAGE STRUCTURES G09 - G11 


| CONTRACT NO.BRT-001 | NO. BRT-001 
pwe.no. CV100 sHt. 175 


32:40:59 PM 


PLOTTED? 3/21/2024 


G11-3 TO EXISTING 


(FORBES AND MOULTRIE) 


Glas. TOC EXIST ING 


(FORBES AND MOULTRIE) 


PROPOSED 
SURFACE G11-5 


PROPOSED REMOVE PIPE 


REMOVE PIPE 
SURFACE [ 


TS* PVC, PWSA L 
6.00’ AT MIN 2.00% 

15" PVC, PWSA 
TO. 00" AT MIN 2. 007% 
CONCRETE 
PIPE COLLAR 


CONCRETE 
PIPE COLLAR 


"(10 BE REMOVED) 


-0+25. 00 0+00. 00 0+25. 00 -0+25. 00 0+00. 00 0+25. 00 


GiZeT) TOG 2e2 


(FORBES AND BRADY) 
PROPOSED 


Gi2-3. TO EXISTING 


(FORBES AND BRADY) 


ace PROPOSED 


SURFACE 


715 


770 15" PVC, PWSA 7 


11.83’ AT MIN 2. 00% 
765 

REMOVE PIPE 
15" PVC, PWSA e Py 
760 10.93’ AT MIN 2, 00% 760 


-0+25. 00 0+00. 00 0+25. 00 


4ONCRETE 
PIPE COLLAR 


"(TO BE_REMOVED) 
0+25. 00 


-0+25. 00 0+00. 00 


G12-4 TO 612-6 
(FORBES AND BIRMINGHAM BR) 


PROPOSED 
SURFACE |\ ayets 
G12-4\_G12- ee 


- 15" RCP, 
rae 770 


15" PVC, PWSA 
4,32’ AT MIN 11.57% _ iS 


PWSA _[Dé / 
760 (TO BE REMOVED) 760 
-0+25. 00 0+00. 00 0+25. 00 


DES ner. 5166 PORT AUTHORITY OF ALLEGHENY COUNTY 


THE PREPARATION OF THIS 


"michael. mcgarry" 


OPERATOR? 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207701\BRT_O7_RD_DDPROFO8. dgn 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


[4] GANNETT FLEMING 


GANNETT FLEMING, INC. 
Foster Plaza 8 


Suite 400 


730 Holiday Drive 
Pittsburgh, PA. 15220 


DESCRIPTION 


REVISIONS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 


DRAWN 


CHECKED KCF 


CONSTRUCTION) | foie esoizs 


SCALE 
AS SHOWN 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Port Authori 
connecting people to life 


DRAINAGE PROFILES 


DRAINAGE STRUCTURES G11- G12 


| —§ CONTRACTNO.BRT-001 | NO. BRT-001 
pwe.no. CV101 sHt. 176 


82:34:40 PM 


PLOTTED? 3/21/2024 


TEMP CONSTR 
EASEMENT 


436 
§- 85° 18°29" E 


FIFTH AVE 


fe) 


INI 
TEMP CONSTR 
EASEMENT == 
mS 


ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 


CURB RAMP 


— —— — PAV'T SAW CUT LINE 


SEE SHEET 357 
DESIGNED: MJPIAGO PORT AUTHORITY OF ALLEGHENY COUNTY 
FEDERAL TRANSIT ADMINISTRATION, N OT FO R CHECKED BES BUS RAPID TRANS Tu PTOWN To OAKLAND 
Gulf Tower ae IN CHARGE LAR 
707 Grant Street URGAN MASS TRANSPORTATION ACT CO STRU CTl O N ) eae 05/01/24 FIFTH AVE & DIAMOND ST 
Bir oor ne i 
sie ase | ses POR AUTOR Or ALLESHENY assxow ‘| Port Authority aan 


REVISIONS connecting people to life 


"michae |. megarry" 


FILE PATH? c% \pwwork ing\daecom_ds16_na\michae |. mcgarry@aecom. com\d0212166\BRT_01_INT_SHT16_01. dgn 


OPERATOR? 


8234: 48 PM 


SOUTHWEST QUADRANT SOUTHEAST QUADRANT 


POINT ELEVATION ELEVATION ELEVATION POINT ELEVATION ELEVATION ELEVATION 
NUMBER BASEL INE STATION OFFSET | goTTOM OF CURB | TOP OF CURB | BACK OF SIDEWALK NUMBER BASEL INE STATION OFFSET | BoTTOM OF CURB | TOP OF CURB. | BACK OF SIDEWALK 


FIFTH AVE 4344+12.59 18.96’ RT - 68 765. 84 = 40 DIAMOND ST 47+96. 54 14.37’ RT (764. 56] (764. 73] 
FIFTH AVE 434+22.59 18.94’ RT 65 765. 82 = 41 DIAMOND ST 48+07.29 14.33’ RT 764. 63 764. 87 
FIFTH AVE 4344+32.59 18.91’ RT 62 765. 76 = 42 DIAMOND ST 48+15. 63 13.32’ RT 764. 69 764. 98 
FIFTH AVE 434436. O7 17.49’ RT - 63 765. 79 43 DIAMOND ST 48+22. 21 12. 02’ RT (764. 84] 765. 00 
FIFTH AVE 434441. 42 12.28’ RT ets 765. 90 44 DIAMOND ST 48+29. 03 10.91’ RT (765. 07] 765. 23 
FIFTH AVE 434+44.91 10. 86’ RT 765.75 765. 92 45 DIAMOND ST 48+35. 75 10. 09’ RT C765. 32] 765. 48 
FIFTH AVE 434+54.91 10. 88’ RT 765. 70 765. 87 46 DIAMOND ST 48+49.95 10. 00’ RT 765.53 
FIFTH AVE 434+64. 91 10. 89’ RT 765.65 765. 82* 47 FIFTH AVE 435+31.96 14. 10’ RT 765.65 
FIFTH AVE 434+74. 91 10.91’ RT 765. 60 * 48 FIFTH AVE 435+41.20 10. 88’ RT 765. 71 
FIFTH AVE 434+84.91 10.92’ RT 765.55 765. 72 49 FIFTH AVE 435451. 22 10. 81’ RT 765. 73 
FIFTH AVE 434+95. 92 10. 94’ RT 765.50 765.67 50 FIFTH AVE 435+61.24 10. 72’ RT 765. 81 
DIAMOND ST 48+51.60 20. 00’ LT 765. 48 765.65 51 FIFTH AVE T 435+71.26 10. 62’ RT 765. 89 
DIAMOND ST 48+41.60 20. 00’ LT C765. 43] 765. 59% 52 FIFTH AVE 435+78.95 10.53’ RT 765.95 
DIAMOND ST 48+26. 07 19.43’ LT C765. 25] * 53 FIFTH AVE 435488. 37 10. 42’ RT 766. 02 
DIAMOND ST 48+07T. 34 15.67’ LT C764. 98] 765.15 = 54 FIFTH AVE 435+96. 97 10. 32’ RT 766. O7 
DIAMOND ST 47+96. 54 15.47’ LT C764. 78] C764. 96) mi 55 FIFTH AVE T 436+05. 56 10.22’ RT 766. 15 
DIAMOND ST 47+96. 54 23.58’ LT « 3 (765. 28] 56 FIFTH AVE 436413. 24 10. 14’ RT 766. 23 
DIAMOND ST 434+64. 91 27.20’ RT = = (765.55) oT FIFTH AVE 436423. 24 10. 00’ RT 766. 33 
DIAMOND ST 434+54. 91 31.35’ RT = = C765. 76] 58 FIFTH AVE 436433. 24 10. 00’ RT 766. 44 
DIAMOND ST 434+44.91 30. 65’ RT C765. 87) 59 FIFTH AVE T 436443. 24 10. 00’ RT 766. 56 
FIFTH AVE 4344+32.59 30. 64’ RT C765. 89] 60 FIFTH AVE 436443. 21 29. 40’ RT 
FIFTH AVE 434+22.59 30. 63’ RT 765. 93 61 FIFTH AVE 436433. 21 29.45’ RT = 
FIFTH AVE 4344+12.59 30. 62’ RT 765.95 62 FIFTH AVE 436423. 23 31.00’ RT = 

63 FIFTH AVE 436+13.21 34.23’ RT 
64 FIFTH AVE 436+05. 86 36. 90’ RT 
65 FIFTH AVE 435+97. 30 39.98’ RT 
66 FIFTH AVE 435+88. 74 43.05’ RT 
67 FIFTH AVE 435488. 64 34. 09’ RT 
68 FIFTH AVE 435+71.50 34. 28’ RT 
69 FIFTH AVE 435+61. 44 34.39’ RT 
70 FIFTH AVE 435451. 37 34. 48’ RT 
71 FIFTH AVE 435+46.51 34.51’ RT 
72 DIAMOND ST 48+37.51 32.59’ RT 
TS, DIAMOND ST 48+33.29 34.37’ RT 
74 DIAMOND ST 48+29. 43 37.72’ RT 
75 DIAMOND ST 48+27. 96 35.27’ RT 
76 DIAMOND ST 48+23.13 27. 98’ RT 
TT DIAMOND ST 48+16. 37 24. RT 
78 DIAMOND ST 48+07. 46 23. RT 
79 DIAMOND ST 47+96. 54 23. RT 
80 FIFTH AVE 435+88. 41 14. 

81 FIFTH AVE 436+05. 60 13. RT 


PLOTTED? 3/21/2024 


TlolOlelA[aja}sajal|r}a 


Ww 


NOTE: 


* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


C1] MATCH EXISTING ELEVATION 
DESIGNED» -\MJRIAGO PORT AUTHORITY OF ALLEGHENY COUNTY 
FEDERAL TRANSIT ADMINISTRATION N OT FO R CHECKED BES BUS RAPID TRANS! Tu PTOWN TO OAKLAND 
Gulf Tower ys IN CHARGE LAR 
707 Grant Street URGAN MASS TRANSPORTATION xt} CONSTRUCTIO N) —— ceils FIFTH AVE & DIAMOND ST 
oh BA as j 
Pittsburgh, PA 15219 iA COUNTY, PENNSYLVANIA even Port Authority CONTRACT NO. BRT-001 


REVISIONS connecting people to life DWG. NO. ID2 SHT. 178 


"michae!. megarry" 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_ INT_SHT16_02. dgn 


OPERATOR? 


8:35:01 PM 


PLOTTED? 3/21/2024 


TEMP CONSTR 
EASEMENT 


LEGAL R/W LINE 


WASHINGTON PL 


03" E \_waSHINGTON AL CONSTR B 


N 5°24’ 


“aad 


; = 
FIFTH AVE CONSTR B—~" 


i 
S B5°1e'29"E | 


ro) 


BS 


= 


LEGAL R/W L 


LEGAL R/W LINE 


N 5°56’59" & 


"michae!.megarry" 


A=COM 


Gulf Tower 


707 Grant Street 


FILE PATH? c3 \pwwork ing\gecom_ds16_na\michael. megarrye@aecom. com\d0212166\BRT_0O1_ INT_SHT17_01.dgn 


OPERATOR? 


5th Floor 


DESCRIPTION 


Pittsburgh, PA 15219 


REVISIONS 


CHATHAM SQUARE CONSTR B 


20 FEET 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


CI 


LEGAL R/W LIN 


a= 


fee) 
SS 


NOT FOR 


CONSTRUCTION) 


a Sr ecal RWWA 


DESIGNED MJP/AGO 


DRAWN JBM 


CHECKED BFS 


IN CHARGE LAR 


DATE 05/01/24 


SCALE 
AS SHOWN 


— — — PAV'T SAW CUT LINE 


ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 


CURB RAMP 


V 


FOR ROADWAY PLAN SEE SHEET 358 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INTERSECTION DETAILS 
FIFTH AVE & CHATHAM SQ/WASHINGTON PL 


Port Authority 


connecting people to life 


CONTRACT NO. BRT-001 
| oweno. [D3 ID3 sHT. 179 


NORTHWEST QUADRANT NORTHEAST QUADRANT 


ELEVATION ELEVATION ELEVATION POINT ELEVATION ELEVATION ELEVATION 
OFFSET | goTTOM OF CURB] TOP OF CURB | BACK OF SIDEWALK NUMBER BASEL INE STATION OFFSET | BoTTOM OF CURB | TOP OF CURB. | BACK OF SIDEWALK 


FIFTH AVE 439+63. 42 20. 25’ 771.29 771.61 a 31 WASH INGTON 25+25. 12 3.97’ RT C772. 82] 773.15 
FIFTH AVE 439473. 42 20.257 (LAT 771.47 771.80 = 32 WASH INGTON 25+27. 79 4.63’ RT C772. 75] 773. 08 
FIFTH AVE 439483. 42 20.25’ LT 771. 64 771.97 = 33 WASH INGTON T 25+37. 79 4.71’ RT 772.56 772. 88 
FIFTH AVE 439+93. 42 20.25’ LT 771. 83 * 34 WASH INGTON T 25+47. 79 4.69’ RT C772. 89] 773.22 
FIFTH AVE 440+03. 96 24. 58’ - 09 772.55 35 WASH INGTON 25+57. 79 4.87’ RT C773. 10] 773. 43 
WASHINGTON PLACE 254+34. 67 32. - 28 * 36 WASH INGTON 25+59. 77 4.90’ RT (773.17) 773. 48 
WASHINGTON PLACE 25+44. 67 32. T 47 773.05 37 WASH INGTON 25+69. 31 5. 43’ RT C773. 34] 773.67 
WASHINGTON PLACE 25+50. 48 32. T 772.58 773.16 38 WASH INGTON i 25+76. 24 5.39’ RT C773. 49] 773. 82 
WASHINGTON PLACE 25+57. 96 33. 772.71 773.29 39 WASH INGTON 25+81.92 5.36’ RT (773.61) 773.94 
WASHINGTON PLACE 25+64. 94 32. 772. 93 773.51 40 WASH INGTON 25+81.92 41.07’ RT C773. 96] (774.55) 
WASHINGTON PLACE 25+68. 58 39. 773.04 773.55 41 WASH INGTON 25+74. 93 39.72’ RT 773. 82 774. 38 
WASHINGTON PLACE 25+74. 45 39. 773.21 773.60 42 WASHINGTON 25+68. 35 36. 13’ RT 773.67 774.20 
P 
P 
P 
P 
P 
P 
P 


POINT 
NUMBER BASEL INE STATION 


8:35:09 PM 


PLOTTED? 3/21/2024 


TlolOlelA|as/ajajasr}a 


WASHINGTON PLACE 25+78. 40 40. 773.35 773.67 43 WASH INGTON 25+66. 43 34. 74’ RT 773.57 774.15 
WASHINGTON PLACE 25+81. 92 40. C773. 44] C773. 69] 44 WASH INGTON 25+59. 48 31.22’ RT 773. 40 773.98 
WASHINGTON PLACE 25+81. 92 56. = = . 45 WASH INGTON 25+51. 78 30. 00’ RT 773. 23 773. 81 
WASHINGTON PLACE 25+71.30 56. = = . 46 WASH INGTON 25+48. 68 30. 00’ RT 773. 14 773.72 
WASHINGTON PLACE 25+60. 48 56. 3 = . 47 FIF 440+77. 80 30. 43’ LT 173.26 * 
WASHINGTON PLACE 25+50. 48 56. ~ = . 48 FI 440+95. 59 23.00’ LT 773. 40 773. 74 
WASHINGTON PLACE 25+40. 95 = = 49 FIFTH AVE 441+05.59 23. 00’ LT 773.56 773.89 
FIFTH AVE 439+73. 42 = = . 50 FIFTH AVE 4414+15.59 23.00’ LT 173. 76 774.09 
FIFTH AVE 439+63. 42 = = . 51 FIFTH AVE 441+25.59 23. 00’ LT 773.95 774.29 
WASHINGTON PLACE 25+22. 46 C772. 81] 173. 02 52 FIFTH AVE 441+25.59 29. 42’ LT = x (774.31) 
WASHINGTON PLACE 25+24. 09 C772. 72] 773. 04 53 FIFTH AVE 441+15.59 29.42’ LT = e (774.11) 
WASHINGTON PLACE 25+27. 41 C772. 62] 772.95 54 FIFTH AVE 441+05.59 29. 42’ LT fz = C774. 00] 
WASHINGTON PLACE 25+37. 41 C772. 60] 7172. 94 55 FIFTH AVE 440+97. 34 29. 76’ LT 3 = C773. 75] 
WASHINGTON PLACE 25+47. 41 C772. 79] 773.12 56 WASHINGTON PLACE 25+40. 76 49.00’ RT - C773. 83] 
WASHINGTON PLACE 25+59. 71 C773.01] 773. 34 57 WASHINGTON PLACE 25191.59 49. 10’ RT (774.01) 
WASHINGTON PLACE 25+69. 70 C773. 19] 773.53 58 WASHINGTON PLACE 25+59. 30 49. 18’ RT C774. 10] 
WASHINGTON PLACE 25+76. 16 C773. 34] 773.65 59 WASHINGTON PLACE 25+68. 51 49. 26’ RT (774.37) 
WASHINGTON PLACE 25+81.92 T: C773. 42] [773.75] 60 WASH INGTON PLACE 25+74. 94 49. 26’ RT C774. 58] 
61 WASHINGTON PLACE 25+81. 76 49.25’ RT C774. 81] 


P 
P 
P 
P 
P 
P 
P 
P 


SOUTHWEST QUADRANT SOUTHEAST QUADRANT 


POINT ELEVATION ELEVATION ELEVATION POINT ELEVATION ELEVATION ELEVATION 
NUMBER BASEL INE STATION OFFSET | goTTOM OF CURB| TOP OF CURB | BACK OF SIDEWALK NUMBER BASEL INE STATION OFFSET BOTTOM OF CURB] TOP OF CURB | BACK OF SIDEWALK 


90 CHATHAM SQUARE 23+80. 41 15.21’ C773. 92] C774. 33] = 70 CHATHAM SQUARE 23+80. 41 14. 60’ (C774. 24] (774.60) 
91 CHATHAM SQUARE 23+83. 48 15.19’ C773.64] 774. O5* 7 71 CHATHAM SQUARE 23+84. 69 14.55’ C773. 85] 174. 25% 
92 CHATHAM SQUARE 23+93. 48 15.14’ 772. 88 * 7 72 CHATHAM SQUARE 23+94. 69 14. 43’ 773.27 
93 FIFTH AVE 440+19. 60 14.54’ 772. 64 * 73 FIFTH AVE 440+57. 88 14.34’ 773. 04 
94 FIFTH AVE 440+08. 85 10. 00’ 772. 42 772. 45% 74 FIFTH AVE 440+68. 43 10. 00’ 773.36 173. 38% 
95 FIFTH AVE 439+97. 81 10. 00’ 772. 18 75 FIFTH AVE 440+78. 43 10. 00’ 773.46 
96 FIFTH AVE 439+87. 81 10. 00’ 771.96 = 76 FIFTH AVE 440+88. 44 10. 00’ 773.56 
97 FIFTH AVE 439+77. 81 10. 00’ 771.75 = TT FIFTH AVE 440+98. 43 10. 00’ 773.66 
98 FIFTH AVE 439+77. 81 29.69’ = C772. 78 FIFTH AVE 440+98. 44 29. 70’ = C773. 91] 
99 FIFTH AVE 439+87. 81 29.67’ RT = (772. 79 FIFTH AVE 440+88. 43 29.72’ - C773. 87] 

FIFTH AVE 439+97. 81 29.64’ = C773. 80 FIFTH AVE 440+78. 43 29. 74’ az C773. 86] 

FIFTH AVE 440+08. 86 29. 60’ C773. 22] 81 FIFTH AVE 440+68. 43 29. 76’ C773. 80] 

FIFTH AVE 440+14. 14 29.58’ C773. 26] 82 FIFTH AVE 440+61. 38 29. 96’ C773. 94] 
CHATHAM SQUARE 23+80. 46 24.59’ LT C774. 01] 83 CHATHAM SQUARE 23+84. 80 23. 65' C774. 42] 
84 CHATHAM SQUARE 23+80. 52 23.71’ C774. 76] 


%* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


CI MATCH EXISTING ELEVATION 


DESIGNED MJPIAGO PORT AUTHORITY OF ALLEGHENY COUNTY 
FEDEsa TAN) AoMWVST ATION NOT FOR CHECKED BFS BUS RAPID TRANS TU PTOWN TO OAKLAND 
Gulf Tower vs IN CHARGE LAR 
707 Grant Street URGAN MASS TRANSPORTATION xt} CONSTRUCTI ON) —— osjonea FIFTH AVE & CHATHAM SQ/WASHINGTON PL 
; oor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 7 
Pittsburgh, PA 15219 SAUGIGNG COUNTY, PENNSYLVANIA. AS SHOWN Port Authority aR Ty 


"michae!.megarry" 
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Zal DESIGNED MJP/AGO 
52 = Te CERRITOS IPIAG PORT AUTHORITY OF ALLEGHENY COUNTY 
EO [== DOCUMENT HAS BEEN FINANCED IN DRAWN JBM PITTSBURGH PENNSYLVANIA 
ze FEDERAL TRANSIT ADMINISTRATION, NOT FOR CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
U.S. DEPARTMENT OF 
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j COUNTY, PENNSYLVANIA. 
Pittsburgh, PA 15219 REVISIONS connecting people to life 


m1 


8:35:53 PM 


PLOTTED? 3/21/2024 


SOUTHEAST QUA 


DRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


30 


MAGEE ST 


36+35. 22 


14.69’ RT 


(792. 18] 


C792. 70] 


31 


MAGEE ST 


36+45. 22 


14. 66’ RT 


7913.93 


32 


MAGEE ST 


36+50. 24 


14.60’ RT 


791.91 


33 


FIFTH AVE 


448+05. 46 


14.33’ RT 


791.85 


34 


FIFTH AVE 


448+16. 01 


10. 00’ RT 


792.14 


35 


FIFTH AVE 


448+19.54 


10. 00’ RT 


792.22 


36 


FIFTH AVE 


448+29. 54 


10. 30’ RT 


792. 46 


37 


FIFTH AVE 


448+39.54 


10. 60’ RT 


792.70 


38 


FIFTH AVE 


448+49. 54 


10. 90’ RT 


792.95 


39 


FIFTH AVE 


448+49.54 


29.92’ RT 


C793.53] 


40 


FIFTH AVE 


448+39. 54 


26. 30’ RT 


C793. 23] 


41 


FIFTH AVE 


448+29. 54 


29. 83’ RT 


C793. 15] 


42 


FIFTH AVE 


448+19.54 


29.82’ RT 


(792.91) 


43 


FIFTH AVE 


448+16. 01 


29.84’ RT 


C792. 82] 


44 


FIFTH AVE 


448+10. 72 


29. 88’ RT 


C792. 82] 


45 


MAGEE ST 


36+35. 21 


24.54’ RT 


C793. 28] 


SOUTHWEST QUA 


DRANT 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


50 


MAGEE ST 


36+35. 22 


15. 19° LT 


[791.42] 


C791. 80] 


51 


MAGEE ST 


36+39. 03 


15. 18’ LT 


791.29 


791. 68% 


52 


MAGEE ST 


36+49. 03 


15.17’ LT 


791.04 


53 


FIFTH AVE 


447+66. 95 


14.52’ RT 


790. 80 


54 


FIFTH AVE 


447+56. 22 


10. 00’ RT 


790.57 


55 


FIFTH AVE 


447+46. 22 


10. 00’ RT 


790. 25 


56 


FIFTH AVE 


447+36. 22 


10. 00’ RT 


789. 98 


57 


FIFTH AVE 


447+26. 22 


10. OO’ RT 


789.71 


58 


FIFTH AVE 


447+26. 22 


29.82’ RT 


C789. 71] 


59 


FIFTH AVE 


447+36. 22 


29.73’ RT 


C789. 97] 


60 


FIFTH AVE 


447+46. 


29.58’ RT 


C790. 34] 


61 


FIFTH AVE 


447+56. 22 


© 47’ RT 


C790. 94] 


62 


FIFTH AVE 


447+60. 50 


29.44’ RT 


(791.34) 


63 


MAGEE ST 


36+39. 04 


25.67’ LT 


C791. 66] 


64 


MAGEE ST 


36+35. 22 


25.59’ LT 


C791. 85] 


NOTE: 


* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


DESIGNED MJP/AGO 
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OPERATOR? 


NORTHWEST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


NORTHEAST QUADRANT 


1 


FIFTH AVE 


449+00. 00 


18.60’ 


794.16 


794. 66 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


FIFTH AVE 


449+10. 00 


18. 30’ 


794.45 


794.95 


21 


LOGAN ST 


20439. 42 


10.55’ RT 


C797. 48] 


C797. 83] 


FIFTH AVE 


449+20. 00 


18. 00’ 


794. 74 


795.24 


22 


LOGAN ST 


20+33. 03 


10. 49’ RT 


796. 80 


797. 16% 


FIFTH AVE 


449+32. 86 


18. 00’ 


795.10 


795.60 


23 


LOGAN ST 


20+23. 03 


10. 38’ RT 


796. 09 


LOGAN ST 


20+23. 01 


11.28’ 


795. 43 


* 


24 


FIFTH AVE 


449+64.52 


18. 00’ 


795.93 


LOGAN ST 


20+33. 01 


11.26’ 


796. 40 


796. 90% 


25 


FIFTH AVE 


449+74.52 


18.00’ 


796. 16 


LOGAN ST 


20+39. 31 


11. 25° 


(796. 90] 


C797. 36] 


26 


FIFTH AVE 


449+84.52 


18. 00’ 


796. 40 


LOGAN ST 


20439. 31 


19.21’ 


C797. 47] 


(797.49) 


27 


FIFTH AVE 


449+94. 52 


796. 63 


wWoOolalN| On) oO] &|]/Wws)n 


FIFTH AVE 


449+29. 91 


28. 86’ 


795.56 


795.61 


28 


FIFTH AVE 


449+94,52 


29.95’ 


FIFTH AVE 


449+20. 00 


28. 86’ 


795. 34 


795.92 


29 


FIFTH AVE 


449+84.52 


29.95 


FIFTH AVE 


449+10. 00 


28. 86’ 


795.05 


795. 63 


30 


FIFTH AVE 


449+74.52 


29.95’ 


FIFTH AVE 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


449+00. 00 


28. 86’ 


794.75 


795. 34 


31 


FIFTH AVE 


449+68. 54 


LT 
LT 
LT 
18.00’ LT 
LT 
LT 
LT 
LT 


29.95’ 


THE PREPARATION OF THIS 
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FEDERAL TRANSIT ADMINISTRATION, 
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TRANSPORTATION, UNDER THE 
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PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 
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CONSTRUCTION) [i 
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MJP/AGO 
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* TOP OF CURB ELEVATION TO BE DETERMINED 
01900. 001-DESIGN OF CURB RAMPS 
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AS SHOWN 
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FIFTH AVE & LOGAN ST 
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NOT FOR 
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DRAWN JBM 
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OPERATOR? 


NORTHWEST QUADRANT 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


BACK OF SIDEWALK 


NORTHEAST QUADRANT 


POINT 
NUMBER 


FIFTH AVE 


452+29. 45 


18.00’ LT 


802.59 


803. 09 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


20 


FIFTH AVE 


452+39. 45 


18.00’ LT 


802. 84 


803. 34 


STEVENSON ST 


20+47. 60 


21.83’ RT 


[806.51] (807. 13] 


21 


FIFTH AVE 


452+49. 45 


18.00’ 


803.09 


803.59 


STEVENSON ST 


20+42. 94 


21.72’ RT 


(805. 98] 806.50 


22 


FIFTH AVE 


452+59. 45 


18.00’ 


803. 31 


* 


STEVENSON ST 


20+32. 94 


21.91’ RT 


(804. 86] 805.53 


23 


FIFTH AVE 


452+66. 49 


20. 89’ 


803. 45 


* 


STEVENSON ST 


20+27. 40 


22. 02’ RT 


(804. 60] 


24 


STEVENSON ST 


20+27. 38 


22.20’ 


803.94 


* 


FIFTH AVE 


453+16. 66 


20. 87’ LT 


[804.59] 


25 


STEVENSON ST 


20+37. 38 


22.12’ 


805. 06 


805. 56 


FIFTH AVE 


453+23. 67 


18.00’ LT 


804. 78 


26 


STEVENSON ST 


20+47. 48 


22.04’ 


(806. 37] 


(806. 86] 


FIFTH AVE 


453+33. 67 


18.00’ LT 


805. 02 


27 


WOON D/O) BR) W) rm] = 


STEVENSON ST 


20+47. 48 


32.39’ 


(806. 95] 


FIFTH AVE 


453+43. 67 


18.00’ LT 


805.25 


28 


STEVENSON ST 


20+37. 23 


32.28’ 


(805. 35] 


FIFTH AVE 


453+53. 67 


18.00’ LT 


805. 49 


29 


FIFTH AVE 


452+57. 16 


33.51’ 


(804. 39] 


FIFTH AVE 


453+53. 67 


29.27’ LT 


= (805. 85] 


30 


FIFTH AVE 


452+49. 41 


30. 25’ 


[803.71] 


FIFTH AVE 


453+43. 67 


29.27’ LT 


= (805. 61] 


31 


FIFTH AVE 


452439. 46 


29. 72’ 


(803. 45] 


FIFTH AVE 


453433. 67 


29.27’ LT 


= (805. 63] 


32 


FIFTH AVE 


452+29. 46 


29. 28’ 


[803.31] 


FIFTH AVE 


453+23.99 


29.27' LT 


[805.74] 


33 


SOUTHWEST QUADRANT 


STEVENSON ST 


20432. 94 


31.98’ RT 


(806. 32] 


34 


STEVENSON ST 


20+42.95 


26. 43’ RT 


[806.57] 


35 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


BACK OF SIDEWALK 


STEVENSON ST 


20+47. 60 


31.02’ RT 


C807. 27] 


SOUTHEAST QUADRANT 


POINT 
NUMBER 


70 


STEVENSON ST 


17+78. 41 


18.04’ LT 


[802.97] 


[803.37] 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB TOP OF CURB 


ELEVATION ELEVATION 


BACK OF SIDEWALK 


40 


71 


STEVENSON ST 


17+89.27 


17.91’ LT 


(803. 28] 


803. 56* 


STEVENSON ST 


17+78. 41 


18.05’ RT 


(803. 49] (803. 77] 


41 


72 


STEVENSON ST 


17+95. 93 


17.90’ LT 


[803.41] 


STEVENSON ST 


17+90. 09 


18.01’ RT 


(804. 05] * 


42 


73 


FIFTH AVE 


452+72. 71 


16.01’ RT 


803. 69 


STEVENSON ST 


17+97. 05 


17.98’ RT 


804. 22 


43 


74 


FIFTH AVE 


452+65. 56 


13.00’ RT 


803. 68 


FIFTH AVE 


453+14. 43 


15.87’ RT 


804. 60 


44 


75 


FIFTH AVE 


452+55. 56 


13.00’ RT 


803. 46 


FIFTH AVE 


453+21.45 


13.00’ RT 


804. 96 


45 


76 


FIFTH AVE 


452+45. 56 


13. 00’ RT 


803. 22 


FIFTH AVE 


453431. 45 


13.00’ RT 


805. 20 


46 


TT 


FIFTH AVE 


452+35. 56 


13.00’ RT 


802.97 


FIFTH AVE 


453441. 45 


13.00’ RT 


805. 43 


47 


78 


FIFTH AVE 


452+35. 56 


29. 47’ RT 


(803. 18] 


FIFTH AVE 


453451. 45 


13.00’ RT 


805.67 


48 


79 


FIFTH AVE 


452+45. 56 


29. 47’ RT 


(803. 32] 


FIFTH AVE 


453451. 45 


29.69’ RT 


ze 806. 56 


49 


80 


FIFTH AVE 


452+55. 56 


29. 45’ RT 


[803.56] 


FIFTH AVE 


453+41.45 


29. 70’ RT 


= 806. 11 


50 


81 


FIFTH AVE 


452+63. 22 


29. 42’ RT 


(803. 75] 


FIFTH AVE 


453431. 45 


29.51’ RT 


= 805. 66 


51 


82 


STEVENSON ST 


17+78.59 


30. 12’ LT 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


[803.52] 
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REVISIONS 


FIFTH AVE 


453+22. 75 


29.37’ RT 


[805.25] 


<4 


STEVENSON ST 


17+78. 64 


29.59’ RT 


[804.63] 
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U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
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OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 
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OPERATOR? 


8:37:38 PM 


NORTHWEST QUADRANT 


PLOTTED? 3/21/2024 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


NORTHEAST QUADRANT 


1 


FIFTH AVE 


456+10. 39 


- 00’ 


812.13 


812.71 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION ELEVATION 
TOP OF CURB BACK OF SIDEWALK 


FIFTH AVE 


456+20. 39 


812.40 


812.98 


30 


PRIDE ST 


30+60. 74 


- 15’ RT 


(818.05) (818. 35] = 


FIFTH AVE 


456+30. 39 


812.67 


813.25 


31 


PRIDE ST 


30+50. 74 


- 09’ RT 


(816.99) 817.32 = 


FIFTH AVE 


456+40. 39 


812.98 


813. 44% 


32 


PRIDE ST 


30+40. 74 


- 09’ RI 


C816. 06] 816.39 = 


FIFTH AVE 


456+49. 98 


(813. 14] 


* 


33 


PRIDE ST 


30+28. 62 


2 13’ RT 


(815.11) 


O)on;)|B|W) rm 


PRIDE ST 


30+26. 82 


(813. 88] 


* 


34 


FIFTH AVE 


457+01. 20 


~99' LT 


(814.55) 


PRIDE ST 


30+37. 28 


(815. 02] 


* 


35 


FIFTH AVE 


457+08. 33 


18 


- 00’ LT 


814.77 


PRIDE ST 


30450. 53 


(816. 50] 


816.71 


36 


FIFTH AVE 


457+18. 33 


18 


- 00’ LT 


815. 03 


PRIDE ST 


30454. 03 


816. 86 


817.06 


37 


FIFTH AVE 


457+28. 33 


18 


- 00’ LT 


815.30 


o|O;/e|n 


PRIDE ST 


30+57. 28 


817.14 


817.34 


38 


FIFTH AVE 


457+38. 33 


18 


- 00’ 


815.57 


PRIDE ST 


30+60. 79 


(817.53) 


[818.02] 


39 


FIFTH AVE 


457+38. 33 


29 


91’ 


ine} 


PRIDE ST 


30+60. 79 


(817.79) 


40 


FIFTH AVE 


457+28. 33 


29 


= 
w 


PRIDE ST 


30+50. 53 


[816.55] 


41 


FIFTH AVE 


457+18. 33 


29 


L 
691’ LT 
-87°L 


= 
hb 


PRIDE ST 


30+37. 28 


[815.13] 


42 


FIFTH AVE 


457+08. 22 


29 


- 82’ LT 


ul 


FIFTH AVE 


456+40. 39 


[814.16] 


43 


PRIDE ST 


30+40. 74 


31 


- 85’ RT 


o 


FIFTH AVE 


456+30. 39 


[813.36] 


44 


PRIDE ST 


30+50. 74 


26 


- 96’ RT 


= 
NA 


FIFTH AVE 


456+20. 39 


[813.10] 


45 


PRIDE ST 


30+60. 74 


31 


- 82’ RT 


co 


FIFTH AVE 


456+10. 39 


(812.83) 
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SOUTHEAST QUADRANT 


POINT 
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POINT 
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STATION 


OFFSET 
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ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


60 


PRIDE ST 


29+60. 80 


14 


oft’ RT 


C813.50] (813. 84] - 


61 


PRIDE ST 


29+70. 80 


14 


147 RT 


(813.77) * - 


90 


PRIDE ST 


29+60. 80 


14.99’ LT 


(812. 83] 


[813.46] 


62 


PRIDE ST 


29+80. 63 


14 


- 78’ RT 


C814.09] * > 


91 


PRIDE ST 


29+70. 80 


14.98’ LT 


(813.21) 


63 


FIFTH AVE 


457+01.56 


a. 


29’ RT 


(814.65) 815. 15% - 


92 


PRIDE ST 


29+76. 70 


14.97’ LT 


(813.47) 


64 


FIFTH AVE 


457+12. 06 


5. 


00’ RT 


815.23 815. 73% 


93 


FIFTH AVE 


456+64. 39 


15.99’ RT 


(813. 72] 


65 


FIFTH AVE 


457+22. 06 


5. 


00’ RT 


815.50 816. 08 


94 


FIFTH AVE 


456+57. 26 


13.00’ RT 


813.60 


66 


FIFTH AVE 


457+32. 06 


5. 


00’ RT 


815. 76 816.35 


95 


FIFTH AVE 


456+47. 26 


13.00’ RT 


813.35 


67 


FIFTH AVE 


457+42. 00 


5. 


00’ RT 


816. 03 816.61 


96 


FIFTH AVE 


456+37. 26 


13.00’ RT 


813.08 


68 


FIFTH AVE 


457+45. 54 


6. 


47’ RT 


816. 08 816.66 


97 


FIFTH AVE 


456+27. 26 


13.00’ RT 


812.81 


69 


FIFTH AVE 


457+51. 84 


11 


« 00’ RT 


816.21 816. 45 


98 


FIFTH AVE 


456+27. 26 


30.’ 30 RT 


[813.02] 


70 


FIFTH AVE 


457+61. 84 


11 


- OO’ 


816.39 816. 73 ts 


939 


FIFTH AVE 


456+37. 26 


29. 06’ RT 


(813. 38] 


71 


FIFTH AVE 


457+71. 84 


11s 


00’ 


816. 67 817.01 = 


FIFTH AVE 


456+47. 26 


29.07’ RT 


C813. 68] 


72 


FIFTH AVE 


457+71. 84 


29. 


85’ 


= Si [816.87] 


FIFTH AVE 


456+57. 73 


29.07’ RT 


[813.94] 


73 


FIFTH AVE 


457+61. 84 


29. 


81’ 


= = [816.60] 


"michae!.megarry" 
FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_ INT_SHT20_02. dgn 


OPERATOR? 


PRIDE ST 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


29+60. 81 


24.41’ LT 


[813.64] 


74 


FIFTH AVE 


457+51. 84 


29. 


69’ 


= = (816. 36] 


75 


FIFTH AVE 


457+42. 00 


29. 


70’ RT 


[816.21] 


76 


FIFTH AVE 


457+32. 06 


29. 


36’ RT 


(816.11) 


TT 


FIFTH AVE 


457+22. 06 


29 


« 36’ RT 


[816.01] 


78 


FIFTH AVE 


457+12. 06 


29 


- 36’ RT 


(815. 80] 


79 


FIFTH AVE 


457+06. 47 


29 


- 36’ RT 


(815.57) 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


80 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


PRIDE ST 


NOT FOR 


CONSTRUCTION) 


29+60. 76 


DESIGNED 


24 


- 33’ RT 


MJP/AGO 


[814.37] 


NOTE: 


* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900. 001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


JBM 


PITTSBURGH PENNSYLVANIA 


CHECKED 


BFS 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


LAR 


INTERSECTION DATA 


DATE 


95/01/24 


FIFTH AVE & PRIDE ST 


SCALE 


AS SHOWN 


; 
Port Authority wr TB 


8: 40:08 PM 


PLOTTED: 3/21/2024 


"michael. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? co? \pwwork ing\aecom_ds16_na\michae |. megarry@aecom. com\d0212166\BRT_O1_ INT_SHT21_01.dgn 


OPERATOR? 


TEMP CONSTR 
EASEMENT 


: . 

| a oF 
NN 

wy 


x 


PAW PLING 


A 


ZONINE ST CONSTR B 


LEGAL R/W LINE 


[EMP 


“EASEME 


CONSTR 
NT 


FIFTH AVE 


FIFTH AVE CONSTR BN 


“/ 


wm 


2 as ae E 
AT” fi 
| 


Tt edhot ew 9 


VAUET 


TEMP CO 
EASEMEN 


T 


NSTR 


fs) 
IN 


LEGAL R/W LINE 


Ss 


| N| XN 
NI hod to) 
4 4 4 — Bh 
—_—_— be ° 
3 s7 pS 


DESCRIPTION 


REVISIONS 


BN 


Si 


MARION ST CONSTR 
MARION 
LEGAL R/W LINE 


20 FEET 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


JUTtTh NX 


NOT FOR 
CONSTRUCTION) 


IN 


DESIGNED MJP/AGO 
DRAWN JBM 


CHECKED BFS 


INCHARGE —_LAR 
DATE 05/01/24 
SCALE 


AS SHOWN 


PITTSBURGH 


connecting people to life 


ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 


CURB RAMP 


— — — PAV’T SAW CUT LINE 


FOR ROADWAY PLAN SEE SHEET 362 
PORT AUTHORITY OF ALLEGHENY COUNTY 
PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INTERSECTION DETAILS 


FIFTH AVE & MARION ST/VINE ST 


Port Authority (seen ig To 


8: 40220 PM 


NORTHWEST QUADRANT 


NORTHEAST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET ELEVATION 


BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


POINT 
NUMBER 


BACK OF SIDEWALK 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


PLOTTED? 3/21/2024 


1 


FIFTH AVE 


458+96. 08 


18. 00’ 


819.74 


820. 24 


40 


VINE ST 


30+38. 92 17. 


80’ RT 


(824. 16] 


[824.51] 


FIFTH AVE 


459+25. 21 


18. 00’ 


820. 53 


821.03 


41 


VINE ST 


30+27. 65 17. 


60’ 


[823.02] 


* 


FIFTH AVE 


459+37. 02 


18.00’ 


820. 90 


* 


42 


FIFTH AVE 


459+95. 80 


20. 92’ 


822. 72 


* 


FIFTH AVE 


459+47. 02 


18.00’ 


821.27 


821.77 


43 


FIFTH AVE 


460+02. 87) 18. 


00’ 


822.56 


* 


FIFTH AVE 


459+54. 15 


20. 99’ 


821.82 


* 


44 


FIFTH AVE 


460+12.87) 18. 


00’ 


822. 71 


823. 30% 


VINE ST 


30+28. 52 


18.23’ 


(822. 36] 


* 


45 


FIFTH AVE 


460+22.87| 18. 


00’ 


822.90 


823. 48 


VINE ST 


30+38. 79 


18.20’ 


£823.39] 


(823. 85] 


46 


FIFTH AVE 


460+32.87| 18. 


00’ 


823.11 


823.69 


VINE ST 


30+38. 79 


30. 32’ 


47 


FIFTH AVE 


460+32. 87 


30. 00’ 


823.91 


[823.28] 


OlOlN| nD) oo] B&B] Ww) nr 


FIFTH 


459444. 77 


30. 32’ 


48 


FIFTH AVE 


460+22.87| 29. 


97’ 


823.71 


[821.80] 


FIFTH 


459+37. 02 


30. 24’ 


49 


FIFTH AVE 


460+12.87| 29. 


96’ 


823.50 


[821.52] 


50 


FIFTH AVE 


460+04.71]| 29. 


88’ 


823.35 


FIFTH 


459+22. 87 


30. 13’ 


[821.09] 


FIFTH 


458+98. 42 


30. 52’ 


[ 820. 48] 


FIFTH 


458+98. 42 


21.00’ 


820. 34 


FIFTH 


459+22. 87 


21.00’ 


821.01 


51 


VINE ST 


30+38. 71 29. 


56’ 


(824. 86] 


SOUTHEAST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


SOUTHWEST QUADRANT 


60 


MARION ST 


22464. 21 14. 


73’ RT 


[819.65] 


(820. 02] 


61 


MARION ST 


22474. 21 14. 


64’ RT 


(820. 03] 


820. 39 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


62 


MARION ST 


22+84. 20 14. 


56’ RT 


[820.50] 


820. 84 


BACK OF SIDEWALK 


63 


MARION ST 


22494. 20 14. 


48’ RT 


[820.99] 


100 


MAR ION 


22+64. 16 


15.13’ 


L 


T 


C819. 14] 


[819.41] 


64 


MARION ST 


23+00. 81 14. 


42’ RT 


821.25 


101 


MARION 


22+66. 65 


15. 14’ 


L 


T 


819.25 


819.51 


65 


FIFTH AVE 


459+58. 08 


7.89’ RT 


821.55 


102 


MARION 


22+70. 12 


13.74’ 


L 


T 


819. 41 


819.70 


66 


FIFTH AVE 


459+65. 11 


5. 00’ RT 


821.85 


103 


22+75. 69 


8.39’ 


819.80 


820. 12 


67 


FIFTH AVE 


459+75. 11 


5. 00’ 


822.09 


104 


MARION 


22+79. 15 


7. 00’ 


819.96 


820. 30 


68 


FIFTH AVE 


459+85. 11 


5. 00’ 


822. 36 


105 


MARION 


22+89. 15 


7.00’ 


820. 34 


* 


69 


FIFTH AVE 


459+95. 11 


5. 00 


822. 62 


106 


S 
Ss 
Ss 
MARION S 
S) 
Ss 
Ss 


MARION 


23+00. OT 


7. 00’ 


820. 68 


70 


FIFTH AVE 


460+05. 11 


5. 00’ 


822.87 


107 


FIFTH AVE 


459+30. 82 


8. 00’ 


820. 85 


71 


FIFTH AVE 


460+15. 11 


5. 00’ 


823.10 


108 


FIFTH AVE 


459+23. 68 


5. 00’ 


820. 85 


72 


FIFTH AVE 


460+25. 11 


5. 00’ 


823. 31 


109 


FIFTH AVE 


459+13. 68 


5. 00’ 


820.57 


73 


FIFTH AVE 


460+32. 00 


5. 00’ 


823. 45 


110 


FIFTH AVE 


459+03. 68 


5.00’ 


2|2|2 


820. 30 


74 


FIFTH AVE 


460+35. 54 


6. 46’ 


823.48 


111 


FIFTH AVE 


458+94. 00 


5. 00’ 


a 
1 


820. 04 


75 


FIFTH AVE 


460+38. 61 


9.54’ 


2/2) 2|2/2/2\2|2/2 


823.55 


76 


FIFTH AVE 


460+42.14]| 11. 


823.49 


112 


FIFTH AVE 


458+90. 46 


6. 46’ 


a 
1 


819.90 


TT 


FIFTH AVE 


460+42.14]| 29. 


[823.62] 


113 


FIFTH AVE 


458+87.39 


9.54’ 


a 
1 


819. 73 


78 


FIFTH AVE 


460+32.00) 29. 


(823. 40] 


114 


FIF AVE 


458+83. 86 


11.00’ 


819.60 


79 


FIFTH AVE 


460+25.11] 29. 


(823. 33] 


115 


FIFTH AVE 


458+73. 86 


11.00’ 


819.32 


80 


FIFTH AVE 


460+15.11] 29. 


C823. 13] 


116 


FIFTH AVE 


458+63. 86 


11.00’ 


819.05 


81 


FIFTH AVE 


460+05.11) 29. 


C822. 85] 


117 


FIFTH AVE 


458+53. 86 


11.00’ 


818.78 


82 


FIFTH AVE 


459+95.11] 29. 


[822.65] 


118 


FIFTH AVE 


458+53. 86 


29.83’ 


83 


FIFTH AVE 


459+85.11] 30. 


00’ 


(822. 38] 


[819.08] 


119 


FIFTH AVE 


458+63. 86 


29. 39’ 


84 


FIFTH AVE 


459+75.11] 30. 


2/2) 2|2/2/2)2|2/2 


Ot’ 


(822. 13] 


[819.53] 


120 


FIFTH AVE 


458+73. 86 


29. 35’ 


85 


FIFTH AVE 


459+65.04]| 29. 


95’ RT 


[821.86] 


[819.75] 


121 


FIF AVE 


458+83. 86 


29. 33’ 


86 


MARION ST 


22+84. 29 24. 


64’ RT 


(821.75) 


(819. 95] 


122 


FIFTH AVE 


458+94. 00 


29. 33’ 


87 


MARION ST 


22+74. 29 24. 


61’ RT 


(820. 93] 


820. 20 


123 


FIFTH AVE 


459+03. 68 


29435" 


820. 42 


124 


FIFTH AVE 


459+16. 06 


29. 33’ 


820. 68 


125 


MARION ST 


22+79. 15 


24.33’ 


820. 33 


126 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


"michae!.megarry" 
FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_INT_SHT21_02. dgn 


OPERATOR? 


MARION ST 


22+64. 13 


24.33 


5/5|2|2/2|2 2/2/2/2/2|/2/2 


(819.51) 


THE PREPARATION OF THIS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


88 


MARION ST 


NOT FOR 
STRUCTION) [i 


SCALE 


22+64. 21 24. 


DESIGNED 


58’ RT 


MJP/AGO 


NOTE: 


(820. 34] 


* TOP OF CURB ELEVATION TO BE DETERMINED 


PER ITEM # 


C1 MATCH EXISTING ELEVATION 


01900. 001-DESIGN OF CURB RAMPS 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


JBM 


PITTSBURGH 


CHECKED 


BFS 


IN CHARGE 


LAR 


95/01/24 


AS SHOWN 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


FIFTH AVE & MARION ST/VINE ST 


Port Authorit 


connecting people to ty 


INTERSECTION DATA 


| | CONTRACTNO.BRT-001 | NO. BRT-001 
pwe.no. |D14 st. 190 


8: 40:42 PM 


PLOTTED? 3/21/2024 


"michae |. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c3 \pwwork ing\gecom_ds16_na\michae |. megarry@aecom. com\d0212166\BRT_0O1_ INT_SHT22_01.dgn 


OPERATOR? 


TEMP CONSTR 
EASEMENT 


TEMP CONSTR 
EASEMENT 


LEGAL) R/W LINE 


\7 1) 


bf 


VAU 
CY) 
aie 


/ 


FIFTH AVE 


FIFTH AVE CONSTR B-* % 


463 


fea! 


ee 
j" 6 


i 


fo 
a7 8 


2 


ON 
BH ye 


"i 2 oe ; ; ELEVATION POINT 
e = Ee : ; ; IDENTIFICATION 


a 
: 
cS) I~ 


DETECTABLE WARNING 


a 
ea 


YV 


R/W LIN 


SURFACE 


DIRECTIONAL 
INDICATOR 


CURB RAMP 


LEGAL |R/W LINE — —— — PAV'T SAW CUT LINE 
fal ia a iB i 
l 


| 
eee CONSTR 
EASEMENT 


2°05" E 


N 4° 


— 


/W LINE 


LEGAL RW LINE 


LEGAL 
VAN BRAAM- ST CONSTR-&: 


20 FEET 


FOR ROADWAY PLAN SEE SHEET 362 
Be eae DESIGNED MIPIAGO PORT AUTHORITY OF ALLEGHENY COUNTY 


DOCUMENT HAS BEEN FINANCED IN DRAWN JBM PITTSBURGH PENNSYLVANIA 


PART THROUGH A GRANT FROM Tic NOT FOR CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 


U.S. DEPARTMENT OF INCHARGE LAR INTERSECTION DETAILS 
TeansporTarion UNDER THE |! CONSTRUCTIO N) Sige CsI FIFTH AVE & VAN BRAAM ST 


PORT AUTHORITY OF ALLEGHENY SCALE : CONTRACT NO. BRT-001 
pee COUNTY, PENNSYLVANIA. AS SHOWN Port Authority ans ID15 - sun 494 


REVISIONS connecting people to life 


8: 40252 PM 


SOUTHWEST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


BACK OF SIDEWALK 


SOUTHEAST QUADRANT 


PLOTTED? 3/21/2024 


VAN BRAAM ST 


22+93. 74 


15.67’ LT 


(829.32) 


(829. 76] 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


VAN BRAAM ST 


23+03. 74 


15.68’ LT 


(829.77) 


40 


VAN BRAM ST 


22+93. 63 


13. 76’ RT 


(829. 61] 


(829. 82] 


VAN BRAAM ST 


23+08. 87 


15.69’ LT 


[830.04] 


41 


VAN BRAM ST 


22+99. 00 


13. 76’ RT 


(829. 84] 


* 


42 


VAN BRAM ST 


23+09. 00 


13. 76’ RT 


[830.59] 


* 


FIFTH AVE 


463+46. 97 


7.93’ RT 


[830.30] 


FIFTH AVE 


463+39. 90 


5. 00’ RT 


(830. 33] 


43 


FIFTH AVE 


463+82. 28 


7.92’ RT 


831.07 


831. 40% 


FIFTH AVE 


463+29. 90 


5.00’ RT 


830. 13 


44 


FIFTH AVE 


463+89. 34 


5.00’ RT 


831.47 


FIFTH AVE 


463+19. 90 


5.00’ RT 


829.93 


45 


FIFTH AVE 


463+99. 34 


5.00’ RT 


831.71 


46 


FIFTH AVE 


464+09. 34 


5.00’ RT 


831.97 


FIFTH AVE 


463+12. 00 


5.00’ RT 


829. 78 


FIFTH AVE 


463+08. 46 


6. 46’ RT 


829.67 


47 


FIFTH AVE 


464+19. 00 


5. 00’ RT 


832.22 


FIFTH AVE 


463+05. 39 


9.54’ RT 


829.51 


48 


FIFTH AVE 


464422. 54 


6. 46’ RT 


832.27 


ZloleOlelAla/ajsa}a|r}a 


FIFTH AVE 


463+01. 86 


11.00’ RT 


829. 41 


49 


FIFTH AVE 


464425. 61 


9.54’ RT 


832. 36 


50 


FIFTH AVE 


464429. 14 


11.00’ RT 


832. 32 


FIFTH AVE 


462+91. 86 


11.00’ RT 


829.17 


WwW 


FIFTH AVE 


462+81. 86 


11.00’ RT 


828.93 


51 


FIFTH AVE 


464439. 14 


11.00’ RT 


832.57 


FIFTH AVE 


462+71. 86 


11.00’ RT 


828. 70 


52 


FIFTH AVE 


464449. 14 


11.00’ RT 


832. 83 


FIFTH AVE 


462+71. 86 


29. 28’ RT 


829.17 


53 


FIFTH AVE 


464459. 14 


11.00’ RT 


833. 06 


54 


FIFTH AVE 


464459. 14 


29.32’ RT 


[833.49] 


FIFTH AVE 


462+81. 86 


29. 28’ RT 


829.22 


FIFTH AVE 


462+91. 86 


29. 76’ RT 


829.27 


55 


FIFTH AVE 


464449. 14 


29. 40’ RT 


[833.25] 


FIFTH AVE 


463+01. 86 


29. 79’ RT 


(829. 47] 


56 


FIFTH AVE 


464439. 14 


29. 43’ RT 


(833.01] 


FIFTH AVE 


463+12. 00 


29. 68’ RT 


(829. 76] 


57 


FIFTH AVE 


464429. 14 


29.61’ RT 


[832.54] 


FIFTH AVE 


463+19.90 


29. 42’ RT 


(829. 86] 


58 


FIFTH AVE 


464+19. 00 


29. 66’ RT 


[832. 18] 


FIFTH AVE 


463+29. 90 


29. 32’ RT 


(830. 05] 


59 


FIFTH AVE 


464+09. 34 


30.21’ RT 


[831.87] 


FIFTH AVE 


463+39. 90 


29.17 RT 


[830.03] 


60 


FIFTH AVE 


463+99. 34 


30. 26’ RT 


[831.50] 


VAN BRAAM ST 


22+93. 74 


24. 74’ RT 


[829.92] 


61 


FIFTH AVE 


463+89. 39 


30.37’ RT 


[ 830. 85] 


"michae!. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_INT_SHT22_02. dgn 


OPERATOR? 


DESCRIPTION 


REVISIONS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


CONSTRUCTION) 


NOT FOR 


DESIGNED 


MJP/AGO 


NOTE: 


PER ITEM # 


* TOP OF CURB ELEVATION TO BE DETERMINED 
01900. 001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


JBM 


PITTSBURGH 


CHECKED 


BFS 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


LAR 


DATE 


95/01/24 


SCALE 


AS SHOWN 


connecting people to life 


INTERSECTION DATA 
FIFTH AVE & VAN BRAAM ST 


Port Authority 


pwe.no. |D16 SHT. 192 


16 PM 


PLOTTED? 3/21/2024 
83418 


TEMP CONSTR 
EASEMENT 


ii 


l phy 14 : = 
CePM : | STATION 


Eo 


FIFTH_AVE 


LEGEND 
ELEVATION POINT 
S 85°18’ 29" E IDENT IFICATION 


fee DETECTABLE WARNING 
LB SURFACE 


DIRECTIONAL 
INDICATOR 


y, wy 
FIFTH AVE GONSTR B: o 
Va MO YW 6 


E 


fe) 


a Soy Es 


CURB RAMP 


N 4946’ 07" 


— — — PAV’T SAW CUT LINE 


x 
> 4 


“yD i 


nn nn Cn PHL UU 


1. 5%[y2. 59 


Le) irs) ~ 


LEGAL R/WSLIINE : : 
Oleg) Ol Ico Olfs om 


LO] 9} LO] Ls} 


xX x 


= 


| oT 


MILTENBE, 
R/W LINE 


x 


LEGAL R/W LINE 
LEGAL 


MILTENBERGER ST CONSTR B 


20 FEET 


FOR ROADWAY PLAN SEE SHEET 363 


DESIGNED _ MJP/AGO PORT AUTHORITY OF ALLEGHENY COUNTY 
FEDERAL TRANSIT ADMINISTRATION NOT FOR CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower 1: IN CHARGE LAR 
707 Grant Street URBAN MASS TRANSPORTATION Aer CO STRUCTI ON) a 05/01/24 FIFTH AVE & MILTENBERGER ST 
Pittsburgh, PA 15219 artes COUNTY, PENNSYLVANIA AS SHOWN Port Authority ae 


REVISIONS connecting people to life 


"michael. megarry" 


FILE PATH: c8 \pwwork ing\gecom_ds16_na\michael. megarry@aecom. com\d0212166\BRT_01_ INT_SHT23_01. dgn 


OPERATOR? 


8:41:28 PM 


SOUTHWEST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


SOUTHEAST QUADRANT 


PLOTTED? 3/21/2024 


MILTENBERGER ST 


15+61.09 


14.87’ LT 


C838. 


00] 


C838. 41*] 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


MILTENBERGER ST 


15+71.09 


14.88’ LT 


C838 


- 35] 


40 


MILTENBERGER ST 


15+60. 96 


14. 30’ RT 


(838. 39] 


(838. 56*] 


MILTENBERGER ST 


15+7TT. 33 


14. 88’ LT 


C838. 


56] 


41 


MILTENBERGER ST 


15+70. 96 


14. 30’ RT 


(838. 80] 


FIFTH AVE 


466+90. 83 


7.93’ RT 


[C838 


- 58] 


838.91% 


42 


MILTENBERGER ST 


15+77.39 


14. 30’ RT 


(839. 15] 


FIFTH AVE 


466+83. 76 


5. 00’ RT 


838.51 


838. 84 


43 


FIFTH AVE 


467+25. 87 


7.92’ RT 


(839. 41] 


FIFTH AVE 


466+73. 76 


5.00’ RT 


838. 27 


838.60 


44 


FIFTH AVE 


467+32. 94 


5.00’ RT 


839.60 


FIFTH AVE 


466+63. 76 


5.00’ RT 


838. 03 


838.36 


45 


FIFTH AVE 


467+43. 39 


5.00’ RT 


839. 83 


FIFTH AVE 


466+54. 00 


5.00’ RT 


837.80 


838.13 


46 


FIFTH AVE 


467453. 39 


5.00’ RT 


840. 06 


FIFTH AVE 


466+50. 46 


6. 46’ RT 


837.67 


838. 02 


47 


FIFTH AVE 


467+63. 39 


5.00’ RT 


840. 32 


FIFTH AVE 


466147. 39 


9.54’ RT 


837.50 


837. 86 


48 


FIFTH AVE 


467+69. 00 


5.00’ RT 


840. 47 


ZlolOlelA|a/a}sa}al|r}a 


FIFTH AVE 


466+43. 86 


11.00’ RT 


837.39 


837.71 


49 


FIFTH AVE 


467+72. 54 


6. 46’ RT 


840.50 


FIFTH AVE 


466+33. 86 


11.00’ RT 


837. 14 


837.47 


50 


FIFTH AVE 


467+75. 61 


9.54’ RT 


840. 53 


Ww 


FIFTH AVE 


466+23. 86 


11.00’ RT 


836.90 


837. 23 


51 


FIFTH AVE 


467479. 14 


11.00’ RT 


840. 56 


FIFTH AVE 


466+13. 86 


11.00’ RT 


836. 66 


837.00 


52 


FIFTH AVE 


467+89. 14 


11.00’ RT 


840. 82 


FIFTH AVE 


466+13. 86 


29. 20° RT 


837.17 


53 


FIFTH AVE 


467+99. 14 


11.00’ RT 


841.08 


FIFTH AVE 


466+23. 86 


29. 20’ RT 


837.45 


54 


FIFTH AVE 


467+99. 14 


29. 43’ RT 


= 841.07 


FIFTH AVE 


466+33. 86 


29. 20’ RT 


837.75 


55 


FIFTH AVE 


467+89. 14 


29. 43’ RT 


- 840. 83 


FIFTH AVE 


466+43. 86 


29. 20’ RT 


838. 06 


56 


FIFTH AVE 


467+79. 14 


29. 43’ RT 


al 840.45 


FIFTH AVE 


466+54. 00 


29. 20° RT 


838.37 


57 


FIFTH AVE 


467+69. 00 


29. 43’ RT 


840. 16 


FIFTH AVE 


466+63. 76 


29.20’ RT 


838. 60 


58 


FIFTH AVE 


467463. 39 


29. 43’ RT 


840. 02 


FIFTH AVE 


466+73. 76 


29. 20’ RT 


838.68 


59 


FIFTH AVE 


467+53. 39 


29. 43’ RT 


839.67 


FIFTH AVE 


466+83. 89 


29. 20’ RT 


[838.58] 


60 


FIFTH AVE 


467+43. 39 


29. 43’ RT 


839.34 


MILTENBERGER ST 


15+61.09 


24. 71° LT 


[838.51] 


61 


FIFTH AVE 


467+33.28 


29. 43’ RT 


838. 98 


"michae!. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_ INT_SHT23_02. dgn 


OPERATOR? 


DESCRIPTION 


REVISIONS 


62 


MILTENBERGER ST 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


CONSTRUCTION) 


NOT FOR 


15+60. 96 


DESIGNED 


24. 66’ RT 


MJP/AGO 


[838.99] 


NOTE: 


* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900. 001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


JBM 


PITTSBURGH PENNSYLVANIA 


CHECKED 


BFS 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


LAR 


INTERSECTION DATA 


DATE 


95/01/24 


FIFTH AVE & MILTENBERGER ST 


SCALE 


AS SHOWN 


; 
Port Authority wr_184 


8:41:51 PM 


PLOTTED? 3/21/2024 


LEGAL R/W LINE. 


EGAL R/W LINE 


DINWIDDIE ST 


TEMP CONSTR |! 
EASEMENT 


ZZ) INW DDIE ST CONSTR B 


PLEGAL| R/W LINE 


Bb Bart if ‘BAC OB 


FLEGAL B/W L NED 


FIFTH AVE 


_! _ 
AE IETH AVE CONSTR oS, Ts es°1e729" Es LEGEND 


Oe B= ELEVATION POINT 
ss J IDENTIFICATION 


7 
—ert srt rt at i : =e nt Zl ! : si! DETECTABLE WARNING 
Si So a= > : 3 SURFACE 


’ > > ; , 3 <7 , : : : DIRECTIONAL 
t-—__I xt x eH x : =H? CURB RAMP 


N 
a 5 ( om é ale Pre — cme : ; — —— — PAV’T SAW CUT LINE 


a 6 io LLEGAL* RAW LINES 


“Bl “ we. ae ee oe 


™% 


20 FEET 


FOR ROADWAY PLAN SEE SHEET 363 


== DESIGNED MJP/AGO PORT AUTHORITY OF ALLEGHENY COUNTY 
FEDERAL TRANSIT ADMINISTRATION N OT FO R CHECKED BES BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower ae INCHARGE LAR INTERSECTION DETAILS 
707 Grant Street URBAN MASS TRANSPORTATION ACT CO STRU CTl O N) ome 05/01/24 FIFTH AVE & DINNWIDDIE ST 
5th Floor OF 1964, AS AMENDED, FOR THE 


: DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
i : AS SHOWN 
Pittsburgh, PA 15219 REVISIONS Meerr dsr ree Port Authority c.no. |D19 sHT. 195 


"michae!.megarry" 


FILE PATH? c3 \pwwork ing\gecom_ds16_na\michae |. megarry@aecom. com\d0212166\BRT_0O1_ INT_SHT24_01. dgn 


OPERATOR? 


8: 42:03 PM 


PLOTTED? 3/21/2024 


"michae!. megarry" 
FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_INT_SHT24_02. dgn 


OPERATOR? 


NORTHWEST QUADRANT 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


SOUTH QUADRANT 


1 


FIFTH AVE 


468+18. 13 


LT 


841.38 


841.96 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION ELEVATION ELEVATION 
BOTTOM OF CURB TOP OF CURB BACK OF SIDEWALK 


FIFTH AVE 


468+28. 13 


LT 


841.62 


842.21 


60 


FTH AVE 


468+09. 14 


RT 


841.33 841.50 = 


FIFTH AVE 


468+38. 13 


LT 


841.87 


842.45 


61 


FIFTH AVE 


468+19. 14 


RT 


841.58 841.74 = 


FIFTH AVE 


468+48. 13 


LT 


842.12 


* 


62 


AVE 


468429. 14 


RT 


841.83 841.99 5 


FIFTH AVE 


468+55. 19 


LT 


842. 48 


842. 87% 


63 


AVE 


468439. 14 


RT 


842. 08 842. 24 


DINWIDDIE ST 


20+27. 93 


LT 


842.85 


* 


64 


468+49. 14 


RT 


842. 32 * 


DINWIDDIE ST 


20+39. 54 


LT 


[843.61] 


[843.84] 


65 


468+59. 14 


RT 


842.55 842. 71 


DINWIDDIE ST 


20+39. 54 


LT 


843.93 


66 


468+67. 81 


RT 


842. 76 843. 32 


WOlaOal|N| OD) o|&] WDM 


FIFTH AVE 


468+48.05 


LT 


842. 93 


67 


468+71.35 


RT 


842. 86 843.45 


FIFTH AVE 


468+38. 13 


LT 


842.68 


68 


468+74. 42 


RT 


843.02 843.61 


FIFTH AVE 


468+28. 13 


LT 


(842. 43] 


69 


468+77.95 


RT 


843.14 843.73 


FIFTH AVE 


468+18. 13 


LT 


NORTHEAST QUADRANT 


[842.11] 


70 


468+88. 00 


RT 


843.37 843.95 


71 


468+98. 00 


RT 


843.59 


72 


469+08. 00 


RT 


843.81 


73 


469+18.00 


RT 


844.04 


74 


469+28. 00 


RT 


844.27 


75 


469+30. 00 


RT 


844. 31 


76 


469433. 54 


RT 


844.35 


uA 


469+40. 14 


RT 


844.37 


78 


469+50. 14 


RT 


844.59 


79 


469+60. 14 


RT 


844. 82 = 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


80 


469+70. 14 


RT 


845.05 = 


81 


469+70. 14 


RT 


= (845. 00] 


30 


DINWIDDIE ST 


20+39. 58 


RT 


[844.29] 


(844. 39] 


82 


469+60. 14 


RT 


= (844. 72] 


31 


DINWIDDIE ST 


20+36. 26 


RT 


(844. 08] 


844.31* 


83 


469+50. 14 


RT 


= (844. 45] 


32 


DINWIDDIE ST 


20+28. 03 


RT 


(843. 49] 


* 


84 


469+40. 14 


RT 


(844. 20] 


33 


FIFTH AVE 


468+90. 70 


LT 


843.30 


843. 80% 


85 


469+30. 05 


RT 


[844.01] 


34 


FIFTH AVE 


468+97. 77 


LT 


843.22 


86 


469+28. 00 


RT 


[843.97] 


35 


FIFTH AVE 


469+07. 77 


LT 


843.45 


87 


469+18. 00 


RT 


(843. 77] 


36 


FIFTH AVE 


469+19. 16 


LT 


843.70 


88 


469+08. 00 


RT 


[843.57] 


37 


FIFTH AVE 


469+29. 16 


LT 


843.93 


89 


468+98. 00 


RT 


[843.36] 


38 


FIFTH AVE 


469+29. 16 


LT 


(844. 63] 


90 


468+88. 00 


RT 


[843.12] 


39 


FIFTH AVE 


469+19.16 


LT 


[844.51] 


91 


468+77.95 


RT 


[842.90] 


40 


FIFTH AVE 


469+07. 77 


LT 


(844. 26] 


92 


468+67. 81 


RT 


[842.67] 


41 


FIFTH AVE 


468+98. 05 


LT 


(844. 18] 


93 


468459. 14 


RT 


[842.41] 


42 


DINWIDDIE ST 


20+36. 27 


RT 


[844.57] 


94 


468+49. 14 


RT 


[842.20] 


43 


DINWIDDIE ST 


20+39.55 


RT 


(844, 72] 


95 


468+39. 14 


RT 


[842.04] 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


96 


468+29. 14 


RT 


[841.89] 


97 


468+19. 14 


RT 


[841.66] 


98 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


468+09. 14 


DESIGNED 


RT 


MJP/AGO 


C841. 38] 


NOTE: 


* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


JBM 


PITTSBURGH PENNSYLVANIA 


CHECKED 


BFS 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


LAR 


INTERSECTION DATA 


DATE 


95/01/24 


FIFTH AVE & DINWIDDIE ST 


SCALE 


AS SHOWN 


Port Authority wt 188 


8:42:23 PM 


Www 


PLOTTED? 3/21/2024 


SOO 


RP 


Pe Bias 


NT 


AL-R/W LINE 


FIFTH AVE 
FIFTH AVE CONSTR BN. 


mS 85°18°29" 


LEGAL R/W LINE 


TEMP CONSTR ( 
EASEMENT 


TEMP CONSTR 
CASEMENT 


ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 


NaN 


| 


GIST ST CONSTR BN 
GIST 


LEGAL R/W LINE 


Yoon. 
NAS, 


CURB RAMP 


— — — PAV'T SAW CUT LINE 


20 FEET 


FOR ROADWAY PLAN SEE SHEET 364 


DESIGNED — MJP/AGO PORT AUTHORITY OF ALLEGHENY COUNTY 
PART THROUGH A GRANT FROM Tie NOT FOR CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
707 Grant Suet Taansrortarion une He, | COC) STRUCTION) | [ose ——csnies MIFINAVE GIST ST 
pits Be tsote | oscar avsee ee =F scum | Port Authority 
ittsburgh, REVISIONS conneting people to if pbwe.no. [D214 sHT. 197 


"michael. megarry" 


FILE PATH: c3 \pwwork ing\gecom_ds16_na\michael. megarry@aecom. com\d0212166\BRT_01_ INT_SHT25_01. dgn 


OPERATOR? 


8:42:27 PM 


SOUTHWEST QUADRANT SOUTHEAST QUADRANT 


POINT, BASEL INE STATION OFESET ELEVATION ELEVATION ELEVATION POINT 


ELEVATION ELEVATION ELEVATION 
BOTTOM OF CURB | TOP OF CURB | BACK OF SIDEWALK NUMBER eaoey ate STATION OFFSET BOTTOM OF CURB | TOP OF CURB | BACK OF SIDEWALK 


PLOTTED? 3/21/2024 


GIST ST 22t87. 51 | 15. 00° LT 849. 84] £850. 11] i 30 GIST ST 22+87. 64 14.60’ RT [850.55] 850. 89] 
lsat br 9 898s [1 MAb oe £850;.291 i - 31 GIST ST 22497. 64 14.58’ RT 850. 98] * 
GIST ST 22408.94 | 14.72°LT 850. 76] * : 

32 GIST ST 23+09. 19 14,55’ RT [851.38] * 


FIFTH AVE 472428. 42 7.99’ RT 850. 95 * 

33 FIFTH 472+63. 49 7.92’ RT [851.67] 852. OO* 
FIFTH AVE 472+21.29 5. 00’ RT 850. 87 851. 04* 

34 FIFTH 472+70. 56 5.00’ RT 851.94 852. 27 


FIFTH AVE 472+11.29 | 5.00’ RT 850. 66 850. 82% 
FIFTH AVE 472401.29 | 5.00’ RT 850. 44 850.61 35 FIFTH 472+80. 56 5.00’ RT 852. 15 852. 48 
FIFTH AVE 471+90.00 | 5.00’ RT 850. 22 850. 39 36 FIFTH 472+90. 56 5.00" RT 852. 36 852. 70 
FIFTH AVE 471+86. 46 6. 46’ RT 850. 11 850. 29 37 FIFTH 473+00. 47 5.00’ RT 852.57 852.91 
FIFTH AVE 471+83.39 9.54’ RT 849.96 850. 14 38 FIFTH 473+04. 10 6.46’ RT 852. 60 852.93 
FIFTH AVE 471+79.86 | 11.00’ RT 849. 86 850. 02 39 FIFTH 473+07. 17 9.54’ RT 852. 64 
FIFTH AVE 471+69.86 | 11.00’ RT 849. 66 849. 83 - 40 FIFTH 473+10. 70 11.00’ RT 852. 65 
FIFTH AVE 471+59.86 | 11.00’ RT 849.47 849. 63 - aq FIFTH 473+20. 70 11.00’ RT 852. 78 
FIFTH AVE 471+59.86 | 29.85’ RT - - (849. 45] 42 FIFTH 473430. 70 11.00’ RT 852.96 
FIFTH AVE 471+69.86 | 29.20’ RT - - 849.64 
FIFTH AVE 471+79.86 | 29.20 RT - - 849. 85 
FIFTH AVE 471+90.00 | 29.20’ RT - - 850. 06 
FIFTH AVE 472+01.29 | 29.20’ RT 850. 30 


ZlolOlelA[a/a}sajal|rn}a 


WwW 


43 FIFTH 473+30. 70 34.65’ RT zs (853. 04] 
44 FIFTH 473+20. 70 30.61’ RT = (852. 80] 
45 FIFTH 473+10. 70 29.18’ RT = 852. 58 


FIFTH AVE 472411.29 29. 20’ RT 850.51 46 FIFTH 473+00. 47 29.18’ RT 852.53 


FIFTH AVE 4724+22.51 29.20’ RT 850. 66 47 FIFTH 472+90. 56 29.18’ RT 852. 48 
GIST ST 224+87.51 23. 37'°LT [850. 081 48 FIFTH 472+80. 56 29.18’ RT 852. 32 
49 FIFTH 472+70. 56 29.18 RT 852. 04 
50 FIFTH 472+68. 97 29.18’ RT 851.96 

51 GIST 22+87. 64 22.88’ RT (851.05) 


NOTE: 


* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


DESIGNED MJP/AGO PORT AUTHORITY OF ALLEGHENY COUNTY 
FEDERAL TRANSIT ADMINISTRATION N OT FO R CHECKED BES BUS RAPID TRANS! TU PTOWN TO OAKLAND 
Gulf Tower ws IN CHARGE LAR 
707 Grant Street URGAN MASS TRANSPORTATION xt} CONSTRUCTION ) —— cee FIFTH AVE & GIST ST 
5th Floor SCALE i 
Pittsburgh, PA 15219 BESORIEHEN COUNTY, PENNSYLVANIA AS SHOWN Port Authority ee BE ot sa 


REVISIONS connecting people to life 


"michae!. megarry" 
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OPERATOR? 


8:42:40 PM 


PLOTTED? 3/21/2024 


a 


TEMP CONSTR ‘ 7 C \ 
EASEMENT ° A sy" \ | TEMP CONSTR 
: . \\ EASEMENT 


pot aw R/W LINE é a =o 
es eee ee SS ae 17 | ee at [oad 5 ; XK z YAEGAL R/W CINE 


T 


JUMONVILLE ST = za oe LEGEND 


TSTATION, ati é : i f = ELEVATION POINT 
I TTT ] ; > IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 


FIFTH AVE O) CURB RAMP 


FIFTH AVE CONSTR BX. } ; n — — — PAV’T SAW CUT LINE 
oS 85°18/29" E oom 


LEGAL R/W LINE 


c 
oO 


TEMP CONSTR 
EASEMENT 


A Bs 
hat vi 
AL R/W LINE 


4°42°5q" E 
LEG 


LEGAL R 


ie 


N 


JUMONVILLE ST CONSTR _— | 
JUMONV ILLE|S? i) a KX 


20 FEET 


FOR ROADWAY PLAN SEE SHEET 365 


A=COM THE PREPARATION OF TH sae ai PUG TO RITY OF AIDE GHENY ANSvtiath 
PART THROUGH A GRAN EROM THE NOT FOR CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 

107 Grant oteel eis Tana Ti rt CONSTRUCTI ON) ee IT FIFTH AVE & JUNONVILLE STMWYANDOTTE ST 
Bebe on ois | DESERT ae eae Pome Ag SHOWN Port Authority 


REVISIONS connecting people to life 


"michael. megarry" 
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OPERATOR? 


8: 422 44 PM 


NORTHWEST QUADRANT 


NORTHEAST QUADRANT 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


PLOTTED? 3/21/2024 


1 


FIFTH AVE 


477+14. 89 


9.177 LT 


847.77 


848. 11% 


40 WYANDOTTE ST 


30+80. 61 


9.94’ 


[850.01] 


C850. 16] 


FIFTH AVE 


477+45. 63 


9.17’ LT 


846. 94 


847.39 


41 WYANDOTTE ST 


30+78. 12 


9. 78’ 


[849.69] 


849. 86 


FIFTH AVE 


477T+57. 04 


9.17’ LT 


846.58 


847.16 


42 WYANDOTTE ST 


30+68. 10 


9.23’ 


[848.51] 


848.67 


FIFTH AVE 


477+65. 75 


11.16’ LT 


846. 39 


* 


43 WYANDOTTE ST 


30+57. 89 


8. 66’ 


[847.18] 


847.35 


FIFTH AVE 


477+72. 75 


16.77’ LT 


846. 32 


* 


44 WYANDOTTE ST 


30+44. 68 


8.73’ RT 


(846. 04] 


846. 21 


WYANDOTTE ST 


30+24.21 


12.15’ LT 


846.57 


847.15 


45 WYANDOTTE ST 


30+40. 01 


9.92’ RT 


(845. 83] 


846. 01 


WYANDOTTE ST 


30+30. 28 


10. 78’ LT 


846. 89 


847. 48 


46 WYANDOTTE ST 


30+26. 64 


12. 44’ RT 


[845.10] 


845. 27% 


WYANDOTTE ST 


30436. 83 


10.57’ LT 


(847. 22] 


847. 80 


47 WYANDOTTE ST 


30+19. 16 


12.50’ RT 


[844.94] 


* 


Ol/Ol|N| Dn) oo] &]/Wws)n 


WYANDOTTE ST 


30441. 45 


10. 76’ LT 


[847.41] 


847.57 


48 FIFTH AVE 


478+04. 11 


12.10’ LT 


(844. 88] 


jo) 


WYANDOTTE ST 


30+64. 25 


10.13’ LT 


(848. 88] 


849. 46 


49 FIFTH AVE 


478+11.18 


217° LT 


[844.62] 


WYANDOTTE ST 


30+80. 61 


9.63’ LT 


(850. 46] 


(851. 20] 


50 FIFTH AVE 


478+21.18 


017’ LT 


844.24 


WYANDOTTE ST 


30+80. 64 


19.57’ LT 


(850. 


51 FIFTH AVE 


478+31.18 


e17' LT 


843.85 


WYANDOTTE ST 


30+62. 20 


19.97’ LT 


(849, 


52 FIFTH AVE 


478+41.18 


9 
9 
9 
9 


617° LT 


843.47 


WYANDOTTE ST 


30+37. 94 


20. 75’ LT 


(848. 


53 FIFTH AVE 


478+41.18 


27.37’ LT 


[843.58] 


WYANDOTTE ST 


30+32. 99 


23.39’ LT 


(848. 


54 FIFTH AVE 


478+31.18 


27.53’ LT 


[844.04] 


WYANDOTTE ST 


30+29. 68 


27. 86’ LT 


(848. 


55 FIFTH AVE 


478+21.18 


27.49’ LT 


[844.56] 


FIFTH AVE 


477155. 41 


36. 17° LT 


(848.47) 


56 WYANDOTTE ST 


30+57. 89 


14.19’ RT 


[847.22] 


FIFTH AVE 


477+41.30 


-O09' LT 


(847. 78] 


57 WYANDOTTE ST 


30+68. 23 


13.39’ RT 


[848.34] 


FIFTH AVE 


477+19. 22 


1ST 


[848.09] 


58 WYANDOTTE ST 


30+78. 22 


13. 10’ RT 


(849.61] 


FIFTH AVE 


477+19.22 


217’ LT 


[847.92] 


FIFTH AVE 


477+41.30 


217’ LT 


(847. 32] 


WYANDOTTE ST 


30+38. 12 


69’ LT 


848.04 


WYANDOTTE ST 


30+62. 01 


219’ LT 


849.52 


59 WYANDOTTE ST 


30+80. 81 


12.91’ RT 


(850. 00] 


SOUTHEAST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


SOUTHWEST QUADRANT 


70 JUMONVILLE ST 


22+78. 17 


15. 05’ RT 


(844. 96] 


C845. 12] 


71 JUMONVILLE ST 


22+81.93 


13.58’ RT 


(845. 26] 


845. 43 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVAT ION 
BACK OF SIDEWALK 


72 JUMONVILLE ST 


22+84. 04 


11.47’ RT 


(845. 49] 


845.65 


110 


JUMONVILLE ST 


22+78. 17 


15.21’ LT 


(845. 75] 


(845. 92] 


13 JUMONVILLE ST 


22+87.58 


10. 00’ RT 


(845. 79] 


846. 96 


JUMONVILLE ST 


22+88. 17 


15.25’ LT 


846. 45 


* 


74 JUMONVILLE ST 


22+92. 44 


10. 00’ RT 


(846. 13] 


846. 30* 


JUMONVILLE ST 


22+98.17 


15. 30’ 


847.02 


75 JUMONVILLE ST 


23+02. 44 


12. 68’ RT 


846. 36 


JUMONVILLE ST 


23+07. 44 


847.32 


76 FIFTH AVE 


477+61. 80 


14.51’ RT 


846.27 


JUMONVILLE ST 


477+25. 00 


847.45 


* 
* 
* 


TT FT 


477+71.80 


11.83’ RT 


845. 98 


FIFTH AVE 


477+21. 47 


847.57 


847. 91% 


18 


477+81. 80 


11.83’ RT 


845.60 


FIFTH AVE 


477+11. 81 


847.79 


79 


477+91. 80 


11.83’ RT 


845.25 


FIFTH AVE 


477+01. 81 


11.83’ RT 


848.05 


80 


478+01. 80 


11.83’ RT 


844.89 


FIFTH AVE 


476+91. 81 


11.83’ RT 


848.30 


81 


478+01. 80 


29. 66’ RT 


[844.99] 


FIFTH AVE 


476+91. 81 


28.01’ RT 


82 


4T7T+91. 80 


26.91’ RT 


(845. 23] 


FIFTH AVE 


477+01. 81 


28.01’ RT 


83 


477+81. 80 


30. 02’ RT 


(845. 74] 


FIFTH AVE 


477+11. 81 


27. 86’ RT 


84 


477+71.80 


26. 09’ RT 


[846.07] 


FIFTH AVE 


477+16. 73 


27.69’ RT 


85 


477+65. 27 


28. 75’ RT 


846. 30 


JUMONVILLE ST 


22+88. 17 


25.01’ LT 


86 JUMONVILLE ST 


22+85. 52 


23.58’ RT 


845. 56 


"michae!.megarry" 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_ INT_SHT26_02. dgn 


OPERATOR? 


JUMONVILLE ST 


A=COM 


22+78. 13 


24.99’ LT 


DESCRIPTION 


REVISIONS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


87 JUMONVILLE ST 


NOT FOR 
CONSTRUCTION) [i 


22+78. 20 


DESIGNED 


23.61’ RT 


MJP/AGO 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


JBM 


PITTSBURGH 


CHECKED 


BFS 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


LAR 


95/01/24 


SCALE 


AS SHOWN 


connecting people to life 


NOTE: 


PER ITEM # 


[845.04] 


* TOP OF CURB ELEVATION TO BE DETERMINED 
01900. 001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


INTERSECTION DATA 


FIFTH AVE & JUMONVILLE ST/WYANDOTTE ST 


Port Authority | —ccNTcTo.sRr-cor 


8:43:32 PM 


PLOTTED? 3/21/2024 


BOGS aan ananane 


PAs 
PAA AD ADADADDADAOQnnwqWL 
wr 


Se 
~ ALA 


LTTE 


o 


S 85°18/29" E 


LEGAL R/W LINE 


TEMP CONSTR 
EASEMENT 


FIFTH AVE CONSTR B 


LEGEND 


ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 


= 
l 


: 
: 


S 82°10’ 290 E 


SURFACE 


DIRECTIONAL 
INDICATOR 


CURB RAMP 


"michael. megarry" 


A=COM 


Gulf Tower 


707 Grant Street 


FILE PATH? co? \pwwork ing\aecom_ds16_na\michae |. megarry@aecom. com\d0212166\BRT_0O1_ INT_SHT27_01. dgn 


OPERATOR? 


5th Floor 


DESCRIPTION 


Pittsburgh, PA 15219 


REVISIONS 


LEGAL “R/W LINE 


20 FEET 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


ey 
LEGAL RAW | 
\ 


\ 


TEMP CONSTR 
EASEMENT 


DESIGNED 


MJP/AGO 


DRAWN 


JBM 


NOTFOR fess 


BFS 


LAR 


95/01/24 


CONSTRUCTION) 22 


SCALE 


AS SHOWN 


— — — PAV’T SAW CUT LINE 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INTERSECTION DETAILS 
FIFTH AVE & SENECA ST 


Port Authority 


8: 43236 PM 


SOUTHWEST QUADRANT SOUTHEAST QUADRANT 


POINT ELEVATION ELEVATION ELEVATION POINT ELEVATION ELEVATION ELEVATION 
NUMBER BASEL INE STATION OFFSET | goTTOM OF CURB | TOP OF CURB. | BACK OF SIDEWALK NUMBER BASELINE STATION OFFSET | goTTOM OF CURB | TOP OF CURB. | BACK OF SIDEWALK 


FIFTH AVE 481+60. 87 10.50’ RT 831.66 831.99 = 30 SENECA ST 17+81.38 14. 88’ RT (826. 25] (826. 83] 
FIFTH AVE 481+70. 87 10.50’ RT 831.26 831.60 = 31 SENECA ST 17+84. 06 14. 89’ RT 826. 45 827.04 
FIFTH AVE 481+74. 40 9.04’ RT 831.17 831.50 = 32 SENECA ST 17+94. 06 14.94’ RT 827. 18 
FIFTH AVE 481+77.47 5.96’ RT 831.14 831.47 33 SENECA ST 18+04. 06 15. 00’ RT 827.75 
FIFTH AVE 481+81.01 4.50’ RT 831.05 831.38 34 SENECA ST 18+11.75 17.17’ RT 828.05 
FIFTH AVE 481+92. 63 4.47’ RT 830.59 830. 92 35 FIFTH AVE 482+60. 81 5. 13’ RT 827.94 
FIFTH AVE 482+02. 66 4.37’ RT 830. 20 830.53 36 FIFTH AVE 482+68. 53 3.00’ RT 827.61 
FIFTH AVE 482+12. 70 6. 86’ RT 829.70 830. O3* ur FIFTH AVE 482+78. 53 3.00’ RT 827.20 
SENECA ST 18+09. 93 17.63’ LT 829.21 * 38 FIFTH AVE 482+88. 53 3.00’ RT 826. 80 
SENECA ST 174+99.99 14,90’ LT 828.71 * 39 FIFTH AVE 482498. 53 3.00’ RT 826. 39 
SENECA ST 17+89. 99 14.83’ LT 827.59 * = 40 FIFTH AVE 483+00. 50 3. 00’ RT 826. 31 
SENECA ST 17+81. 38 14. 77° LT [826.97] (827. 83] = 41 FIFTH AVE 483+04. 01 4.44’ RT 826. 14 
SENECA ST 17+81. 30 25. 39’ LT - - (827.97) 42 FIFTH AVE 483+07. 18 7.56’ RT 825. 93 
FIFTH AVE 482+12. 76 31.61’ RT = = 829.71 43 FIFTH AVE 483+10. 69 9.00’ RT 825. 76 
FIFTH AVE 482+03. 03 31.80’ RT = = (830. 14] 44 FIFTH AVE 483+20. 69 9. 00’ RT 825. 38 
FIFTH AVE 481+92. 82 31.93’ RT 2 2 (830. 56] 45 FIFTH AVE 483+30. 69 9.00’ RT 825.01 
FIFTH AVE 481+81.02 34. 13’ RT 831.29 46 FIFTH AVE 483+40. 69 9.00’ RT 824. 63 
FIFTH AVE 481+70. 87 33.57 RT [831.49] 47 FIFTH AVE 483+40. 69 30. 16’ RT ‘2 (824. 81] 
FIFTH AVE 481+60. 87 29.60’ RT [831.79] 48 FIFTH AVE 483430. 69 30. 13’ RT 2 (825. 08] 
49 FIFTH AVE 483+20. 69 30. 15’ RT es [825.52] 
50 FIFTH AVE 483+10. 69 30. 32’ RT [825.93] 
51 FIFTH AVE 482498. 53 30.31’ RT (826. 45] 
52 FIFTH AVE 482+88. 53 29.33’ RT 826. 86 
53 FIFTH AVE 482+78.53 29.33’ RT 827.37 
54 FIFTH AVE 482+68. 53 29. 33’ RT 827. 88 
55 FIFTH AVE 482+62. 96 29. 33’ RT 827.90 
56 SENECA ST 17+81.34 23. 83’ RT [827.02] 


PLOTTED? 3/21/2024 


NOTE: 


* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


DESIGNED MAPIAGO PORT AUTHORITY OF ALLEGHENY COUNTY 
FEBEsa THAN) AoMWVST RATION NOT FOR CHECKED BFS BUS RAPID TRANS TU PTOWN TO OAKLAND 
Gulf Tower ws IN CHARGE LAR 
707 Grant Street URGAN MASS TRANSPORTATION xt} CONSTRUCTION ) —— cee FIFTH AVE & SENECA ST 
; oor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 7 
Pittsburgh, PA 15219 REVISIONS Sian els aoe Port Authority Dwe.no. |D26 


"michae!. megarry" 
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OPERATOR? 


8243253 PM 


PLOTTED? 3/21/2024 


LEGAL RW LINE 


TEMP CONSTR 
EASEMENT 


TEMP CONSTR 
EASEMENT 


LEGAL R/W LINE 
MOULTRIE 
= 74 CTRIE-STConSTR B 


LEGAL R/W LINE 


— |} \ \ ELEVATION POINT 
FIFTH AVE CONSTR BB ~ ae ‘ IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 


CURB RAMP 


— — — PAV’T SAW CUT LINE 


AL R/W LINE 
Ge e ? 


a8 


TEMP CONSTR 
EASEMENT 


a 


MOULTRIE ST CONSTR BV 
LEGAL R/W LINE 


20 FEET 


FOR ROADWAY PLAN SEE SHEET 367 


DESIGNED MIP/AGO PORT AUTHORITY OF ALLEGHENY COUNTY 
A =COM THE PREPARATION OF THIS See = Sie PITTSBURGH PENNSYLVANE 
— Coe NOLO eo oe eee 
ult |}ower ae IN LAR 
707 Grant Street URBAN MASS TRANSPORTATION act} CONSTRUCTION ) DATE 05/01/24 FIFTH AVE & MOULTRIE ST 
Sth Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE Port Authority CONTRACT NO. BRT-001 


j ; 2 AS SHOWN 
Pittsburgh, PA 15219 REVISIONS eae ica connecting people to life DWG. NO. ID27 


"michae |. megarry" 
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OPERATOR? 


8:43:58 PM 


NORTHWEST QUADRANT 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


NORTHEAST Q 


DRANT 


PLOTTED? 3/21/2024 


1 


FIFTH AVE 


486+42. 32 


20. 00’ 


812. 86 


813.06 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


FIFTH AVE 


486+52. 32 


20. 00’ 


812.58 


812. 88 


40 


MOULTRIE ST 


30+40. 05 


10. 66’ RT 


[812.02] 


[812.33] 


FIFTH AVE 


486+62. 32 


20. 00’ 


812.34 


812. 68% 


41 


MOULTRIE ST 


30+30. 83 


10.61’ RT 


[811.60] 


* 


FIFTH AVE 


486+72. 32 


20. 00’ 


812.11 


* 


42 


FIFTH AVE 


487+06. 05 


23. 08’ LT 


811.48 


811.94* 


43 


FIFTH AVE 


487+13.27 


20. 00’ LT 


811.44 


811.94 


FIFTH AVE 


486+79. 25 


22. 80’ 


812.15 


812. 49% 


44 


FIFTH AVE 


487423. 27 


20. 00’ LT 


811.30 


811.80 


MOULTRIE ST 


30+29. 26 


10. 32’ 


812.19 


* 


MOULTRIE ST 


30+40. 05 


10. 31’ 


(812.69) 


(812. 83] 


45 


FIFTH AVE 


4874+33.27 


20. 00’ LT 


811.16 


811.66 


FIFTH AVE 


30+40. 05 


20. 40’ 


(812. 82] 


46 


FIFTH AVE 


487443. 27 


20. 00’ LT 


811.02 


811.52 


WO}/@Ol N/M) on}; Bh] WP 


FIFTH AVE 


486+72. 00 


31.14’ 


[812.65] 


47 


FIFTH AVE 


487+43.27 


30. 44’ LT 


811.66 


fo} 


FIFTH AVE 


486+62. 32 


31.10% Lb 


C812. 78] 


48 


FIFTH AVE 


487+33.27 


30.55’ LT 


0811.81] 


FIFTH AVE 


486+52. 32 


31.05’ L 


(813. 03] 


49 


FIFTH AVE 


487+23.27 


30. 52’ 


(811.95) 


N 


FIFTH AVE 


486+42. 32 


31.05’ L 


SOUTHWEST QUADRANT 


[813.23] 


50 


FIFTH AVE 


487+13.27 


30. 48’ 


C812. 09] 


51 


FIFTH AVE 


487+09. 30 


30. 53’ 


(812. 05] 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


52 


MOULTRIE ST 


30+40. 02 


SOUTHEAST QUA 


16.50’ 


DRANT 


(812. 43] 


110 


MOULTRIE ST 


55+61.07 


10. 87’ LT 


(811.35) 


(811.68) 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


111 


MOULTRIE ST 


55+69. 34 


10. 66’ LT 


812.08 


812.65* 


70 


MOULTRIE ST 


55+61.07 


212’ RT 


[810.90] 


[810.99] 


112 


MOULTRIE ST 


55+79. 34 


10. 41’ LT 


812.63 


71 


MOULTRIE ST 


55+63. 10 


212’ RT 


811.08 


811.23 


113 


MOULTRIE ST 


55+89. 33 


10. 16’ LT 


813.15 


72 


MOULTRIE ST 


55+71.12 


211’ RT 


811.59 


114 


FIFTH AVE 


486+30. 75 


5. 83’ RT 


813.45 


73 


MOULTRIE ST 


55+84. 09 


99’ RT 


812. 43 


74 


FIFTH AVE 


486+60. 63 


6. 32’ RT 


812.77 


* 
* 
* 


115 


FIFTH AVE 


486+23.77 


3. 00’ RT 


813.80 


116 


FIFTH AVE 


486+13. 77 


3. 00’ RT 


814.17 


75 


FIFTH AVE 


486+71.16 


2.00’ RT 


812.58 


117 


FIFTH AVE 


486+03. 77 


3. 00’ RT 


814.54 


76 


FIFTH AVE 


486+80. 97 


2.00’ RT 


812.39 


118 


FIFTH AVE 


485+93. 77 


3. 00’ RT 


814.91 


TT 


FIFTH AVE 


486+90. 97 


2.00’ RT 


812.22 


119 


FIFTH AVE 


485+90. 20 


3.00’ RT 


815.04 


78 


FIFTH AVE 


487+00. 97 


2.00’ RT 


812.05 


120 


FTH AVE 


485+86. 66 


4. 46’ RT 


815.13 


79 


FIFTH AVE 


487+00. 97 


30. 16’ RT 


812.66 


121 


FTH AVE 


485+80. 06 


9.00’ RT 


815.26 


80 


FIFTH AVE 


486+90. 97 


29. 98’ RT 


812.83 


122 


IFTH AVE 


485+70. 06 


9. 00’ RT 


815. 63 


81 


FIFTH AVE 


486+80. 97 


29.90’ RT 


812.99 


123 


IFTH AVE 


485+60. 06 


9. 00’ RT 


816. 03 


82 


FIFTH AVE 


486+70. 97 


29.47’ RT 


812.54 


124 


FTH AVE 


485+60. 06 


29.84’ RT 


[816.28] 


83 


FIFTH AVE 


486+64. 45 


29.32’ RT 


(812. 18] 


84 


FIFTH AVE 


55+61. 08 


19. 28’ RT 


(811.29) 


125 


IFTH AVE 


485+70. 06 


29.94’ RT 


816.01 


126 


485+80. 10 


34. 48’ RT 


815.90 


127 


IFTH AVE 


485+90. 20 


34.09’ RT 


[815.83] 


128 


FTH AVE 


485+93.77 


33.93’ RT 


C815. 77] 


129 


FTH AVE 


486+03. 77 


33.57’ RT 


[815.40] 


130 


FTH AVE 


486+13.77 


32. 40’ RT 


(814. 


131 


FTH AVE 


486+24. 87 


31.69’ RT 


[813.57] 


132 


F 
F 
F 
F 
F 
F 
FIFTH AVE 
F 
F 
F 
F 
F 
F 


FTH AVE 


55+61.29 


19.40’ LT 


(812. 


NOTE: 


* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


DESIGNED MJP/AGO 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
INTERSECTION DATA 
FIFTH AVE & MOULTRIE ST 


; 
Port Authority 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN DRAWN JBM 
PART THROUGH A GRANT FROM THE 

FEDERAL TRANSIT ADMINISTRATION, N OT FO R CHECKED BES 
U.S. DEPARTMENT OF iNGOARGE? ULAR 
TRANSPORTATION, UNDER THE CO STRUCTI ON = 
URBAN MASS TRANSPORTATION ACT DATE 05/01/24 
OF 1964, AS AMENDED, FOR THE 


PORT AUTHORITY OF ALLEGHENY SCALE 
COUNTY, PENNSYLVANIA. 


"michae!.megarry" 


A=COM 
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707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 
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Scare ee ; ‘I 
S\N) — —— PAv’T SAW CUT LINE pe 0 Ube ZO aT le io roy chee | 
e ) \ = 133 I 
8 \ VA \ ©. MATCH LINE SEE ABOVE “_/ FOR ROADWAY PLAN SEE SHEET 36 
= ie SRR SARATON OER IS DESIGNED MJP/AGO PORT AUTHORITY OF ALLEGHENY COUNTY 
3} O M BOCUMENTHAGIBEEN EINSNGEDIN DRAWN JBM PITTSBURGH PENNSYLVANIA 
2 A=C Sa seat Eas NOT FOR CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
< U.S. DEPARTMENT OF IN CHARGE LAR 
- Gulf Tower TRANSPORTATION, UNDER THE — 
a 707 Grant Street URBAN MASS TRANSPORTATION ACT DATE 05/01/24 FIFTH AVE & KIRKPATRICK ST/BIRMINGHAM BR 
om OF 1964, AS AMENDED, FOR THE 
oe . 5th Floor NO. DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE AS SHOWN Port Authority CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 REVISIONS cikcka el aa aah: connecting people to life pwe.no. |D29 sHT. 205 


8: 44223 PM 


NORTHWEST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


BACK OF SIDEWALK 


NORTHEAST QUADRANT 


PLOTTED? 3/21/2024 


FIFTH AVE 


490+75. 16 


20. 


00’ LT 


815. 89 


816.39 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


FIFTH AVE 


490+85. 16 


20. 


00’ LT 


816. 40 


816.90 


60 


KIRKPATRICK ST 


31+55. 00 


15. 29’ RT 


(832. 36] 


(832. 89] 


FIFTH AVE 


490+95. 16 


20. 


00’ LT 


816. 93 


817. 43 


61 


KIRKPATRICK ST 


31+46. 19 


15.37’ RT 


831.38 


831.96 


62 


KIRKPATRICK ST 


31+38. 96 


14.44’ RT 


830.54 


831.12 


FIFTH AVE 


491+03. 46 


20. 


00’ LT 


817. 37 


817.87 


FIFTH AVE 


491+13.05 


22. 


45’ LT 


817. 82 


818. 33% 


63 


KIRKPATRICK ST 


31+30. 78 


14. 00’ RT 


829.61 


830. 21 


KIRKPATRICK ST 


30+39. 61 


22. 


10’ LT 


818.29 


* 


64 


KIRKPATRICK ST 


31+20. 78 


14. 00’ RT 


828. 46 


829.05 


KIRKPATRICK ST 


30+47. 28 


15. 


85’ LT 


818.85 


819. 43 


65 


KIRKPATRICK ST 


31+10. 78 


14. 00’ RT 


827.25 


827. 84 


66 


KIRKPATRICK ST 


31+00. 78 


14. 00’ RT 


826. 00 


826.57 


KIRKPATRICK ST 


30+55. 68 


14. 


00’ LT 


819. 44 


820. 03 


KIRKPATRICK ST 


30+60. 00 


14. 


00’ LT 


819.80 


820. 38 


67 


KIRKPATRICK ST 


30+90. 78 


14. 00’ RT 


824.65 


825. 24 


KIRKPATRICK ST 


30+63. 54 


15. 


46’ LT 


820. 05 


820. 64 


68 


KIRKPATRICK ST 


30+80. 77 


14. 00’ RT 


823.28 


823. 87 


ZloloOlelAlaja}sa}al|rn}a 


KIRKPATRICK ST 


30+68. 61 


20. 


54’ LT 


820. 32 


820. 91 


69 


KIRKPATRICK ST 


30+70. 77 


14. 00’ RT 


822. 00 


822.17 


70 


KIRKPATRICK ST 


30+60. 77 


14. 00’ RT 


820. 93 


821.10 


KIRKPATRICK ST 


30+72. 14 


22. 


00’ LT 


820. 64 


821.20 


WwW 


KIRKPATRICK ST 


30+82. 14 


22. 


00’ LT 


821.89 


822. 45 


71 


KIRKPATRICK ST 


30+51.24 


14. 00’ RT 


820. 11 


820. 69 


KIRKPATRICK ST 


30+92. 14 


00’ LT 


823. 18 


823.77 


72 


KIRKPATRICK 


30+41.24 


14. 00’ RT 


819. 46 


820. 04 


KIRKPATRICK ST 


31+02. 14 


22. 


00’ LT 


824.47 


825.05 


73 


30+30. 03 


14. 00’ RT 


819.13 


819.71 


74 


S) 
KIRKPATRICK ST 
KIRKPATRICK ST 


30+24. 29 


14. 00’ RT 


819.14 


* 


KIRKPATRICK ST 


31412. 14 


22. 


00’ LT 


825. 71 


826. 30 


KIRKPATRICK ST 


31+18. 14 


22. 


00’ LT 


826. 44 


827.02 


75 


FIFTH AVE 


491+64. 98 


20. 65’ LT 


819.65 


820. 23 


KIRKPATRICK ST 


31+21.68 


20. 


54’ LT 


826. 96 


827.51 


76 


FIFTH AVE 


491+73.50 


18. 00’ LT 


820. 09 


820. 67 


KIRKPATRICK ST 


31+25.51 


16. 


70’ LT 


827.55 


828.15 


TT 


FIFTH AVE 


491+83.50 


18.00’ LT 


820. 45 


KIRKPATRICK ST 


31+27.20 


15. 


59’ 


827.79 


828.37 


78 


FIFTH AVE 


491+93.50 


18. 00’ 


820. 84 


KIRKPATRICK ST 


31+27. 61 


15. 


43’ 


827. 84 


828. 43 


79 


FIFTH AVE 


492+03.50 


18. 00’ 


821.25 


KIRKPATRICK ST 


31+33. 14 


14. 


3T’ 


828. 48 


829.07 


80 


FIFTH AVE 


492+03. 50 


29.21’ 


KIRKPATRICK ST 


31+41.60 


14. 


97’ 


829. 34 


829.91 


81 


FIFTH AVE 


941+93.50 


29.21’ 


KIRKPATRICK ST 


31+55. 00 


15. 


38’ 


C830. 68] 


[831.13] 


82 


FIFTH AVE 


4914+83.50 


29.21’ 


KIRKPATRICK ST 


31+55. 00 


22. 


72! 


83 


FIFTH AVE 


491+73.50 


29.21’ 


KIRKPATRICK ST 


31+41.01 


21. 


91’ 


84 


FIFTH AVE 


491467. 24 


30. 98’ 


KIRKPATRICK ST 


31+33.22 


21. 


29° 


85 


RKPATRICK ST 


30+31.24 


20. 67’ RT 


KIRKPATRICK ST 


31+28. 08 


23. 


25’ 


86 


IRKPATRICK ST 


30+41.24 


20. 67’ RT 


KIRKPATRICK ST 


31+23. 46 


25. 


oT’ 


87 


RKPATRICK ST 


30+51. 24 


20. 67’ RT 


KIRKPATRICK ST 


31+18.14 


27. 


88 


RKPATRICK ST 


30+53. 36 


20. 67’ RT 


KIRKPATRICK ST 


31+12.14 


28. 


67’ 


89 


RKPATRICK ST 


30+60. 77 


20. 67’ RT 


KIRKPATRICK ST 


31+02. 14 


28. 


67’ 


90 


RKPATRICK ST 


30+70. 77 


20. 67’ RT 


KIRKPATRICK ST 


30+92. 14 


28. 


91 


RKPATRICK ST 


30+76. 89 


20. 67’ RT 


KIRKPATRICK ST 


30+82. 14 


28. 


GT* 


92 


30+80. 77 


20. 67’ RT 


KIRKPATRICK ST 


30+72. 14 


28. 


67’ 


93 


RKPATRICK ST 


30+90. 78 


20. 67’ RT 


KIRKPATRICK ST 


30+69. 74 


28. 


94 


RKPATRICK ST 


31+00. 78 


20. 67’ RT 


KIRKPATRICK ST 


30+60. 39 


32. 


95 


RKPATRICK ST 


31+10. 77 


20. 67’ 


KIRKPATRICK ST 


30+51. 04 


35. 


96 


RKPATRICK ST 


31+20. 77 


20. 69’ RT 


FIFTH AVE 


491+03. 46 


30. 


97 


RKPATRICK ST 


31+30. 77 


23.19’ RT 


FIFTH AVE 


490+95. 16 


30. 


98 


TR 
TR 
TR 
TR 
TR 
RKPATRICK ST 
TR 
TR 
TR 
TR 
TR 
TR 


RKPATRICK ST 


31+38. 10 


25. 46’ RT 


FIFTH AVE 


490+85. 16 


30. 


99 


IRKPATRICK ST 


31+45. 82 


25. 46’ RT 


"michae!. megarry" 
FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_INT_SHT29_02. dgn 


OPERATOR? 


FIFTH AVE 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


490+75. 16 


29. 


DESCRIPTION 


REVISIONS 


IRKPATRICK ST 


31+55. 00 


24. 68’ RT 


RKPATRICK ST 


30+76. 89 


17. 00’ 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


Rl ALARA ALA ALAA RRA ALA AL ALAA 


RKPATRICK ST 


NOT FOR 
CONSTRUCTION) 


30+53. 36 


17. 00’ 


DESIGNED 


MJP/AGO 


NOTE: 


* TOP OF CURB ELEVATION TO BE DETERMINED 


PER ITEM # 01900. 001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


JBM 


PITTSBURGH 


CHECKED 


BFS 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


LAR 


DATE 


95/01/24 


SCALE 


AS SHOWN 


INTERSECTION DATA 


FIFTH AVE & KIRKPATRICK ST/BIRMINGHAM BR 


Port Authority 


connecting people to life 


DWG. NO. ID30 


82 44227 PM 


PLOTTED? 3/21/2024 


SOUTHWEST QUADRANT SOUTHEAST QUADRANT 


POINT ELEVATION ELEVATION ELEVATION POINT ELEVATION ELEVATION ELEVATION 
NUMBER BASELINE STATION OFFSET BOTTOM OF CURB TOP OF CURB BACK OF SIDEWALK NUMBER BASEL INE STATION OFFSET BOTTOM OF CURB TOP OF CURB BACK OF SIDEWALK 


SR 2085 , > SR 2085 o RT = 
170 BIRMINGHAM BRIDGE 16+80. 56 38.24’ LT [819.55] [ 820. 06] 130 BIRMINGHAM BRIDGE 16+35. 87 25.89’ R 823.62 824.20 


171 16+90. 56 38. 36’ LT 819. 03 819.61 131 Soe saipee 16+#45. 05 25.31’ RT 822.99 823.57 


SR 2085 
BIRMINGHAM BRIDGE BIRMINGHAM BR 
SR 2085 ’ SR 2085 oRT 
172 BIRMINGHAM BRIDGE 17+00.55 38. 48’ LT 818.77 * 132 IRMINGHAM BRIDGE 16454. 22 24.56’ R 822.36 822.93 


173 17+10.55 38.60’ LT 818.67 133 164+63. 37 23.66’ RT 821.85 822. 43 


SR 2085 
TRMINGHAM BRIDGE 
SR 2085 , SR 2085 ORT 
174 BIRMINGHAM BRIDGE 17+16. 20 38.67’ LT 818.61 134 RMINGHAM BRIDGE 16472. 51 22.60'R 821.40 821.99 
7 ’ SR 2085 ORT 
175 FIFTH AVE 491426. 37 5.10’ RT 818.49 135 IRMINGHAM BRIDGE 16+79. 54 21.68’ R 821.29 821.87 
176 FIFTH AVE 4914+17.24 2.00’ RT 818.19 SR 2085 r pT 
a - 136 IRMINGHAM BRIDGE 16+89. 17 23.59 821.48 * 
177 FIFTH AVE 491+07. 24 2.00’ RT 817.79 137 FIFTH AVE 492+04. 39 15. 84’ 821.68 
178 FIFTH AVE 490+97. 24 2. 00’ RT 817.38 


138 FIFTH AVE 492+13.17 13.00’ RT 821.86 
179 FIFTH AVE 490487. 24 2.00’ RT 816.90 139 FIFTH AVE 492423. 17 13.00’ RT 822.26 
180 FIFTH AVE 490487. 24 30.17’ RT = 


H 

H 
140 FIFTH AVE 492+33.17 13.00’ RT 822.65 
iat eae pla clea aN 7 141 FIFTH AVE 492+43.17 13. 00’ 823.05 
182 FIFTH AVE 491+07. 24 30. 00’ RT 4 
H 
H 


SR 2085 
BIRMINGHAM BRIDGE 


142 FIFTH AVE 492+43.17 28.67’ RT * 
183 FIFTH AVE 491414. 32 30. 00’ RT 


143 FIFTH AVE 492+33.17 28.67’ RT = 
184 FIFTH AVE 4914+25.29 30. 00’ RT 144 FIFTH AVE 492+21.52 28.67! RT < 


145 


SR 2085 ee 
BIRMINGHAM BRIDGE 16474. 14 38.23'R 822. 20 822.78 


SR 2085 ORT 
146 RMINGHAM BRIDGE 16+67. 68 38.20’ R [822.21] 822.79 


147 16+61.26 38.17’ RT (822. 45] (822. 80] 


SR 2085 
TRMINGHAM BRIDGE 
SR 2085 “RT 
RMINGHAM BRIDGE 16484. 45 25.40’ R 821.90 822. 40 


SR 2085 7a 
RMINGHAM BRIDGE 16+79.57 29.16’R 822. 02 822.61 


SR 2085 3 
IRMINGHAM BRIDGE 16+70.57 29. 11° R 822. 02 822. 60 


148 


149 


150 


SR 2085 able 
RMINGHAM BRIDGE 16461.57 29.05’R 822. 03 822. 62 


SR 2085 bare 
RMINGHAM BRIDGE 16452. 57 28.99’ R 822.52 823.10 


SR 2085 “RT 
IRMINGHAM BRIDGE 16+43. 57 28.94’ R 823.12 823.70 


151 


152 


153 


B 
B 
B 
B 
B 
B 
B 
B 
B 


154 16435. 94 28.89’ RT 823.58 824.11 


SR 2085 
TRMINGHAM BRIDGE 


NOTE: 


* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900. 001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


DESIGNED MAPIAGO PORT AUTHORITY OF ALLEGHENY COUNTY 
FEBEsa THAN) AoMWVST RATION NOT FOR CHECKED BFS BUS RAPID TRANS TU PTOWN TO OAKLAND 
Gulf Tower ws IN CHARGE LAR 
707 Grant Street URGAN MASS TRANSPORTATION xt} CONSTRUCTI ON) —— oeon/e FIFTH AVE & KIRKPATRICK ST/BIRMINGHAM BR 
; oor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 7 
Pittsburgh, PA 15219 COUNTY, PENNSYLVANIA. A orn Port Authority [pweno ID31~=«di st. 207 || 


REVISIONS connecting people to life 


"michae!. megarry" 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_ INT_SHT29_03. dgn 


OPERATOR? 


PLOTTED? 3/21/2024 


8: 44238 PM 


oe 
hi = 


ee 
SR 8119 BLVD OF THE 


ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 
DIRECTIONAL 
INDICATOR 


CURB RAMP 


— —— — PAV’T SAW CUT LINE 


"michae!. megarry" 
FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_0O1_ INT_SHT30_01.dgn 


OPERATOR? 


20 FEET 


371 
PORT AUTHORITY OF ALLEGHENY COUNTY 
PENNSYLVANIA 


DOCUMENT HAS BEEN FINANCED IN DRAWN JBM PITTSBURGH 
PART THROUGH A GRANT FROM THe NOT FOR CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 


DESIGNED MJP/AGO 


THE PREPARATION OF THIS 


INTERSECTION DETAILS 
FIFTH AVE & BLVD OF THE ALLIES RAMP 


Port Authority | CONTRACT No. BRr-oo1 


707 Grant Steet CONSTRUCTION) Jose ssouzs 
Floor ; : MENDED. SCALE 


oth DESCRIPTION 
j COUNTY, PENNSYLVANIA. AS SHOWN 
Pittsburgh, PA 15219 REVISIONS connecting people to life 


8: 44242 PM 


SOUTHWEST QUADRANT SOUTHEAST QUADRANT 


POINT ELEVATION ELEVATION ELEVATION POINT ELEVATION ELEVATION ELEVATION 
NUMBER BASEL INE POINT STATION OFFSET | goTToOM OF CURB | TOP OF CURB | BACK OF SIDEWALK NUMBER BASEL INE POINT STATION OFFSET | goTTOM OF CURB | TOP OF CURB’ | BACK OF SIDEWALK 


SR 8119 ; 7 as 
pene a ee 11407.01 | 13.56’LT £891.44] [891.94] 30 PC 11476.44 | 15.31°R 895. 12 895. 69 
SR 8119 nae 
THE ALLIES BLVD OF THE ALLIES RAMP 11485.61 | 19.25°R 895. 50 
SR_8119 11435. 44 13.66’ LT £892.92] 893. 42 32 FIFTH AVE 510+33. 29 15. 83’ RT 895.85 
SR_8119 11450.69 | 12.21°LT 893. 09 893.59 a2 IP TO AVE SADHAS CAB | eEOS 
SaS T 896. 61 
THE ALLIES 11460.13 | 11. 40°LT +31 893. 81 35 FIFTH AVE 510+60.41 | 12.00 RT 897.04 
SR 8119 37 FIFTH AVE 510+79.79 | 12.00’ RT 897. 96 
Se ce 11+73.20 | 13. £79 J 
S 11+78.92 | 15. 83 
ole : 39 FIFTH AVE 510+70.10 | 27.67! 
ee STEN see al tes a FIFTH AVE 510+50.72 | 15.67’ RT 
Have 0s T1009 i sles 42 FIFTH AVE 510+39.95 | 13.62’ RT 
TH AVE 509+60.67 | 26. 
FTH AVE 509+70.36 | 26. 


SR 8119 
THE ALLIES 
RT 896. 25 
HE ALLIES 34 FIFTH AVE 540+50.72 | 12.00’R 
R 
ie 11467. 49 12 52 * 36 FIFTH AVE 510+70.10 | 12.00! RT 897.49 
THE ALLIES : : ‘ 3 : : 
R 
SR 8119 38 FIFTH AVE 510+79.79 | 27.67'R 
] R 
Und pus ae nie| Sie 40 FIFTH AVE 510+60.41 | 27.67’ RT - 
qe ee PEORON «es 43 FIFTH AVE 510+29.08 | 27.67’ RT 
TH AVE 509+80.06 | 26. 


PLOTTED? 3/21/2024 


SR 8119 
BLVD OF THE ALLIES RAMP 


11+19.97 13. 70’ LT C892. 02] 892.52 31 


"michae!. megarry" 


DESIGNED — MJP/AGO PORT AUTHORITY OF ALLEGHENY COUNTY 
PART THROUGH A GRANT FROM THe NOT FOR CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf tower U.S. DEPARTMENT OF IN CHARGE LAR INTERSECTION DATA 
707 Grant Street (menace remnsroetten act] CONSTRUCTION) [ose —ssouz FIFTH AVE & BLVD OF THE ALLIES RAMP 


5th Floor OF 1964, AS AMENDED, FOR THE ae - - 
Pittsburgh, PA 15219 ens COUNTY, PENNSYLVANIA NY Keer Port Authority | __CONTRACTNO.BRT-001 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_ INT_SHT30_02. dgn 


OPERATOR? 


COUNTY, PENNSYLVANIA. t l 
REVISIONS connecting people to life 


DWG. NO. ID33 


8: 44254 PM 


PLOTTED? 3/21/2024 


ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


West > - x : DIRECTIONAL 
OAKLAND << D> | 7 5 INDICATOR 
~STATION a | : 


CURB RAMP 


— —— — PAV'T SAW CUT LINE 


q 


Eo ‘ 7 —_-— 
——es <2) = aa 
¥ Ke “dT eoal PM ca 
‘ O 


Path oo 
O° 


20 FEET 


"michae!. megarry" 


373 
DESIGNED — MJP/AGO PORT AUTHORITY OF ALLEGHENY COUNTY 
rite FERERAL TRANSIT AGMINISTRATION, N OT FO R CHECKED GEES BUS Rani Ber er A OAKLAND 
ull lower ys IN CHARGE LAR 
707 Grant Street CO STRU CTl O N ) cae 05/01/24 FIFTH AVE & CRAFT AVE 
Floor DESOAIETION STHORITY OF ALLEGHEN SCALE Port Authority CONTRACT NO. BRT-001 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_ INT_SHT31_01. dgn 


OPERATOR? 


j COUNTY, PENNSYLVANIA. AS SHOWN 
Pittsburgh, PA 15219 REVISIONS connecting people to life 


DWG. NO. ID34 


8: 44:58 PM 


NORTH 


POINT ELEVATION ELEVATION ELEVATION 
NUMBER BASEL INE STATION OFFSET BOTTOM OF CURB TOP OF CURB BACK OF SIDEWALK 


40 FIFTH AVE 518+36. 44 21.37’ LT (926. 28] C926. 62] = 
41 FIFTH AVE 518+46. 99 216 STURT (926. 75] (927.27) = 
42 FIFTH AVE 518+46. 85 29,347 LT = = (927.47) 
43 FIFTH AVE 518+36. 15 29. 08’ LT = = (927. 13] 


PLOTTED? 3/21/2024 


SOUTHWEST QUADRANT SOUTHEAST QUADRANT 


NUMBER BASEL INE STATION OFFSET ELEVATION ELEVATION ELEVATION POINT 


70 CRAFT AVE 20+17.94 
71 CRAFT AVE 20+20. 44 
72 CRAFT AVE 20+30. 44 
73 CRAFT AVE 20+40. 44 
74 CRAFT AVE 20+50. 44 
75 CRAFT AVE 20+54. 26 
76 IFTH AVE 000+15. 90 
TT IFTH AVE 518+31.57 
78 IFTH AVE 518+21. 61 
79 TH AVE 518+11.65 
80 518+01. 68 
81 517+91. 73 


ELEVATION ELEVATION ELEVATION 
BOTTOM OF CURB | TOP OF CURB | BACK OF SIDEWALK NUMBER BASEL INE STATION OFFSET BOTTOM OF CURB TOP OF CURB BACK OF SIDEWALK 


- 00’ RT [925.17] C925. 74] 20 CRAET AVE 
00’ RT 925. 64 925. 93 
00’ RT 926. 23 926. 70 
00’ RT 926. 61 926. 97 


19+83. 48 15.00’ RT £924.01] [924. 26] - 
21 CRAFT AVE 19+91.81 14.99’ RT 924.77 925.10 5 
22 CRAFT AVE 20+01.81 14.97’ RT 925.77 926. 10 = 
Ar RT ey 23 CRAFT AVE 20+11. 40 17. 40° RT 926. 76 927.09 7 
Orne ane 80 24 FIFTH AVE 518+96. 75 29.59’ RT 927. 69 * 7 
peg epeaT 25 FIFTH AVE 519+04. 13 23. 48’ RT 928. 34 * 
39° RT 926.41 : 26 FIFTH AVE 519+11.29 21.91 RT 928.78 * 
-54’ RT 926. 03 ; 27 FIFTH AVE 519+20. 83 21.88 RT 929, 22 929.55 
. 70! RT 925. 62 : 28 FIFTH AVE 519+25.51 21.86’ RT £929. 41) [929.72] 
. 86! RT 20 : 29 FIFTH AVE 519+26. 85 26. 90’ RT - - 
+ 03’ RT - 80 : 30 FIFTH AVE 519420. 84 26. 87’ RT = = 
82 517481. 78 21" RT 36 : 31 FIFTH AVE 519+20. 84 30. 64’ RT - - 
83 a S17+71. 84 240! RT : 32 FIFTH AVE 519+06.03 | 37.27’ RT - - 
ee IETS ROO. | Dae 33 CRAFT AVE 20+01. 83 26. 42’ RT 
a seve eS 34 CRAFT AVE 19+91.79 24.55’ RT 


86 517+48. 20 4.55’ RT 
35 CRAFT AVE 19+83. 49 24.53’ RT 
87 517+52. 51 28. 44’ RT 923.92 


88 517+60. 66 28.37’ RT 924.29 
89 517+68. 47 28.30’ RT 924. 63 
90 517+72.29 28.26’ RT 924.79 
91 517482. 23 28.17’ RT 925. 22 
92 FIFTH AVE 517+92. 16 28.09’ RT 925.66 
93 FIFTH AVE 518+02. 10 28.02’ RT 926. 06 
94 FIFTH AVE 518+12. 05 27.96’ RT 926.47 
95 FIFTH AVE 518+21.99 28.20’ RT 926. 89 
96 FIFTH AVE 518+30. 18 27. 86’ RT 927.21 
97 FIFTH AVE 518+39. 74 27.83’ RT 927. 44 
98 FIFTH AVE 518+46. 98 30. 05’ RT 927.25 
99 CRAFT AVE 204+31.51 22.59’ RT 926. 84 
CRAFT AVE 20+30. 36 22.58’ RT 926.77 
CRAFT AVE 20+19. 97 22. 49’ RT 926. 0000 
CRAFT AVE 20+17. 92 22.47’ RT (925. 84] 


yip|e|eis|sfele/e/efele/ele 


NOTE: 


* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


CI] MATCH EXISTING ELEVATION 
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Gulf tower U.S. DEPARTMENT OF IN CHARGE LAR INTERSECTION DATA 
707 Grant Street URBAN Mies TRANSEORTATONAGK CO ST R U CTl O N ) OnE 05/01/24 FIFTH AVE & CRAFT AVE 
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sera REVISIONS connecting people to life pwe.no. |D35 
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OPERATOR? 


| 


W 
Nf beGAl R/W LINE 


M 


HALKET ST CONSTR B 


N|41°52’ 29" W 


HALKET ST 


ELEVATION POINT 


LEGEND 
: IDENTIFICATION 


N 47°53/50"E eis DETECTABLE WARNING 
psi SURFACE 


DIRECTIONAL 
INDICATOR 


LEGAL R/W LINE 


CURB RAMP 


— — — PAV’T SAW CUT LINE 


EI 


LEGAL R/W LINE 


20 FEET 


THE PREPARATION OF THIS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


DESIGNED MJP/AGO 


374 
PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN JBM 


PITTSBURGH PENNSYLVANIA 


NOTFOR fesse: 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INTERSECTION DETAILS 


CONSTRUCTION) | [ose esoizs 


FIFTH AVE & HALKET ST/CHESTERFIELD RD 


SCALE 
AS SHOWN 


Port Authority = 


8: 45214 PM 


NORTHEAST QUADRANT 


POINT a ELEVATION ELEVATION ELEVATION 
NUMBER BASEL INE STATION OFFSE BOTTOM OF CURB| TOP OF CURB |BACK OF SIDEWALK 


CHESTERFIELD RD 20+38. 99 12.57’ (933. 68] (934.19) 
CHESTERFIELD RD 20+28. 97 12. 43’ (932. 77] 
FIFTH AVE 527+14.82 | 23.94’ [0932.27] 
FIFTH AVE 527+19.80 | 21.89’ (932. 22] 
FIFTH AVE 527+29.80 | 21.89’ 932.27 
FIFTH AVE 527+39.80 | 21.89’ (932. 35] 
FIFTH AVE 527+49.80 | 21.89’ (932. 45] 
FIFTH AVE 527+49.80 | 33.11’ i 933.24 
FIFTH AVE 527+39.80 | 33.11’ - 933.15 
FIFTH AVE 527+29.80 | 33.11’ = 933.07 
FIFTH AVE 527+24.22 | 33.11’ 5 933.51 
CHESTERFIELD 20437. 76 21.21’ T 934.33 
CHESTERFIELD 20+38. 87 21.22’ [934.22] 


PLOTTED? 3/21/2024 


SOUTHEAST QUADRANT 


POINT ELEVATION ELEVATION ELEVATION 
NUMBER BASEL INE STATION OFFSET | BoTTOM OF CURB | TOP OF CURB | BACK OF SIDEWALK 


30 HALKET ST 22+94.55 15. 07’ RT (930. 61] (931.12) 
31 HALKET ST 23+02. 30 15. 02’ RT (930. 95] 931.28 
32 FIFTH AVE 525+98. 34 25. 04’ RT 0931.24] 


33 FIFTH AVE 526+05. 42 22.11’ RT (931.27) 
34 FIFTH AVE 526+15. 42 22.11’ RT (931.35) 
35 FIFTH AVE 526425. 42 22.11’ RT (931. 44] 
36 FIFTH AVE 526435. 42 22.11’ RT 0931.53] 
37 FIFTH AVE 526+35. 42 30. 28’ RT = [931.96] 
38 FIFTH AVE 526425. 42 30. 26’ RT i [931.89] 
39 FIFTH AVE 526+15. 42 30. 25’ RT (931. 71] 
40 FIFTH AVE 526+05. 40 30. 23’ RT [931.51] 
41 HALKET ST 22+94.55 25.04’ RT [931.30] 


NOTE: 


* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


DESIGNED MJPIAGO PORT AUTHORITY OF ALLEGHENY COUNTY 
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Pittsburgh, PA 15219 


REVISIONS 


is 
Lue] 


SISrGeren Ome 


ST OCON © 


no) O XI 


Oo] \ LU 
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THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 
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NOT FOR 


CONSTRUCTION) 


DESIGNED MJP/AGO 


DRAWN JBM 


CHECKED BFS 


IN CHARGE LAR 


DATE 05/01/24 


SCALE 
AS SHOWN 


S 


EE SHEET 375 
PITTSBURGH PENNSYLVANIA 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INTERSECTION DETAILS 
FIFTH AVE & MCKEE PL/DARRAGH ST 


Port Authority 


8:46:01 PM 


PLOTTED? 3/21/2024 


SOUTHWEST QUA 


DRANT 


NORTHEAST QUA 


DRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


1 


DARRAGH ST 


30+47. 41 


16. 39’ RT 


C931. 10] 


0931.54] 


DARRAGH ST 


30+38. 09 


16.39’ RT 


[930.52] 


930. 96 


DARRAGH ST 


30+28. 09 


16. 39’ RT 


[930.17] 


* 


FIFTH AVE 


553+38. 68 


25. 22’ RT 


[929.94] 


930. 38% 


FIFTH AVE 


533+44.97 


23. 00’ LT 


(929. 78] 


* 


FIFTH AVE 


533+54. 97 


23.00’ LT 


(929.59) 


930. 03 


FIFTH AVE 


533+64. 97 


23.00’ LT 


(929. 41] 


929. 85 


FIFTH AVE 


533+74. 97 


23.00’ LT 


(929. 24] 


929. 68 


FIFTH AVE 


533+74. 97 


30. 43’ LT 


C929. 62] 


Oo|O|/e;AN a); a;s) wir 


FIFTH AVE 


533+64. 97 


30. 44’ LT 


C929. 76] 


FIFTH AVE 


533+54. 97 


30. 45’ LT 


(929. 92] 


DARRAGH ST 


30+37. 28 


35.02’ LT 


C930. 21] 


DARRAGH ST 


30+39. 34 


25.11’ LT 


C930. 40] 


DARRAGH ST 


30+47. 41 


26. 78’ LT 


C930. 77] 
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MCKEE PL 


16+62. 37 


19.84’ LT 


(929. 13] 


C929. 63] 
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OFFSET 
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30 


101 


MCKEE PL 


16+71. 48 


19. 77° LT 


(929. 77] 


MCKEE PL 


16+64. 69 


20. 18’ RT 


[928.94] 


(929.50) 


31 


102 


FIFTH AVE 


532+51.19 


30. 67’ RT 


(930. 28] 


MCKEE PL 


16+66. 69 


20. 00’ RT 


(929. 11] 


929.53 


32 


103 


FIFTH AVE 


532+44.19 


27. 49’ RT 


(930. 37] 


MCKEE PL 


16+71.68 


20. 00’ RT 


[929.51] 


929.93 


33 


104 


FIFTH AVE 


532+34. 20 


27.17’ RT 


51 


FIFTH AVE 


532+96. 78 


32.00’ RT 


(929. 81] 


* 


34 


105 


FIFTH AVE 


532+24. 20 


26. 84’ RT 


FIFTH AVE 


533+03. 94 


29.31’ RT 


(929. 86] 


930. 28 


35 


106 


FIFTH AVE 


532+14. 21 


26.51’ RT 


FIFTH AVE 


533+13. 90 


29.64’ RT 


929. 84 


930. 26 


36 


107 


FIFTH AVE 


532+13. 94 


34. 43’ RT 


(931.26) 


FIFTH AVE 


533+23. 93 


29. 98’ RT 


929.79 


930. 21 


37 


108 


FIFTH AVE 


532+23. 94 


34.81’ RT 


C931. 15] 


FIFTH AVE 


533+34. 94 


30. 00’ RT 


14 


930. 16 


38 


109 


FIFTH AVE 


532+33. 93 


35.14’ RT 


(931.06) 


FIFTH AVE 


533+44. 94 


30. 00’ RT 


- 68 


* 


39 


110 


FIFTH AVE 


532+44. 02 


35. 46’ RT 


C930. 76] 


FIFTH AVE 


533+54. 94 


30. 00’ RT 


929.94 


40 


111 


MCKEE PL 
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000+22. 58 


29.85’ LT 


(930. 03] 


DESCRIPTION 


REVISIONS 


FIFTH AVE 


533+64. 94 


30. 00’ RT 


929. 80 


41 


FIFTH AVE 


533+74. 94 


30. 00’ RT 


929. 67 


42 


FIFTH AVE 


533+84. 94 


30. 00’ RT 


929.53 


43 


FIFTH AVE 


533+84. 94 


38.29’ RT 


C929. 67] 


44 


FIFTH AVE 


533+74. 94 


38.63’ RT 


C929. 78] 


45 


FIFTH AVE 


533+64. 94 


38.64’ RT 


C929. 88] 


46 


FIFTH AVE 


533+54. 94 


38.69’ RT 


(930. 16] 


47 


FIFTH AVE 


533+44. 94 


38.68’ RT 


(930. 18] 


48 


FIFTH AVE 


533+34. 94 


38.64’ RT 


C930. 24] 


49 


FIFTH AVE 


533+23. 66 


38.63’ RT 


(930. 29] 


50 


FIFTH AVE 


533+13. 90 


38.29’ RT 


(930. 34] 


51 


MCKEE PL 


000+00. 00 


9. 76’ RT 


(929.59) 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 
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THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 


COUNTY, PENNSYLVANIA. 
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— — — PAV’T SAW CUT LINE 


376 
PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INTERSECTION DETAILS 
FIFTH AVE & LOTHROP ST/MEYRAN AVE 


Port Authorit 


connecting people to life 


y 


CONTRACT NO. BRT-001 


DWG. NO. ID40 


8: 46:20 PM 


NORTHWEST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


NORTHEAST QUA 


DRANT 


PLOTTED? 3/21/2024 


1 


FIFTH AVE 


535+65. 48 


23.00’ 


C928. 92] 


929. 36 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


FIFTH AVE 


535+75. 48 


23. 00’ 


C929. 07] 


929.51 


30 


FIFTH AVE 


537+29. 75 


22.87’ LT 


[930.47] 


(930. 80] 


FIFTH AVE 


535+85. 48 


23.00’ 


C929. 20] 


929.63 


31 


FIFTH AVE 


537+39. 75 


22.97’ LT 


[930.57] 


931.02 


FIFTH AVE 


535+95. 48 


23.00’ 


C929. 32] 


929.90 


32 


FIFTH AVE 


537+49. 75 


23.00’ LT 


[930.70] 


931.16 


FIFTH 


536+03. 31 


26. 78’ 


(929. 42] 


* 


33 


FIFTH AVE 


537+59. 75 


23.00’ LT 


[930.75] 


[931.21] 


LOTHROP 


30+39. 67 


14. 96’ 


(929. 70] 


* 


34 


FIFTH AVE 


537+59. 75 


35. 00’ LT 


(931.27) 


LOTHROP 


30+49. 68 


14.96’ 


C930. 31] 


930. 89 


35 


FIFTH AVE 


537+49. 75 


35. 00’ LT 


0931.23] 


LOTHROP 


30459. 69 


14.96’ 


0931.23] 


931.69 


36 


FIFTH AVE 


537+39. 75 


34.97° LT 


[931s 19) 


O}/@Ol N/M] on}; & |W] Pr 


LOTHROP 


30+64. 98 


14. 96’ 


(931.60) 


(932. 18] 


37 


FIFTH AVE 


537+29. 64 


34.87’ LT 


(931.13) 


THROP 


30+64. 98 


15.57’ 


THROP 


30+59. 67 


16.35’ 


THROP 


30+54.19 


25. 09’ 


30+49. 14 


31.27’ 


FIFTH AVE 


535+85. 48 


33. 18’ 


FIFTH AVE 


535+75. 48 


30. 83’ 


FIFTH AVE 


535+65. 48 


30. 36’ 


SOUTHWEST QUA 


DRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


SOUTHEAST QUA 


DRANT 


100 


MEYRAN AVE 


16+94. 80 


15.28’ LT 


(928.90) 


(929. 47] 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


101 


MEYRAN AVE 


16+97. 81 


15.00’ LT 


C929. 14] 


929.72 


50 


MEYRAN AVE 


16+94. 80 


15.01’ RT 


[929.14] 


(929. 56] 


102 


MEYRAN AVE 


17+00. 03 


15.00’ LT 


(929.29) 


51 


MEYRAN AVE 


17+00. 21 


15.01’ RT 


(929. 47] 


* 


103 


FIFTH AVE 


536+81. 41 


32.93’ RT 


(929.67) 


52 


FIFTH AVE 


537+17. 28 


32. 76’ RT 


(930. 


* 


104 


FIFTH AVE 


536+74. 34 


30. 00’ RT 


(929. 84] 


53 


FIFTH AVE 


537+24. 35 


29. 83’ RT 


(930. 


* 


105 


FIFTH AVE 


536+64. 34 


30. 00’ RT 


929. 74 


54 


FIFTH AVE 


537+29. 84 


29. 83’ RT 


[930 


(930. 78] 


106 


FIFTH AVE 


536454. 34 


30. 00’ RT 


929. 67 


55 


FIFTH AVE 


537+29. 84 


37. 70’ RT 


(930. 89] 


107 


FIFTH AVE 


536444. 34 


30. 00’ RT 


[929.53] 


56 


FIFTH AVE 


537+23. 73 


37. 75’ RT 


£930.59] 


108 


FIFTH AVE 


536+44, 34 


38.14’ RT 


(930. 16] 


57 


MEYRAN AVE 


16+94. 80 


24. 38’ RT 


C930. 01] 


109 


FIFTH AVE 


536+54. 34 


38.09’ RT 


(930. 27] 


110 


FIFTH AVE 


536+64. 34 


38.09’ RT 


C930. 29] 


111 


FIFTH AVE 


536+73.97 


38.09’ RT 


[930.21] 


112 


MEYRAN AVE 


16+94. 87 


25.31’ LT 


[929.69] 


NOTE: 


* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


DESIGNED MJP/AGO 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
INTERSECTION DATA 
FIFTH AVE & LOTHROP ST/MEYRAN AVE 


Port Authority 
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OF 1964, AS AMENDED, FOR THE 


U.S. DEPARTMENT OF 
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COUNTY, PENNSYLVANIA. 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_ INT_SHT34_02. dgn 


OPERATOR? 


DESCRIPTION 
REVISIONS 


AS SHOWN 


8: 462 34 PM 


PLOTTED? 3/21/2024 


"michae!. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 
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LEGAL R/ 


TEMP CONSTR 
EASEMENT 


R/W_LINE 
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ATWOOD ST CONSTR BN 
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DESCRIPTION 


REVISIONS 


im 


oa — 
LEGAL R/W LINE ALLE TI 


LEGAL R/W LINE 


20 FEET 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


DESIGNED 


MJP/AGO 


DRAWN 


JBM 


NOTFOR fas 


BFS 


LAR 


05/01/24 


CONSTRUCTION) 2“ 


SCALE 


AS SHOWN 


LEGEND 
: ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 


CURB RAMP 


— —— — PAV’T SAW CUT LINE 


S 


EE SHEET 376 
PITTSBURGH PENNSYLVANIA 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INTERSECTION DETAILS 
FIFTH AVE & ATWOOD ST 


Port Authority 
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NORTHWEST QUADRANT SOUTHEAST QUADRANT 


POINT ELEVATION ELEVATION ELEVATION POINT ELEVATION ELEVATION ELEVATION 
NUMBER BASEL INE STATION OFFSET BOTTOM OF CURB TOP OF CURB BACK OF SIDEWALK NUMBER BASEL INE STATION OFFSET BOTTOM OF CURB TOP OF CURB | BACK OF SIDEWALK 


1 FIFTH AVE 539+17.75 23.00’ LT C932. 46] 933. 04 . 60 TWOOD ST 15+99. 02 14. 86’ C931. 83] [932.41] iz 
FIFTH AVE 539+27.75 23.00’ LT €932.55] 933.13 = 61 TWOOD ST 16+08. 05 14. 86’ 0932.21] * 
FIFTH AVE 539+37. 75 23.00’ LT C932. 62] 933.20 = 62 AVE 539+86. 63 32.59’ C932. 38] * = 
FIFTH AVE 539+47.75 23.00’ LT (932.69) * 63 AVE 539+93. 71 29.65’ C932. 36] (932. 77] es 
FIFTH AVE 539+54. 80 25.90’ LT (932. 71] 933. 29% 64 AVE 539+99. 24 29.65’ (932.29) (932. 75] a 
FIFTH AVE 539+57. 75 32.93’ LT (932. 86] * 65 AVE 539+99. 24 37. 63' = = [933.05] 
FIFTH AVE 539+57. 82 42.93’ LT £933.21] 933. 79% 2 66 AVE 539+93. 74 37. 63' = = [932.99] 
FIFTH AVE 539+57. 87 50. 84’ LT C933. 49] (933. 90] ba 67 TWOOD ST 15+99. 02 24. 80’ = [933.00] 
FIFTH AVE 539+35. 78 50. 83’ LT = = (933. 33] 
FIFTH AVE 539+35. 79 43.08’ LT = = (933. 23] 
FIFTH AVE §39+35. 79 35. 00’ LT = iS (933.11) 
FIFTH AVE 539+27. 75 35. 00’ LT (933. 03] 
FIFTH AVE 539+17. 75 35. 00’ LT [932.92] 


PLOTTED? 3/21/2024 


DO; o;)b] WwW) rm 
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SOUTHWEST QUADRANT 


POINT ELEVATION ELEVATION ELEVATION 
NUMBER BASELINE STATION OFFSET BOTTOM OF CURB TOP OF CURB | BACK OF SIDEWALK 


80 TWOOD ST 15+99. 02 14. 45’ (931.77) (932. 25] = 
81 TWOOD ST 16+07.65 14. 45’ £932.21] * 2 


82 AVE 539+51. 47 33.01’ (932.55) * - 
83 AVE 539+44. 40 33. 09’ C932. 67] * - 


84 AVE 539+39. 42 33. 09° (932.67) [933.00] = 

85 AVE 539+39. 42 = a [933.23] 
86 AVE 539+44. 23 a a [933.05] 
87 TWOOD ST 15+99. 02 7 7 (932. 41] 
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Gulf Tower ae INCHARGE LAR INTERSECTION DATA 
707 Grant Street URBAN MASS TRANSPORTATION ACT CO ST RU CTl O N ) Sue 05/01/24 FIFTH AVE & ATWOOD ST 
5th Floor OF 1964, AS AMENDED, FOR THE 


; DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i : AS SHOWN 
Pittsburgh, PA 15219 Saga COUNTY, PENNSYLVANIA Port Authority ee bE 
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DESIGNED _ MJP/AGO PORT AUTHORITY OF ALLEGHENY COUNTY 
FEDERAL TRANSIT ADMINISTRATION N OT FO R CHECKED BES BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower ys IN CHARGE LAR 
707 Grant Street URBAN MASS TRANSPORTATION xt} CONSTRUCTION ) —— oejonea FIFTH AVE & OAKLAND AVEIDE SOTO ST 
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NORTHEAST QUADRANT SOUTHWEST QUADRANT 


POINT ELEVATION ELEVATION ELEVATION POINT ELEVATION ELEVATION ELEVATION 
NUMBER BASELINE STATION OFFSET BOTTOM OF CURB TOP OF CURB | BACK OF SIDEWALK NUMBER BASEL INE STATION OFFSET BOTTOM OF CURB TOP OF CURB BACK OF SIDEWALK 


50 DE SOTO ST 30+38. 25 20. 34’ C929. 88] (930. 32] a 80 OAKLAND AVE 15+96. 81 15.09’ LT (928. 93] C929. 34] 
51 DE SOTO ST 30+32. 66 20. 34’ C929. 70] Sr 81 OAKLAND AVE 16+00. 88 15.09’ LT [929.05] 929. 50% 
52 DE SOTO ST 30+22. 66 20. 34’ (929.59) = 82 FIFTH AVE 541+99. 63 36.39’ RT [929.31] * 

53 FIFTH AVE 542+17.95 24. 62’ C929. 56] 83 FIFTH AVE 541+88. 39 31.51’ RT (929.53] 930. 11 
54 FIFTH AVE 542+23. 40 23.00’ (929. 46] 84 FIFTH AVE 541+84. 40 31.45’ RT (929. 47] 930. 05 
55 FIFTH AVE 542+33. 40 23.00’ 0929.31] 85 FIFTH AVE 541+74. 40 31.28’ RT [929.61] * 

56 FIFTH AVE 542+43. 40 23. 00’ £929.11] = 86 FIFTH AVE 541+62. 98 31.09’ RT (929. 85] C930. 34] 
ST. FIFTH AVE 542+53. 40 23. 00’ (928. 96] = 87 FIFTH AVE 541+62. 84 39.43’ RT = = (930. 63] 
58 FIFTH AVE 542+53. 40 30. 7T’ = [929.59] 88 FIFTH AVE 541+74. 26 39.61’ RT = = (930. 49] 
59 FIFTH AVE 542+43. 40 30. 76’ ai [929.54] 89 FIFTH AVE 541+84. 28 39.78’ RT = (930. 24] 
60 FIFTH AVE 542+33. 40 38.51’ bs C930. 02] 90 OAKLAND AVE 16+08.55 25.25’ LT (929. 84] 
61 DE SOTO ST 30+32. 66 33.53’ [930.14] 91 OAKLAND AVE 15+96. 81 25625" LT (929. 65] 
62 DE SOTO ST 30+38. 31 31.26’ (930. 26] 
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5th Floor OF 1964, AS AMENDED, FOR THE 
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i : AS SHOWN 
Pittsburgh, PA 15219 Saga COUNTY, PENNSYLVANIA Port Authority Tata 
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THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 
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BUS RAPID TRANSIT UPTOWN TO OAKLAND 


FOR ROADWAY PLAN SEE SHEET 377 
PORT AUTHORITY OF ALLEGHENY COUNTY 


INTERSECTION DETAILS 
FIFTH AVE & BOUQUET ST 


Port Authority | aoe ag am 


connecting people to life 


8:47:14 PM 


NORTHWEST QUADRANT 


POINT ELEVATION ELEVATION ELEVATION 
NUMBER BASEL INE STATION OFFSET BOTTOM OF CURB TOP OF CURB BACK OF SIDEWALK 


1 FIFTH AVE 542+89. 77 23.00’ LT [928.39] 928.72 
FIFTH AVE 542+99. 77 23. 00’ T (928. 23] 928.57 
FIFTH AVE 543+09. 77 23.00’ T (928. 14] 928.47 
FIFTH AVE 543+19. 76 23.09’ T (927. 96] (928. 40] 
FIFTH AVE 543+19. 75 30. 96’ = = (928.54) 
FIFTH AVE 543+09. 77 30. ‘s = [928.61] 
FIFTH AVE 542+99. 77 30. 86’ = = [928.67] 
FIFTH AVE 542+89. 77 T (928. 79] 


PLOTTED? 3/21/2024 


SOUTHWEST QUADRANT SOUTHEAST QUADRANT 


POINT ELEVATION ELEVATION ELEVATION POINT ELEVATION ELEVATION ELEVATION 
NUMBER BASEL INE STATION OFFSET BOTTOM OF CURB TOP OF CURB BACK OF SIDEWALK NUMBER BASELINE STATION OFFSET BOTTOM OF CURB TOP OF CURB | BACK OF SIDEWALK 


80 S BOUQUET ST 17+00. 00 14.96’ LT [925.91] [926.50] 50 S BOUQUET ST 17+00. 00 15. 03’ [926.01] [926.32] = 

81 S BOUQUET ST 17+10. 00 14.93’ LT (926. 41] (926.91) 51 S BOUQUET ST 17+07. 60 15,03' C926. 32] [926.65] 7 

82 S BOUQUET ST 17+16. 20 14.91’ [926.71] * 52 FIFTH AVE 543+86. 96 33. 58’ (926. 37] * = 

83 FIFTH AVE 543+50. 38 32.91’ [926.97] * 53 FIFTH AVE 543+94. 65 29. 98’ C926. 32] * = 

84 FIFTH AVE 543+43. 98 30.59’ [927.24] (927.74) 54 FIFTH AVE 544+04. 67 29. 98’ (926. 01] [926.59] S 

85 FIFTH AVE 543+39. 26 30.59’ (927. 33] (927. 88] 55 FIFTH AVE 544+04. 66 = = (926. 75] 
86 FIFTH AVE 543+39. 26 29 = = (927.79) 56 FIFTH AVE 543+94. 65 - - (926. 66] 
87 FIFTH AVE 543+44. 28 39. 927.60 5ST S BOUQUET ST 17+00. 10 - - [926.37] 
88 S BOUQUET ST 17+10. 00 927.09 

89 S BOUQUET ST 17+00. 00 (926. 63] 
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* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 
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FEDERAL TRANSIT ADMINISTRATION N OT FO R CHECKED BES BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower ae INCHARGE LAR INTERSECTION DATA 
707 Grant Street URBAN MASS TRANSPORTATION ACT CO STRU CTl O N ) Sue 05/01/24 FIFTH AVE & BOUQUET ST 
5th Floor OF 1964, AS AMENDED, FOR THE 


; DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i : AS SHOWN 
Pittsburgh, PA 15219 Saga COUNTY, PENNSYLVANIA Port Authority alee Wh 
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NORTHWEST QUADRANT NORTHEAST QUADRANT 


POINT ELEVATION ELEVATION ELEVATION POINT ELEVATION ELEVATION ELEVATION 
NUMBER BASEL INE STATION OFFSET | goTTOM OF CURB | TOP OF CURB. | BACK OF SIDEWALK NUMBER BASELINE STATION OFFSET | gBoTTOM OF CURB | TOP OF CURB. | BACK OF SIDEWALK 


FIFTH AVE 546+58. 61 22.96’ LT (922.28) [922.61] = 30 THACKERAY AVE 30+56. 30 14.98’ RT (923. 00] [923.63] 
FIFTH AVE 546+67. 79 22.96’ LT [922.26] 922. 64 = 31 THACKERAY AVE 30+44. 72 14.98’ RT (922. 38] 922. 96 
FIFTH AVE 546+76. 98 0. 00’ RT 0922.11] * ey 32 THACKERAY AVE 30+33. 14 14. 98’ RT 921.93 
FIFTH AVE 546+84. 04 0. 00’ RT C922. 08] * - 33 FIFTH AVE 547+20. 38 26. 04’ LT 921.68 
THACKERAY AVE 30+32. 93 0. 00’ RT (922. 26] * - 34 FIFTH AVE 547+27. 46 23.10’ LT 921.44 
THACKERAY AVE 30+44. 62 0. 00’ RT 0922.91] 923.29 = 35 FIFTH AVE 547435. 53 23.10’ LT (921.27) 921. 85* 
THACKERAY AVE 30+56. 30 0. 00’ RT 0923.81] (824. 02] = 36 FIFTH AVE 547+43. 60 23.10’ LT 0921.11] (921.65) 
THACKERAY AVE 30+56. 30 6. 38’ LT = = [924.12] 37 FIFTH AVE 547+43.65 40. 08’ LT = [921.62] 
THACKERAY AVE 30+44. 61 10. 06’ LT = = [923.16] 38 FIFTH AVE 547+35. 54 41.61'° LT ri [921.99] 
FIFTH AVE 546+67. 81 37.93’ LT . = (922. 87] 39 THACKERAY AVE 30+44. 73 28. 89’ LT = [922.50] 
FIFTH AVE 546+58. 61 37.62’ LT (922. 74] 40 THACKERAY AVE 30+56. 30 24. 88’ LT (923. 73] 


PLOTTED? 3/21/2024 
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SOUTHEAST QUADRANT 


POINT ELEVATION ELEVATION ELEVATION 
NUMBER BASEL INE STATION OFFSET BOTTOM OF CURB TOP OF CURB BACK OF SIDEWALK 


50 FIFTH AVE 547+20. 75 30. 06’ RT (921. 08] [921.20] = 
51 FIFTH AVE 547+30. 55 30. 08’ RT (920.99) * - 
52 FIFTH AVE 547+40. 36 30. 10’ RT C920. 85] (921. 43] - 
53 FIFTH AVE 547+40. 36 39.93’ RT = = [921.61] 
54 FIFTH AVE 547+30. 55 39.93’ RT e = C921. 76] 
55 FIFTH AVE 547+20. 75 39.93’ RT =, a (921. 85] 
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* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


CI] MATCH EXISTING ELEVATION 
DESIGNED — MJP/AGO PORT AUTHORITY OF ALLEGHENY COUNTY 
PART THROUGH A GRANT FROM THe NOT FOR CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower U.S. DEPARTMENT OF IN CHARGE LAR INTERSECTION DATA 
707 Grant Street URBAN Mies TRANSEORTATONAGK CO ST R U CTl O N ) OnE 05/01/24 FIFTH AVE & THACKERY AVE 


Pitt burgh PA 15219 ee PORT AUTHORITY Gr ALLEGHENY cae ry Port Authority CONTRACT NO. BRT-001 
sera REVISIONS connecting people to life pwe.no. |D49 


"michae!. megarry" 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_ INT_SHT37_02. dgn 


OPERATOR? 


8:47:44 PM 
< 
ome 


D 


PLOTTED? 3/21/2024 


LEGAL R/W LINE 


LOW BLV 
W 


Ne CONSTR 
EASEMENT 


E 


BI 


jf BIGELOW BLVD CONSTR B 


N 442° 00’ 46" 


LEGEND 
% i ELEVATION POINT 
FIFTH AVE ( IDENT IFICATION 


DETECTABLE WARNING 
aan | EES SURFACE 
See — V49° 22°53" Pe : DIRECTIONAL 

AVE CONSTR 8. z : INDICATOR 


CURB RAMP 


— — — PAV’T SAW CUT LINE 


his" w 


“Sef 


i O 
of B 
~O a i i LEGAL R/W LINE 


a 
cf PO LLNOEONNN L NEN ODL AL M NNN 


YN 41 


/ 


Pe 
LEGAL R/W LINE 


Cee APDDDDADDDDDDeaeaes>Ss>Eaaeaaeamaa\~«xw“4@_0 
el 


ae 


ie 
a 


C 
a 


¢ 
° 


20 FEET 


S 


EE SHEET 379 
DESIGNED MIP/AGO PORT AUTHORITY OF ALLEGHENY COUNTY 
FEBEsA THANG) AoMWUST ATION NOT FOR CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower ys IN CHARGE LAR 
707 Grant Stee ineaounss tenstoetey cr] CONSTRUCTION) fore eseuas FIFTH AVE & BIGELOW BLVD 
; oor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE D 
Pittsburgh, PA 15219 SAUGiGNG COUNTY, PENNSYLVANIA. AS SHOWN Po rt Authority SWenerIDSE 


"michae!. megarry" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_ INT_SHT39_01.dgn 


OPERATOR? 


82472 49 PM 


NORTHWEST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


NORTHEAST QUADRANT 


PLOTTED? 3/21/2024 


FIFTH AVE 


552+81. 13 


34. 


00’ LT 


913.22 


913.80 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


FIFTH AVE 


552+91. 13 


34. 


00’ LT 


913.13 


913.72 


30 


BIGELOW BLVD 


37+37. 45 


24 


« 50’ RT 


0912.34] 


(912.92) 


FIFTH AVE 


553+01. 22 


34. 


00’ LT 


913.00 


913.59 


31 


BIGELOW BLVD 


37+32. 20 


24 


+50’ RT 


0912.23] 


(912.81) 


FIFTH AVE 


553+03. 24 


33. 


58’ LT 


912.97 


913.56 


32 


BIGELOW BLVD 


37+25. 44 


25 


+22’ RT 


911.98 


FIFTH AVE 


553+13. 64 


29. 


00’ LT 


912.51 


913.45 


33 


BIGELOW BLVD 


37+16. 15 


28 


81’ RT 


911.70 


FIFTH AVE 


553+28.58 


22. 


42’ LT 


912.39 


* 


34 


FIFTH AVE 


554+17. 88 


27 


65’ LT 


911.33 


* 


FIFTH AVE 


553+30. 60 


22. 


00’ LT 


912.36 


* 


35 


FIFTH AVE 


554+26. 87 


23 


38’ LT 


911.25 


* 


FIFTH AVE 


553+39. 84 


22. 


00’ LT 


912.22 


* 


36 


FIFTH AVE 


554437. 29 


22 


- 00’ LT 


911.26 


911.84 


FIFTH AVE 


553+50. 58 


26. 


52’ LT 


912.11 


912.69 


37 


FIFTH AVE 


554+47. 29 


22 


- 00’ LT 


911.21 


911a 79 


BIGELOW BLVD 


37+17. 48 


25. 


00’ LT 


912.44 


913. 02% 


38 


FIFTH AVE 


554+56. 46 


24 


- 00’ LT 


911.20 


911.79 


BIGELOW BLVD 


37+2T. 48 


25. 


00’ LT 


912.71 


* 


39 


FIFTH AVE 


554+60. 00 


25 


46’ LT 


911.19 


911.77 


BIGELOW BLVD 


37+35. 00 


25. 


00’ LT 


913.08 


913.66 


40 


FIFTH AVE 


554+63. 06 


28 


252’ LT 


(911.17) 


911.75 


BIGELOW BLVD 


37+41.49 


25. 


05’ LT 


£913.13] 


C913. 711 


41 


FIFTH AVE 


554+66. 61 


30 


00’ LT 


(911.15) 


911.73 


BIGELOW BLVD 


37+41.65 


44. 


81° LT 


[913.99] 


42 


FIFTH AVE 


554+73. 89 


29 


©97° LT 


[911.21] 


(911.79) 


FIFTH AVE 


553+29. 46 


48. 


87’ LT 


(913.57] 


43 


FIFTH AVE 


554+73. 92 


39 


82’ LT 


(911.92) 


FIFTH AVE 


553+28. 04 


45. 


02’ LT 


[913.52] 


44 


FIFTH AVE 


554+66. 63 


39 


82’ LT 


[911.92] 


FIFTH AVE 


553+13.17 


48. 


46’ LT 


[913.80] 


45 


FIFTH AVE 


554+58. 00 


39 


82’ LT 


912.09 


FIFTH AVE 


553+01. 23 


44. 


39’ LT 


(913. 78] 


46 


FIFTH AVE 


554+47. 29 


39 


82’ LT 


912.13 


FIFTH AVE 


552+91. 13 


44, 


15° LT 


(913.91] 


47 


FIFTH AVE 


554+37. 30 


39 


~99’ LT 


912.17 


FIFTH AVE 


552+81. 13 


47. 


65’ LT 


"michae!. megarry" 


A=COM 
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OPERATOR? 


(914. 06] 


48 


FIFTH AVE 


554+31.17 


40 


- 18° 


912.10 


49 


FIFTH AVE 


554+26. 44 


43. 


38’ 


912.17 


50 


BIGELOW BLVD 


37+23. 96 


44 


ele 


[912.29] 


51 


BIGELOW BLVD 


37+28.15 


ee 


(912. 46] 


52 


BIGELOW BLVD 


37432. 18 


39. 


49’ 


[912.61] 


53 


BIGELOW BLVD 


DESCRIPTION 


REVISIONS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


CONSTRUCTION) 


NOT FOR 


37437. 45 


DESIGNED 


94! 


MJP/AGO 


NOTE: 


PER ITEM # 


(912. 82] 


* TOP OF CURB ELEVATION TO BE DETERMINED 
01900. 001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


JBM 


PITTSBURGH 


CHECKED 


BFS 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


LAR 


DATE 


95/01/24 


SCALE 


AS 


SHOWN 


connecting people to life 


INTERSECTION DATA 
FIFTH AVE & BIGELOW BLVD 


Port Authority 


DWG. NO. ID51 


8: 49:03 PM 


PLOTTED? 3/21/2024 


LYTTON AVE CONSTR B 


LEGAL R/W LINE 


ia 
= 


a) 
LEGAL R/W LINE 


FIFTH AVE 


__FIFTH AVE CONSTR B: 


N 47°58/04" E 


EGAL R/W_LIN 


"michae!. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_ INT_SHT40_01.dgn 


OPERATOR? 


fez) 
| 


DESCRIPTION 


REVISIONS 


100) 
= 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


DESIGNED MJP/AGO 


DRAWN JBM 


CHECKED BFS 


IN CHARGE LAR 


DATE 05/01/24 


SCALE 
AS SHOWN 


— —— — PAV’T SAW CUT LINE 


ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 


CURB RAMP 


S 


EE SHEET 380 
PITTSBURGH PENNSYLVANIA 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INTERSECTION DETAILS 
FIFTH AVE & LYTTON AVE 


Port Authorit 


connecting people to life 


y 


| CONTRACT NO.BRT-001 | NO. BRT-001 
DWG. NO. ID52 


NORTHWEST QUADRANT NORTHEAST QUADRANT 


POINT ELEVATION ELEVATION ELEVATION 
POINT T ELEVATION ELEVATION ELEVATION BASEL INE STATION OFFSET 
NUMBER BASEL INE STATION OFFSE BOTTOM OF CURB TOP OF CURB BACK OF SIDEWALK NUMBER BOTTOM OF CURB TOP OF CURB BACK OF SIDEWALK 


; SET AVE SE euaoaaT | saaee? Cate ear ‘ 30 LYTTON AVE 40+57.32 | 14.91/RT £914. 60] £915.38] 

— 31 LYTTON AVE 40+47.33 | 15.00’ RT £914.35] 914.77 
FIFTH AVE 556+35.85 | 28. £912.75] 913.21 - 

: = 32 LYTTON AVE 40+37.33 | 15.00’ RT (913.98) * 
ae a ae - poles enemas - 33 LYTTON AVE 40+34.01 | 15,00’ RT (913.89) * 
PAB TH AVE epee 4722. : behest) aigie8 é 34 FIFTH AVE 557422.39 | 26.93’ LT [913.78] 914.20 
24.00’ LT £913.81] * 
FIFTH AVE 556+62. 55 : r C913. 15] x 913.61 Z 36 FIFTH AVE 557+39.47 | 24.00°LT £913.84] 914.25 
FIFTH AVE 556+72.55 : T C913. 32] * * 37 FIFTH AVE 557+49.47 | 24.00’ LT (913. 86] 914. 28 
FIFTH AVE 556+81.97 ; £913.52] * 38 FIFTH AVE 557+61.50 | 24.00’ LT 913.93 914.35 
FIFTH AVE 556+89. 04 [913.65] * 39 FIFTH AVE 557+65.04 | 25.46’ LT 913.95 914. 37 
LYTTON AVE 40433. 99 : 0913.79] * 40 FIFTH AVE 557+68.26 | 28.68’ LT 913.97 914. 39 
LYTTON AVE 40443. 99 ; [914.29] 914. 56% 41 FIFTH AVE 557+71.80 | 30.15’LT 913.99 914.41 
Ta TONP AVE ioc6e. 95 = Paid sa4 sage 42 FIFTH AVE 557+76.79 | 30.14’ LT £914. 02] £914. 46] 
43 FIFTH AVE 557+76.80 | 37.85’ LT - - [914.63] 
44 FIFTH AVE 5574+71.74 | 37.847 LT - - [914.59] 
= 45 FIFTH AVE 557+68.26 | 37.82’LT - - [914.57] 
LYTTON AVE 40+63. 99 : £914.84] 915. 26 - ae Se Tiave ere Si re are 
LYTTON AVE 40+65. 69 : u : : pein 47 FIFTH AVE 557+61.50 | 37.82’ LT [914.531 
me ahiS aoeeornt é a : Eats G( 48 FIFTH AVE 557+49.47 | 38.23’ LT (914. 47] 
LYTTON AVE 40+42. 25 . Z = (914. 15] 49 FIFTH AVE 557+39.46 | 39.76’ LT 0914.56] 
FIFTH AVE 556+62. 55 . C913. 73] 50 LYTTON AVE 40+47. 34 24.70’ LT (914. 88) 
FIFTH AVE 556+52. 55 £913.57] 51 LYTTON AVE 40+57.38 | 22.94’ LT [915.34] 
FIFTH AVE 556+42. 55 £913. 43] 
FIFTH AVE 556+39. 01 T 1913.38] SOUTH QUADRANT 


FIFTH AVE 556+35. 85 [913.33] NUMBER BASELINE STATION OFFSET ELEVATION ELEVATION ELEVATION 
FIFTH AVE 556+32. 30 . T (913.29) 


8:49:08 PM 


PLOTTED? 3/21/2024 


FIFTH AVE 556+52. 55 : T £913. 00] 913. 46 - 35 FIFTH AVE 557429. 47 


Ol/@Ol NOD) o|sa] Ww) n 


oO 


LYTTON AVE 40+57. 08 (914.65) 915.11 
LYTTON AVE 40+60. 38 T C914. 75] 915.30 a 


BOTTOM OF CURB TOP OF CURB BACK OF SIDEWALK 
60 FIFTH AVE 556+46. 88 29.93’ RT [912.97] [913.47] = 

61 FTH AVE T 556+56. 88 29.93’ RT 913. 08 913.50 z 

62 FTH AVE T 556+66. 88 29. 93’ RT 913.15 913. 57% = 

63 FTH AVE T 556+76. 88 29.93’ RT 913.27 * 

64 FTH AVE T 556+86. 72 29. 93’ RT 913.41 913.83 
65 FTH AVE T 557+00. 65 29.93’ RT 913.57 913.99 
66 FTH AVE T 557+14. 70 29. 93’ RT 913.74 914. 16 
67 FTH AVE T 557+24. 70 29. 93’ RT 913.81 914.25 
68 FIFTH AVE iT: 557+34. 70 29. 93’ RT 913. 84 * 

69 FIFTH AVE T 557+44. 70 29.93’ RT $13.91 914.40 
70 FIFTH AVE T 557+54. 70 29.93’ RT 913.94 914.49 
i FIFTH AVE T 557+60. 86 29.93’ RT (913. 98] (914. 28] 
72 FIFTH AVE 557+60. 86 39.84’ RT = * 

73 FIFTH AVE 557+54. 70 42. 76’ RT & 2 

74 FIFTH AVE 557+44. 70 39. RT = ms 

75 FIFTH AVE 557+34. 70 39.84’ RT 
76 FIFTH AVE 557+24. 70 39. RT 
TT FIFTH AVE 557+14. 70 42. 

78 FIFTH AVE 557+11. 70 42. 

79 FIFTH AVE 557+00. 65 42. 

80 FIFTH AVE 556+89. 59 42. 

81 FIFTH AVE 556+86. 72 39. 

82 FIFTH AVE 556+76. 87 39. 

83 FIFTH AVE 556+66. 87 39. 

84 FIFTH AVE 556+56. 87 42. 


NOTE: 85 FIFTH AVE 556+46. 88 39. 


* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900. 001-DESIGN OF CURB RAMPS 86 FIFTH AVE 556+89.59 | 33. 
87 FIFTH AVE 557+11.70 | 33. 


CI MATCH EXISTING ELEVATION 
DESIGNED — MJP/AGO PORT AUTHORITY OF ALLEGHENY COUNTY 
PART THROUGH A GRANT FROM THe NOT FOR CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower U.S. DEPARTMENT OF IN CHARGE LAR INTERSECTION DATA 
707 Grant Street URBAN MAGS TRANSFOR PATON AGT CO ST R U CTl O N ) oad 05/01/24 FIFTH AVE & LYTTON AVE 


Pitt burgh PA 15219 ee PORT AUTHORITY QF ALLEGHENY cae ry Port Authority CONTRACT NO. BRT-001 
sera REVISIONS connecting people to life Dwe.no. |D53 


"michae!. megarry" 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_ INT_SHT40_02. dgn 


OPERATOR? 


8:49:25 PM 


PLOTTED? 3/21/2024 


LEGAL R/W LINE 


TEMP CONSTR 
EASEMENT 


TANNY S@ AVE 


N [42°01'02" W 


TENN V 
fa ISON AVE CONSTR B 


TENNYSON AVE STATION. _— 


FIFTH AVE LEGEND 
~_esy.— ELEVATION POINT 


FIFTH AVE CONSTR B- : ° IDENTIEICATION 
47°58/ 04" E rT Dr ee eeee WARNING 


DIRECTIONAL 
INDICATOR 


CURB RAMP 


— — — PAV’T SAW CUT LINE 


——— 
7 
eae | 


= 
LEGAL R/W LINE © & ais 


WB 8 


SEE SHEET 380 
DESIGNED MIP/AGO PORT AUTHORITY OF ALLEGHENY COUNTY 
FEDERAL TRANSIT ADMINISTRATION NOT FOR CHECKED BES BUS par 0 Tae ee TAN OAKLAND 
Gulf Tower ys IN CHARGE LAR 
707 Grant Stee ineaounss tenstoetey cr] CONSTRUCTION) fore eseuas FIFTH AVE & TENNYSON AVE 
age | : co 
Pittsburgh, PA 15219 : Beene COUNTY, PENNGYAANIAT ONY AS SHOWN Port Authority }_con eet Be 


"michae!. megarry" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_ INT_SHT41_01. dgn 


OPERATOR? 


REVISIONS connecting people to life 


8: 49:30 PM 


NORTHWEST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


NORTHEAST QUADRANT 


ELEVATION POINT 
BACK OF SIDEWALK NUMBER 


PLOTTED? 3/21/2024 


FIFTH AVE 


559+27. 43 


30. 02’ 


(915. 46] 


[916.00] 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


= 30 


FIFTH AVE 


559+30. 97 


28.55’ 


(915.52) 


916. 02 


TENNYSON AVE 


10+54. 41 


14. 83’ RT 


C917. 15] 


C917. 78] 


= 31 


FIFTH AVE 


559+34. 06 


25. 46’ 


(915.62) 


916.10 


TENNYSON AVE 


10+42. 01 


14. 83’ RT 


(916. 85] 


917. 43 


= 32 


TENNYSON AVE 


10+32. 01 


14. 83’ RT 


(916. 62] 


* 


FIFTH AVE 


5594+37.-59 


24. 00’ 


(915.69) 


916.15 


33 


FIFTH AVE 


559+45. 37 


24. 00’ 


(915.77) 


916.20 


FIFTH AVE 


560+12. 31 


24.92’ LT 


(916. 49] 


917.07 


34 


FIFTH AVE 


559+55. 37 


24. 00’ 


(915.92) 


916. 42 


FIFTH AVE 


560+19. 40 


22.00’ LT 


(916. 43] 


917.01 


35 


FIFTH AVE 


559+69. 40 


24. 00’ 


(916.21) 


* 


FIFTH AVE 


560+29. 40 


22.00’ LT 


(916. 48] 


* 


36 


FIFTH AVE 


560+39. 40 


22.00’ LT 


(916.56) 


917.14 


FIFTH AVE 


559+76. 45 


26.94’ 


(916.35) 


916. 93% 


37 


TENNYSON AVE 


10+33.99 


15.17’ 


(916.54) 


* 


FIFTH AVE 


560+49. 40 


22. 00’ LT 


(916.67) 


917.25 


38 


TENNYSON AVE 


10+43.99 


15.17’ 


(916.90) 


917.48 


FIFTH AVE 


560+49. 40 


37.67’ LT 


(917. 45] 


= 39 


FIFTH AVE 


560+39. 40 


37.67’ LT 


(917.27) 


TlolOlelAla/a}/sa}al|rn}a 


TENNYSON AVE 


10+55. 27 


15.17’ 


0916.31] 


C917. 85] 


= 40 


TENNYSON AVE 


10+46. 54 


34. 863 RT 


(917.55) 


TENNYSON AVE 


10+55. 27 


21.54’ 


C917. 98] 41 


Ww 


TENNYSON AVE 


10+44. 00 


25. 47’ 


(917.29) 


FIFTH AVE 


559+55. 37 


39.27’ 


(916.58] 


FIFTH AVE 


559+45. 37 


38.47’ 


(916. 40] 


FIFTH AVE 


559+37.59 


37. 76’ 


[916.29] 


FIFTH AVE 


559+34. 06 


37.81’ 


(916. 23] 


FIFTH AVE 


559+30. 97 


37. 78’ 


(916. 20] 


FIFTH AVE 


559+27. 43 


37. 16’ 


(916.17] 


SOUTHWEST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


TENNYSON AVE 


10+54. 41 


27.07’ RT 


SOUTHEAST QUADRANT 


C917. 84] 


ELEVATION POINT 
BACK OF SIDEWALK NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


70 


FIFTH AVE 


559+55. 47 


29.97’ 


(915. 48] 


(916.19] 


Zz 50 


71 


FIFTH AVE 


559+67. 13 


30. 06’ 


0915.55] 


* 


FIFTH AVE 


560+19. 19 


29. 98’ RT 


(916.01) 


(916. 45] 


= 51 


72 


FIFTH AVE 


559+78. 79 


30. 


(915.71) 


(916. 26] 


FIFTH AVE 


560+28. 78 


30. 00’ RT 


(916. 06] 


* 


= 52 


73 


FIFTH AVE 


559+78. 79 


39. 83’ 


FIFTH AVE 


560+38. 37 


30. 02’ RT 


(916. 13] 


(916.63) 


[916.52] 53 


FIFTH AVE 


560+38. 38 


39.82’ RT 


(C916. 89] 


74 


FIFTH AVE 


559+67. 13 


39. 83’ 


(916. 44] 54 


75 


FIFTH AVE 


559+55. 47 


39. 83’ 


FIFTH AVE 


560+28. 78 


39.82’ RT 


(916. 73] 


(916. 36] 55 


"michae!. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_ INT_SHT41_02. dgn 


OPERATOR? 


FIFTH AVE 


560+19. 19 


39.82’ RT 


(916. 72] 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 


CONSTRUCTION) 


DESIGNED 


MJP/AGO 


NOTE: 


PER ITEM # 


* TOP OF CURB ELEVATION TO BE DETERMINED 
01900. 001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


JBM 


PITTSBURGH 


CHECKED 


BFS 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


LAR 


DATE 


95/01/24 


SCALE 


AS SHOWN 


connecting people to life 


INTERSECTION DATA 
FIFTH AVE & TENNYSON AVE 


Port Authority 


DWG. NO. ID55 


82 492 46 PM 


PLOTTED? 3/21/2024 


CO" 
\ P-LEGAL R/W LINE 


W 
LEGAL R/W LINE 


RUSKIN AVE CONSTR B 


LEGAL! R/W LINE 


FIFTH AVE 


oN 


FIFTH AVE CONSTR B- 
\ 562 


N 47°58’ 04" 


E 


"michae!. megarry" 


A=COM 


Gulf Tower 


707 Grant Street 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_ INT_SHT42_01. dgn 


OPERATOR? 


5th Floor 
Pittsburgh, PA 15219 


DESCRIPTION 


REVISIONS 


20 FEET 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


DESIGNED 


LEGEND 


ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 
CURB RAMP 


PAV’ T SAW CUT LINE 


MJP/AGO 


S 


DRAWN 


JBM 


EE SHEET 381 
PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


CHECKED 


BFS 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


LAR 


INTERSECTION DETAILS 


DATE 


05/01/24 


FIFTH AVE & RUSKIN AVE 


SCALE 


AS SHOWN 


Port Authority 


8:49:51 PM 


NORTHWEST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


PLOTTED? 3/21/2024 


FIFTH AVE 


562+28. 60 


23.73’ LT 


0918.51] 


918.93 


FIFTH AVE 


562+38. 60 


23.95’ LT 


(918.60) 


919. 02 


FIFTH AVE 


562+48. 60 


24.17° LT 


(918.79) 


919.21 


FIFTH AVE 


562+58. 61 


24.39’ LT 


(919.08) 


919.50 


FIFTH AVE 


562+65. 54 


27.40’ LT 


(919.27) 


919.69 


RUSKIN AVE 


50+34. 39 


15.00’ LT 


(919.37) 


* 


RUSKIN AVE 


50+44. 39 


15.00’ LT 


(919.77) 


920. 19 


RUSKIN AVE 


50+55. 18 


15.00’ LT 


(920. 26] 


920. 68 


RUSKIN AVE 


50+57. 20 


15.14’ LT 


(920. 33] 


(920. 72] 


RUSKIN AVE 


50+57. 15 


22.17’ LT 


(920. 76] 


RUSKIN AVE 


50+44. 39 


26.37’ LT 


[919.95] 


FIFTH AVE 


562+48. 29 


38.80’ LT 


919. 48 


FIFTH AVE 


562+38. 20 


38. 15’ LT 


919.29 


FIFTH AVE 


562+28. 30 


38.09’ LT 


919.19 


NORTHEAST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


30 


RUSKIN AVE 


50+55. 76 


15.31’ RT 


(920. 48] 


(920. 89] 


31 


RUSKIN AVE 


50+53. 76 


15.32’ RT 


(920. 40] 


920. 81 


32 


RUSKIN AVE 


50+45. 51 


15. 42’ RT 


(920. 08] 


920. 49% 


33 


RUSKIN AVE 


50+35. 58 


15.54’ RT 


(919. 79] 


* 


34 


FIFTH AVE 


563+01. 92 


28.37’ LT 


(919. 66] 


920. O7* 


35 


FIFTH AVE 


563+09. 15 


25.50’ LT 


(919. 66] 


920. 08 


36 


FIFTH AVE 


563419. 11 


25. 72’ LT 


(919. 66] 


920. 08 


37 


FIFTH AVE 


563+29. O7 


25.94’ LT 


[919.65] 


920. O7 


38 


FIFTH AVE 


563+39. 10 


26. 16’ LT 


(919. 74] 


920. 16 


39 


FIFTH AVE 


563+38. 84 


38.33’ LT 


(920. 40] 


40 


FIFTH AVE 


563428. 82 


38.57’ LT 


(920. 30] 


41 


FIFTH AVE 


563+18. 81 


39.17’ LT 


(920. 35] 


42 


RUSKIN AVE 


50+45. 49 


25.01’ LT 


[920.57] 


43 


RUSKIN AVE 


50+55. 82 


22.15’ LT 


[921.02] 


SOUTH QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 


TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


50 


FIFTH AVE 


563+19. 61 


28.89’ RT 


E919. 241 


C919.71] 


51 


FIFTH AVE 


563+29. 61 


30. 00’ RT 


919..31 


919. 81 


52 


FIFTH AVE 


563+39. 61 


30. 00’ RT 


919. 41 


919.91 


53 


FIFTH AVE 


563+49. 61 


30. 00’ RT 


919.51 


920. 01 


54 


FIFTH AVE 


563+49. 61 


39.31’ RT 


(920. 22] 


55 


FIFTH AVE 


563+39. 61 


39.31’ RT 


(920.11) 


56 


FIFTH AVE 


563+29. 61 


39.31’ RT 


(920. 04] 


57 


FIFTH AVE 


563+19. 61 


39.31’ RT 


NOTE: 


(919.95) 


* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


DESIGNED MJP/AGO 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
INTERSECTION DATA 
FIFTH AVE & RUSKIN AVE 


Port Authority 


THE PREPARATION OF THIS 


"michae!. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


DOCUMENT HAS BEEN FINANCED IN DRAWN JBM 

PART THROUGH A GRANT FROM THE R 

FEDERAL TRANSIT ADMINISTRATION, N OT FO CHECKED BFS 
INCHARGE —_LAR 

URBAN MASS TRANSPORTATION ACT CO ST R U CT | O N ) DATE 05/01/24 

OF 1964, AS AMENDED, FOR THE 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 

PORT AUTHORITY OF ALLEGHENY SCALE 
COUNTY, PENNSYLVANIA. 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_ INT_SHT42_02. dgn 


OPERATOR? 


DESCRIPTION 
REVISIONS 


AS SHOWN 


8:50:07 PM 


PLOTTED: 3/21/2024 


gl EGAL Se 


=—- 


564 FIFTH AVE CONSTR BX 
N 47°58'04" E ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 


CURB RAMP 


— —— — PAV’T SAW CUT LINE 


TEMP CONSTR 
EASEMENT 


20 FEET 


DESIGNED: 5 MIE/ACO PORT AUTHORITY OF ALLEGHENY COUNTY 
— reboaa sans oust Sen NOT FOR CHECKED FS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
ull lower oe IN CHARGE LAR 
707 Grant Street N CO STRU CTl O N ) DATE 05/01/24 FIFTH AVE & BELLEFIELD AVE 
Sth Floor DESCRIPTION SCALE Port Authority CONTRACT NO. BRT-001 


Pittsburgh, PA 15219 COUNTY, PENNSYLVANIA AS SHOWN owen. ID58 


REVISIONS connecting people to life 


"michael. megarry" 


FILE PATH? co? \pwwork ing\decom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_01_ INT_SHT43_01. dgn 


OPERATOR? 


8:50:12 PM 


NORTHWEST QUADRANT SOUTHWEST QUADRANT 


POINT ELEVATION ELEVATION ELEVATION POINT ELEVATION ELEVATION ELEVATION 
NUMBER BASEL INE STATION OFFSET | BoTTOM OF CURB | TOP OF CURB | BACK OF SIDEWALK NUMBER BASELINE STATION OFFSET | goTToM OF CURB | TOP OF CURB. | BACK OF SIDEWALK 


FIFTH AVE 564+51.52 27.50’ LT (920. 96] 921.38 = 50 S BELLEFIELD AVE 60+25. 02 17.99’ LT (919.67) (920. 06] = 
FIFTH AVE 564+61.52 27.50’ LT [921.09] 921.51 i 51 S BELLEFIELD AVE 60+32.50 18.54’ LT (919.92) * - 
FIFTH AVE 564+71.52 27.50’ LT [921.20] * # 52 S BELLEFIELD AVE 60+41. 63 21.44’ LT (920. 15] = 
FIFTH AVE 564+81.50 27.50’ [921.37] 921.79 53 FIFTH AVE 564+32. 24 32. 86’ RT (920. 26] 
FIFTH AVE 564+86. 91 29.09’ [921.54] 921.96 54 FIFTH AVE 564+25. 24 30. 00’ RT 920. 18 
N BELLEFIELD AVE 614+31.19 12. 00’ [921.60] * 55 FIFTH AVE 564+15. 24 30. 00’ RT 920. 16 
N BELLEFIELD AVE 614+41.19 12.00’ [921.90] 922. 32 56 FIFTH AVE 564+05. 24 30. 00’ RT 920. 13 = 
N BELLEFIELD AVE 614+51.19 12. 00’ (922. 26] 922.68 Sf FIFTH AVE 563+95. 24 30. 00’ RT 920. 11 z 
N BELLEFIELD AVE 61+61. 20 12. 00’ (922. 68] 923.10 58 FIFTH AVE 563+95. 08 39.31’ RT ic, (920. 61] 
N BELLEFIELD AVE 61+71.20 12. 00’ [923.05] 923.47 59 FIFTH AVE 564+05. 24 45. 10’ RT = (920. 49] 
N BELLEFIELD AVE 61+78. 82 12.00’ [923.34] 923.76 60 S BELLEFIELD AVE 60+24. 38 35.58’ LT = (920. 19] 
N BELLEFIELD AVE 61+82. 35 13. 46’ [923.41] 923. 83 
N BELLEFIELD AVE 61485. 02 16.13’ [923.47] 923.89 
N BELLEFIELD AVE 614+88.55 Lie59! [923.60] 924. 02 z 
N BELLEFIELD AVE 61+89. 89 17.59’ [923.55] 923.76 = 
N BELLEFIELD AVE 61489. 85 26.47’ LT = = (923. 98] 
N BELLEFIELD AVE 61+78. 82 26. 39’ zs = (923.651 
N BELLEFIELD AVE 614+71.19 26. 33’ = = (923. 40] 
N BELLEFIELD AVE 61461. 20 29. 49’ [923.54] 
N BELLEFIELD AVE 61451. 20 29.61’ LT (922. 87] 
N BELLEFIELD AVE 61+41.20 29.69’ LT (922. 06] 
FIFTH AVE 564+61.51 38.72’ [921.62] 
FIFTH AVE 564+51.50 38. 42’ 921.48 


PLOTTED? 3/21/2024 


NOTE: 


* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


DESIGNED MJPIAGO PORT AUTHORITY OF ALLEGHENY COUNTY 
FEBEsa THAN) AoMWVST RATION NOT FOR CHECKED BFS BUS RAPID TRANS TU PTOWN TO OAKLAND 
Gulf Tower ws IN CHARGE LAR 
707 Grant Street URGAN MASS TRANSPORTATION nen CO STRU CTl O N) Sue 05/01/24 FIFTH AVE & BELLEFIELD AVE 
; oor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 7 
Pittsburgh, PA 15219 REVISIONS Sian els aoe Port Authority Dwe.No.  |D59 


"michae!. megarry" 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O1_ INT_SHT43_02. dgn 


OPERATOR? 


PLOTTED? 3/21/2024 


"michael. megarry" 


OPERATOR? 


8:50:28 PM 
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THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


A=COM  )cANNETT FLEMING 


Foster Plaza 8 


PART THROUGH A GRANT FROM THE N OT FO R 
FEDERAL TRANSIT ADMINISTRATION. 


Gulf Tower Suite 400 


707 Grant Street 730 Holiday Drive 
: ue is Pittsburgh, PA. 15220 


FILE PATH? ct \pwwork ing\aecom_ds16_na\michae |. mcgarry@aecom. com\d0212166\BRT_O7_INT_SHT02_01. dgn 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE TR TI N 
URBAN MASS TRANSPORTATION ACT 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


Pittsburgh, PA 15219 


REVISIONS 


COUNTY, PENNSYLVANIA. 


DESIGNED 


DRAWN 


CHECKED KCF 


IN CHARGE GEC 


DATE 05/01/24 


SCALE 
AS SHOWN 


LEGEND 


ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 


CURB RAMP 


PAV’ T SAW CUT LINE 


Ss 


EE SHEET 383 
PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 

BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INTERSECTION DETAILS 
FORBES AVE & BOYD ST 


y [CONTRACTNO.BRT-001_—| 
owe.no. _ 1D60 


Port Authorit 


connecting people to life 


8:50:34 PM 


PLOTTED? 3/21/2024 


SOUTHEAST QUADRANT 
ELEVATION ELEVATION ELEVATION 


POINT 


NUMBER BASEL INE STATION OFFSET | BOTTOM OF CURB| TOP OF CURB |BACK OF SIDEWALK 


40 BOYD ST 1+88.90 14.87’ 
41 BOYD ST 1+92. 78 14.77’ 
42 BOYD ST 1+99. 87 17.56’ 781.80 * = 
43 FORBES AVE 123+09. 80 16.61’ 782.12 * - 


R (782. 46] C782. 90*] = 
R 
R 
R 
44 FORBES AVE 123+15. 76 16.64’ RI C782. 32] (C782. 66*] = 
RT 
R 
R 
R 


782. 13 * = 


45 FORBES AVE 1234+15.66 | 25.34’ = = C782. 80] 
46 FORBES AVE 123+13.12 25. 42’ 782. 62 
47 FORBES AVE 123+09. 33 27. 48’ 782.63 
48 FORBES AVE 123+09.06 | 30. 33’ C782. 88] 


NOTE: 


%* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


f =COM (4] GANNETT FLEMING THE PREPARATION OF THIS. a =e SR ee een ae 
sh Poser Pazaé NS: INC FEDERAL TRANSIT ADMINISTRATION NOT FOR oe ee ae ee 
yor Grant Sect ABN og dais awrsephveer] CONSTRUCTION) | jose sera _FOREES AVE & BOYD ST 
Pittsburgh, PA 15219 3 ae Se Sd AS SHOWN Port Authority 


"michael. megarry" 
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OPERATOR? 


8:50:51 PM 


PLOTTED? 3/21/2024 
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ELEVATION POINT 
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DETECTABLE WARNING 
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DIRECTIONAL 
INDICATOR 


LEGEND 
Ba 


CURB RAMP 


— — — PAV’T SAW CUT LINE 


Ss 


EE SHEET 383 
‘ DESIGNED - ice PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM  UGANNETT FLEMING ENON TS ceo ae 
GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED Kor BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Foster Plaza 8 
Gulf Tower Bgl U.S. DEPARTMENT OF IN CHARGE GEC INTERSECTION DETAILS 
707 Grant Street 730 Holiday Drive URBAN MASS TRANSPORTATION ACT CONSTRUCTION ) DATE osot/24 FORBES AVE & ARMSTRONG TUNNEL 
__ Sth Floor aay DESERIPTION PORT AUTHORITY OF ALLEGHENY SCALE i CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 SEV EINE eer eta neers ens Port Authority pwe.No.  |D62 


"michael. megarry" 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O7_ INT_SHTO03_01. dgn 


OPERATOR? 


PLOTTED? 3/21/2024 


"michael. megarry" 


OPERATOR? 


8:50:56 PM 


FILE PATH? cs \pwwork ing\decom_ds16_na\michae |. megdrry@aecom. com\d0212166\BRT_O7_ INT_SHT03_02. dgn 


SOUTHWEST QUADRANT 


POINT 
NUMBER 


BASEL INE STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


BACK OF SIDEWALK 


20 


FORBES AVE 125+65. 97 


16.91’ RT 


(789. 65] 


C789. 76*] 


21 


FORBES AVE 125+64. 71 


16.77’ RT 


789. 62 


* 


22 


FORBES AVE 125+61. 72 


16.65’ RT 


789.55 


* 


23 


FORBES AVE 125+49. 23 


16.64’ RT 


C789. 29] 


C789. 29*] 


24 


FORBES 125+49. 23 


23.88’ RT 


C789. 69] 


25 


FORBES AVE 125+53. 19 


24.80’ RT 


790. 03 


26 


FORBES AVE 125+54. 97 


24.96’ RT 


790. Of 


27 


FORBES AVE 125+60. 73 


24.99’ RT 


790. 19 


28 


FORBES 125+62. 19 


27.05’ RT 


(790. 35] 


29 


FORBES AVE 125+65. 97 


24.89’ RT 


C790. 31] 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 


730 Holiday Drive 
Pittsburgh, PA. 15220 


DESCRIPTION 


REVISIONS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


DESIGNED 


DRAWN 


CHECKED KCF 


IN CHARGE GEC 


DATE 05/01/24 


SCALE 
AS SHOWN 


NOTE: 


%* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INTERSECTION DATA 
FORBES AVE & ARMSTRONG TUNNEL 


Port Authorit 


connecting people to life 


y 


CONTRACT NO. BRT-001 
DWG. NO. ID63 


PLOTTED? 3/21/2024 


"michael. megarry" 


OPERATOR? 


8251212 PM 
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EE SHEET 384 
; hse 1cG PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM _ [GANNETT FLEMING THEPRERARATIONOE 4S eons es | PORT AUTHORITY OF ALLEGHENY COUNTY | 
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FILE PATH: ct \pwwork ing\gecom_ds16_na\michae |. mcgdrry@aecom. com\d0212166\BRT_O7_ INT_SHT04_01.dgn 


PLOTTED? 3/21/2024 


18 PM 


82518 


NORTHWEST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK| 


NORTHEAST QUADRANT 


FORBES AVE 


128+90. 36 


16.59’ LT 


(799. 25] 


C799. 50*] 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWAL 


FORBES AVE 


128+94. 36 


16.58’ LT 


799.29 


* 


20 


CHATHAM SQ 


21435, 43 


15.12’ 


(797.59) 


C797. 86] 


CHATHAM SQ 


21+20. 49 


18.72’ LT 


798. 87 


* 


21 


CHATHAM SQ 


21427. 25 


15. 06’ 


798. 68 


* 


CHATHAM SQ 


21+31. 06 


14.47’ LT 


C797. 70] 


C798. 12*] 


22 


CHATHAM SQ 


21+20. 06 


18.04’ 


799.54 


* 


FORBES AVE 


128+99. 58 


31.51% LT 


(C798. 38] 


23 


FORBES AVE 


129+48. 82 


16.63’ 


799.99 


* 


FORBES AVE 


128+99. 57 


24.99’ LT 


798. 93 


24 


FORBES AVE 


129+64.35 


16.64’ 


(800. 20] 


(800. 27] 


FORBES AVE 


128+90. 38 


24.92’ LT 


25 


FORBES AVE 


129+64. 36 


30. 46’ 


[799.02] 


26 


FORBES AVE 


129+50. 06 


30. 32’ 


27 


FORBES AVE 


129+50. 05 


34. 78’ 


R 
R 
R 
Lt 
L 
L 
L 
L 


SOUTH 


EAST QUADRANT 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


BACK OF SIDEWALK 


40 


McANULTY DR 


3+65. 06 


16.24’ 


(801.29) 


C801. 74] 


41 


McANULTY DR 


3+71. 08 


16.17’ 


800. 94 


* 


42 


McANULTY DR 


3+81.30 


20. 02’ 


800. 34 


* 


43 


FORBES AVE 


129+52. 74 


16.50’ 


800. 32 


* 


44 


FORBES AVE 


129+58. 20 


16.50’ 


800. 45 


800. 79 


45 


FORBES AVE 


129+68. 00 


16.50’ 


(800.57) 


C800. 81] 


46 


FORBES AVE 


129+68. 00 


26.50’ 


C801. 04] 


47 


FORBES AVE 


129+63. 06 


26.50’ 


801.00 


48 


FORBES AVE 


129+58. 20 


26. 50’ 


800. 92 


49 


FORBES AVE 


129+58. 20 


30. 93’ 


800. 98 


50 


FORBES AVE 


129+52. 37 


32. 13’ 


801.26 


51 


FORBES AVE 


129+48. 39 


37. 20° 


R 
R 
R 
R 
R 
R 
RT 
R 
R 
R 
R 
R 


(801. 90] 


NOTE: 


%* TOP OF CURB ELEVATION TO BE DETERMINED 


"michael. megarry" 


OPERATOR? 


PER ITEM # 01900.001-DESIGN OF CURB RAMPS 
C1 MATCH EXISTING ELEVATION 


DESIGNED 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INTERSECTION DATA 
FORBES AVE & CHATHAM SQ 


Port Authortty 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


730 Holiday Drive 
Pittsburgh, PA. 15220 
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THE PREPARATION OF THIS 

DOCUMENT HAS BEEN FINANCED IN DRAWN TCG 
PART THROUGH A GRANT FROM THE 

FEDERAL TRANSIT ADMINISTRATION, N OT FO R Gpeenee RCE 
U.S. DEPARTMENT OF INCHARGE GEG 
eee e805 wr] CONSTRUCTION = 
URBAN MASS TRANSPORTATION ACT DATE 05/01/24 
OF 1964, AS AMENDED, FOR THE 

PORT AUTHORITY OF ALLEGHENY SCALE 
COUNTY, PENNSYLVANIA. 


DESCRIPTION 
REVISIONS 


AS SHOWN 


8:51:35 PM 


PLOTTED? 3/21/2024 


"michael. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 
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DESCRIPTION 


REVISIONS 


20 FEET 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


LEGAL R, 


NOT FOR 
CONSTRUCTION) 


DESIGNED 


DRAWN 


CHECKED KCF 


IN CHARGE GEC 


DATE 05/01/24 


SCALE 
AS SHOWN 


ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 


CURB RAMP 


— —— — PAV’T SAW CUT LINE 


FOR ROADWAY PLAN S$ 


EE SHEET 386 
PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INTERSECTION DETAILS 
FORBES AVE & STEVENSON ST 


Port Authorit 


connecting people to life 


y 


CONTRACT NO. BRT-001 
owen 1068 


8:51:42 PM 


PLOTTED? 3/21/2024 


SOUTHWEST QUADRANT 


NORTH 


EAST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


ELEVATION 


OFFSET | BoTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWAL 


20 


STEVENSON ST 


15+51.14 


17.98’ RT (798. 96] 


C799. 03] 


21 


STEVENSON ST 


15+42. 21 


17.95 - 02 


22 


STEVENSON ST 


15+33.27 


17.92’ 13 


23 


STEVENSON ST 


15+22. 61 


22.32’ - 24 


24 


FORBES AVE 


142+11. 26 


17.92’ 41 


25 


FORBES AVE 


142+21.05 


17. 88’ »50 


26 


FORBES AVE 


142+24.59 


19.33’ 49 


27 


FORBES AVE 


142+26. O7 


22. 86’ «42 


28 


FORBES AVE 


142+26. 12 


32. 38’ - 33 


29 


FORBES AVE 


142+26. 86 


34.14’ 


30 


FORBES AVE 


142+28. 63 


34. 87’ 


31 


FORBES AVE 


142+38. 63 


34. 80’ 


32 


FORBES AVE 


142+48. 63 


34.73’ 


33 


FORBES AVE 


142458. 50 


34. 66’ 


34 


FORBES AVE 


142+58. 57 


45. 38’ 


35 


FORBES AVE 


142+48. 70 


45.38’ 


36 


FORBES AVE 


142438. 70 


45. 38’ 


37 


FORBES AVE 


142+28.60 


45. 38’ 


38 


FORBES AVE 


142+18.56 


45. 38’ 


39 


FORBES AVE 


142+08. 42 


45. 38’ 


40 


FORBES AVE 


142+08. 42 


50. 82’ 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 


BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


SOUTH 


EAST QUADRANT 


70 


STEVENSON ST 


12+26. 33 


17.90’ 


LT 


[800. 18] 


71 


STEVENSON ST 


12+33. 63 


17.91’ 


LT 


800. O07 


POINT 
NUMBER 


BASELINE 


STATION 


ELEVATION 


OFFSET | BoTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


72 


STEVENSON ST 


12+40. 78 


20. 89’ 


LT 


799. 70 


50 


FORBES AVE 


142+11.04 


33. 66’ 


800. 08 


73 


FORBES AVE 


141+50. 01 


18.00’ 


RT 


799. 73 


51 


FORBES AVE 


142+11.00 


22.04’ C799. 4] 


C799. 98] 


74 


FORBES AVE 


141+40. 01 


18.00’ 


RT 


799. 76 


52 


FORBES AVE 


142+21.00 


22.01’ 799. 49 


800. O7 


75 


FORBES AVE 


141430. 01 


18. 00’ 


RT 


799. 84 


53 


FORBES AVE 


142+31.00 


800. 15 


76 


FORBES AVE 


141+20. 01 


18.00’ 


RT 


799.99 


54 


FORBES AVE 


142+41.00 


21.82’ 799. 62 


800. 21 


77 


FORBES AVE 


141+10.01 


18.00’ 


RT 


800. 16 


55 


FORBES AVE 


142+41.00 


33.39’ = 


80. 31 


78 


FORBES AVE 


141+00. 01 


18.00’ 


RT 


800. 36 


56 


FORBES AVE 


142+31.00 


33. 49’ 


800. 26 


79 


FORBES AVE 


141+00. 01 


24.67’ 


RT 


800. 76 


57 


FORBES AVE 


142+21, 00 


R 
R 
R 
21.93’ RT 799.56 
RT 
R 
R 
R 


33. 59° 


800. 18 


80 


FORBES AVE 


141410. 01 


24.67’ 


RT 


800. 56 


81 


FORBES AVE 


141+20. 01 


24.67’ 


RT 


800. 38 


82 


FORBES AVE 


141+30. 01 


24.67’ 


RT 


800. 25 


83 


FORBES AVE 


141+40. 01 


24.67’ 


RT 


800. 19 


84 


FORBES AVE 


141+48. 92 


24.67’ 


RT 


[800. 40] 


85 


FORBES AVE 


141+48. 90 


35. 17/ 


RT 


[C 800. 82] 


86 


STEVENSON ST 


12+10. 00 


29. 02’ 


LT 


(801.52) 


87 


STEVENSON ST 


12+10. 00 


17.87’ 


LT 


[801.22] 


[801.36] 
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REVISIONS 
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THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


fale 
abe! 


C-2 a 
poe au Oo ae 


LEGAL R/W_LINE 


NOT FOR 
CONSTRUCTION) 


DESIGNED 


DRAWN 


CHECKED KCF 


IN CHARGE GEC 


DATE 05/01/24 


SCALE 
AS SHOWN 


Port Authority 


connecting people to life 


LEGEND 
° 


ZEN 


ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 


CURB RAMP 


PAV’ T SAW CUT LINE 


FOR ROADWAY PLAN S$ 


EE SHEET 
PITTSBURGH PENNSYLVANIA 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INTERSECTION DETAILS 
FORBES AVE & PRIDE ST 


CONTRACT NO. BRT-001 
ove.no. 1068 


8:52:37 PM 


PLOTTED? 3/21/2024 


SOUTHWEST QUADRANT 


NORTH 


EAST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


ELEVATION 
OFFSET | BoTTOM OF CURB 


ELEVATION ELEVATION 


TOP OF CURB | BACK OF SIDEWAL 


20 


PRIDE ST 


27+25. 00 


14.29’ (805. 35] 


(805. 90] 


21 


PRIDE ST 


27+07. 09 


14. 40’ 804. 93 


* 


22 


PRIDE ST 


26496. 15 


14. 48’ 805. 00 


23 


PRIDE ST 


26+85. 53 


18.99’ 805. 08 


24 


FORBES 


145+97. 96 


4.50’ 805. 16 


25 


FORBES 


146+07. 96 


4.50’ 805. 36 


26 


FORBES 


146+17. 96 


4.50’ 805.55 


27 


FORBES 


146+27. 10 


4.50’ 805. 74 


28 


FORBES 


146+29. 02 


4. 88’ 805. 78 


29 


FORBES 


146+30. 64 


5. 96’ 805.79 


30 


FORBES 


146+33. 71 


9.04’ 805.79 


31 


FORBES 


146+35. 33 


10. 12’ 805. 81 


32 


FORBES 


146+37.25 


10.5’ 


33 


FORBES 


146+47.25 


10. 5’ 


34 


FORBES 


146+57. 25 


10. 5’ 


35 


FORBES 


146+57. 25 


29. 66’ 


807.10 


36 


FORBES 


146+47.25 


29.63 


806. 88 


37 


FORBES 


146+37. 25 


29.61’ 


806. 53 


38 


FORBES 


146+27.25 


29.61’ 


806. 36 


39 


FORBES 


146+17. 96 


29.64’ 


806. 2 


40 


FORBES 


146+07. 96 


29.67’ 


806. 01 


41 


FORBES 


145+97. 96 


29.69’ 


805. 72 


42 


FORBES 


145+93. 06 


29.75’ 


805. 48 


43 


FORBES 


145+93. 08 


39.81’ 


(805. 72] 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


SOUTH 


EAST QUADRANT 


70 


PRIDE ST 


12+01.01 


14.78’ LT 


(804. 39] 


(804. 66] 


POINT 
NUMBER 
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STATION 


ELEVATION 
OFFSET | BoTTOM OF CURB 


ELEVATION ELEVATION 


TOP OF CURB /|BACK OF SIDEWALK 


71 


PRIDE ST 


12+10. 19 


14.79’ LT 


804.09 


804. 45 


50 


PRIDE ST 


12+14. 38 


14.90’ RT 805. 14 


72 


PRIDE ST 


12+17. 95 


14.81’ LT 


803.92 


51 


PRIDE ST 


12+25. 05 


19.11% RT 805. 14 


73 


FORBES AVE 


145+49.57 


22.42’ RT 


803. 89 


52 


FORBES 


145+96. 83 


18.50’ RT 804.77 


53 


FORBES 


146+06. 83 


18.50’ RT - 98 


74 


FORBES AVE 


145+42. 42 


19.51’ RT 


803.58 


75 


FORBES AVE 


145+32. 42 


19.60’ RT 


803. 47 


54 


FORBES 


146+16. 83 


18.50’ 17 


76 


FORBES AVE 


145+22. 42 


19.69’ RT 


803. 32 


55 


FORBES 


146+26. 83 


18.50’ 37 


TT 


FORBES AVE 


145+12. 42 


19.78’ RT 


803.19 


56 


FORBES 


146+26. 83 


805. 81 


78 


FORBES AVE 


145+12. 42 


32.07’ RT 


803. 89 


57 


FORBES 


146+16. 83 


30. 00’ 


805. 61 


79 


FORBES AVE 


145+22.53 


31.90’ RT 


804.02 


58 


FORBES 


146+06. 83 


29. 98’ 


805. 42 


80 


FORBES AVE 


145+32. 53 


31.26’ RT 


804. 16 


59 


FORBES 


145+96. 83 


29. 96’ 


805. 28 


81 


FORBES AVE 


145+42. 31 


31.25’ RT 


804. 32 


60 


FORBES 


145+91.34 


29. 95/ 


- 805.19 


82 


FORBES AVE 


145+42. 27 


37.24’ RT 


804.55 


61 


FORBES 


145+91. 16 


45.52’ 


= (805. 57] 


83 


FORBES AVE 


145+42, 21 


46.43’ RT 


(804. 73] 


62 


PRIDE 


12+02.50 


R 
R 
R 
R 
R 
R 
30.02’ R 
R 
R 
R 
R 
R 
R 


15.08’ RT C804. 74] 


C805. 15] - 
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GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED __KCE BUS RAPID TRANSIT UPTOWN TO OAKLAND 


FEDERAL TRANSIT ADMINISTRATION, 


Gulf Tower : U.S. DEPARTMENT OF INCHARGE GEC INTERSECTION DETAILS 
707 Grant Street 730 olay Drive (aeaannce remseoeatenact| CONSTRUCTION) [ose —ssouz FORBES AVE & MARION ST 
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OPERATOR? 


PM 


. 
os NORTHWEST QUADRANT NORTHEAST QUADRANT 

N os 

af POINT ELEVATION ELEVATION ELEVATION POINT ELEVATION ELEVATION ELEVATION 

se NUMBER BRSEEINE Seinen OFFSET | BoTTOM OF CURB| TOP OF CURB | BACK OF SIDEWALK NUMBER BASELINE SIP OFFSET | BoTTOM OF CURB| TOP OF CURB | BACK OF SIDEWALK 
3 FORBES AVE 147+65.87 | 4.50’ LT 809. 29 B09. 50 - 35 MARION ST 20421.78 | 14.73’ 810.94 [811.21] 

P FORBES AVE 147475.87 | 4.50’ LT 809. 52 809. 73 - 36 MARION 20411. 10 810. 78 

a FORBES 147+85.87 | 4.50’ LT 809. 75 810.17 - 37 MAR 20400. 72 ; a1. 13 


148455. 67 . ul; 811.50 
148+68. 10 . T 811.80 
148+75. 67 . T 811.99 
148+77.94 . 7 812. 04 


FORBES 147+95. 87 4.50’ LT 809. 98 * 38 MAR 
FORBES 148+04. 30 4.50’ LT 810.19 39 
MARION 20+00. 27 10.84’ LT 810. 43 40 
MARION 20+10. 64 6.73’ LT 810. 49 41 
MARION 20+20. 64 6.78’ LT 810.58 42 148+79. 85 . 812. 08 
MARION 20+25. 75 6.79’ LT 810. 71 811.04 43 148+81. 48 . T 812.09 
MARION 20+2T. 7.18’ LT 810. 76 811.09 44 FORBES AVE 148+84. 54 . T 812.10 
MARION 20+29. 8.27’ LT 810. 76 811.09 45 FORBES AVE 148+86. 16 . 812.09 
MARION 20+34. 13. LT 810.71 811.04 46 FORBES AVE 148+88. 08 . 812.12 
MARION 20+35. 14. LT 810. 73 811.06 47 FORBES AVE T 148+98. 08 . 812.36 
MARION 20+37. 14. LT 810.79 811.12 48 FORBES AVE T 149+08. 08 . 812.62 
MARION 20+42. 14. LT [811.02] [811.41] 49 FORBES AVE T 149+18. 08 . 812. 88 
FORBES 148+01. 51. LT S - 50 FORBES AVE T 149+18. 08 . = 813.01 
FORBES 148+01. 41. LT = es 51 FORBES AVE T 149+08. 08 . = 812. 78 
FORBES 148+03. 41. LT = = 52 FORBES AVE T 148+98. 08 . = 812.59 
FORBES 148+02. 38. LT = 53 FORBES AVE T 148+88. 08 ° - 812. 46 
FORBES 148+03. 38. LT 54 FORBES AVE T 148+77. 98 . T 812.21 
FORBES 148+03. 35. LT 55 FORBES AVE T 148+67. 88 . 811.89 
FORBES 148+02. 35. LT 56 FORBES AVE T 148+50. 74 811.40 
FORBES 148+02. 32. LT St FORBES AVE 148+50. 88 ° 2 = (811.63) 
FORBES 148+01. 32. LT 58 MARION ST 20+29.50 . (810. 94] [811.21] = 
FORBES 148+01.13 | 28. LT 
FORBES 147+90. 61 28. LT 
FORBES 147+75.86 | 29. LT 
FORBES 147+65.87 | 29. LT 
FORBES 147+55.86 | 30.05’ LT 
FORBES 147+55. 86 4.50’ LT 


NAININININ|ASAH/|MH 
4/4}/4/4}/a}/a}asa 


SOUTHWEST QUADRANT SOUTHEAST QUADRANT 


POINT ELEVATION ELEVATION ELEVATION POINT ELEVATION ELEVATION ELEVATION 
NUMBER BASEL INE STATION OFFSET | goTTOM OF CURB| TOP OF CURB |BACK OF SIDEWALK NUMBER BASELINE STATION OFFSET | BoTTOM OF CURB| TOP OF CURB |BACK OF SIDEWALK 


70 MARION ST 12+50. 27 14.68’ LT 810. = 86 MARION ST 124+51.34 14.88’ RT 810. 73 * 
71 MARION ST 12+61.07 19.13’ LT 810. = 87 MARION ST 12+62. 00 19. 08’ 810. 85 * 
72 FORBES AVE 147+95. 13 18.50’ RT 809. = 88 FORBES AVE 148+54. 69 18.50’ 811.11 * 
73 FORBES AVE 147+85. 13 18.50’ RT . [ 89 FORBES AVE 148+64. 69 18.50’ 811.36 
74 FORBES AVE 147+75. 13 18.50’ RT . = 90 FORBES AVE 148+74. 69 18.50’ 811.60 
75 FORBES AVE 147+65. 13 18.50’ RT - 81 FORBES AVE 148+84. 69 18.50’ 811.85 
76 FORBES AVE 147+65.13 | 30.24’ RT 809. 36 92 FORBES AVE 148+84.69 | 30.34’ = 

77 FORBES AVE 147+75.55 | 30.24’ RT 809.59 93 FORBES AVE 148+74.69 | 30.35’ = 

78 FORBES AVE 147+75.56 | 25.87’ RT 809.56 94 FORBES AVE 148+64.69 | 30.31’ = 

79 FORBES AVE 147+85.13 | 25.93’ RT 809. 77 95 FORBES AVE 148+56. 51 30. 23’ > 

80 FORBES AVE 147+89.38 | 30.23’ RT 809.91 96 FORBES AVE T 148+49.65 | 35.83’ RT = = 

81 FORBES AVE 147+99.93 | 30.23’ RT = = 810.54 oT FORBES AVE 148+49.66 | 36.41’ = ‘a 

82 FORBES AVE 147+99.77 | 39.15’ RT = - 810. 64 98 MARION ST 12+48. 33 14. 92’ [810.65] (810. 71*] 
83 MARION ST 12+44. 85 14.73’ LT 810. 00 810.60 = 

84 FORBES AVE 147+99.70 | 44.00’ RT = = [810.69] 
85 MARION ST 12+40. 04 14.78’ LT C809. 97] (810. 60] S 
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NORTHWEST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK| 


NORTHEAST QUADRANT 


FORBES AVE 


POINT 
NUMBER 


BASEL INE 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


STATION BACK OF SIDEWAL 


OFFSET 


151+73. 26 


10.50 LT 


819.51 


819.85 


FORBES AVE 


151+83. 26 


10. 50’ 


819.78 


820. 11 


21 


VAN BRAAM ST 


20420. 10 


14.80’ RT 


821.63 


FORBES AVE 


151493. 26 


10.50’ 


820. 06 


820. 39 


22 


VAN BRAAM ST 


20+09. 47 


19.20’ RT 


821.84 


FORBES 


151+95. 18 


10. 12’ 


820. 12 


820. 46 


23 


FORBES AVE 


152+85. 16 


- 00’ 


822.19 


FORBES AVE 


151+96. 80 


9. 03’ 


820. 19 


820.57 


24 


FORBES AVE 


152+95. 16 


- 00’ 


822. 36 


FORBES AVE 


151+99, 65 


6.17’ 


820. 42 


820. 71 


25 


FORBES AVE 


153+05. 16 


- 00’ 


822.57 


FORBES AVE 


152+01. 49 


4.93’ 


820. 43 


820. 76 


26 


FORBES AVE 


153+14.99 


- 00’ 


822. 80 


FORBES AVE 


152+03. 66 


4.50’ 


820. 49 


820. 82 


27 


FORBES AVE 


153+16. 90 


» 38’ 


822. 84 


O;/OINI/ OD) oO) a) wir] — 


FORBES AVE 


152+13. 66 


4.50’ 


820. 72 


821.06 


28 


FORBES AVE 


153+18.52 


- 46’ 


822. 84 


FORBES AVE 


152+25. 40 


4.50’ 


820.99 


* 


29 


FORBES AVE 


153+21. 62 


54’ 


822.85 


FORBES AVE 


152435. 96 


8. 85’ 


821.12 


* 


30 


FORBES AVE 


153+23. 24 


822. 85 


VAN BRAAM ST 


20+19. 34 


14.96’ 


821.28 


* 


31 


FORBES AVE 


153+25. 15 


822. 88 


VAN BRAAM ST 


20+37.50 


14. 86’ 


[821.68] 


[821.87] 


32 


FORBES AVE 


153+35. 15 


823.10 


FORBES AVE 


152+30. 67 


37.57’ 


(822. 10] 


33 


FORBES AVE 


153+45. 15 


823.34 


FORBES AVE 


152+25. 42 


29.45’ 


821.81 


34 


FORBES AVE 


153+45. 15 


823. 87 


FORBES AVE 


152+13. 66 


29.34’ 


821.30 


35 


FORBES AVE 


153+35. 15 


823. 44 


FORBES 


152+03. 66 


29. 25' 


821.05 


36 


FORBES AVE 


153+25..15 


822.97 


FORBES AVE 


151+93. 26 


29. 15’ 


820.57 


37 


FORBES AVE 


153+15.15 


822.55 


FORBES AVE 


151483. 26 


29. 06’ 


820. 29 


38 


FORBES AVE 


153+13.27 


822.51 


FORBES AVE 


151+73. 26 


28.97’ 


820. 20 


39 


FORBES AVE 


153+13.17 


822. 68 


40 


FORBES AVE 


153+05. 15 


822. 38 


41 


FORBES AVE 


153+01. 46 


822.13 


42 


FORBES AVE 


152+95. 63 


821.97 


43 


FORBES AVE 


152+95. 15 


822. 07 


44 


FORBES AVE 


152+80. 33 


822.19 


45 


VAN BRAAM ST 


20439. 02 


C822. 45] 


46 


VAN BRAAM ST 


20+39. 02 (822.07) (822. 32] = 


47 


VAN BRAAM ST 


20+29. 70 821.85 821.93* 7 


SOUTHWEST QUADRANT 


POINT 
NUMBER 


BASELINE 


ELEVATION 


ELEVATION 


ELEVATION 


SOUTHEAST QUADRANT 


POINT 


STATION 


OFFSET 


BOTTOM OF CURB 


TOP OF CURB 


BACK OF SIDEWALK 


70 


VAN BRAAM ST 


12+37. 38 


15.25’ LT 


820. 32 


NUMBER 


BASELINE 


ELEVATION ELEVATION ELEVATION 


STATION 


OFFSET 


BOTTOM OF CURB 


TOP OF CURB 


BACK OF SIDEWALK 


71 


VAN BRAAM ST 


12+48. 06 


19.61’ LT 


820. 76 


50 


VAN BRAAM ST 


12+38. 13 


14.49’ 


820. 75 


72 


FORBES AVE 


152+25. 44 


18.50’ RT 


820. 63 


51 


VAN BRAAM ST 


12+48. 67 


18.91’ 


821.43 


73 


FORBES AVE 


152+15. 44 


18.50’ RT 


820. 40 


52 


FORBES AVE 


152+85. 18 


18.00’ 


821.82 


74 


FORBES AVE 


152+05. 44 


18.50’ RT 


820. 17 


53 


FORBES AVE 


152+95. 18 


18. 00’ 


821.89 


75 


FORBES AVE 


151+95. 44 


18.50’ RT 


819. 93 


54 


FORBES AVE 


153+05. 18 


18.00’ 


822.10 


76 


FORBES AVE 


151+95. 44 


30.32’ RT 


820. 37 


55 


FORBES AVE 


153+15. 18 


18.00’ 


822. 34 


TT 


FORBES AVE 


152+05. 44 


30.55’ RT 


820. 62 


56 


FORBES AVE 


153415. 19 


822.79 


78 


FORBES AVE 


152+15. 43 


30.59’ RT 


820.85 


57 


FORBES AVE 


153+05. 18 


30.06’ RT 


822.55 


79 


FORBES AVE 


152+21.77 


30.47’ RT 


820.99 


58 


FORBES AVE 


152+95. 18 


30.27’ 


822. 34 


80 


FORBES AVE 


152+30. 66 


30.56’ RT 


820. 99 


59 


FORBES AVE 


152+85. 18 


30. 25’ 


822. 23 


81 


FORBES AVE 


152+30. 68 


35.56’ RT 


(820. 83] 


60 


FORBES AVE 


152+80. 52 


30. 38’ 


821.89 


82 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? cs \pwwork ing\gecom_ds16_na\michae |. megdrry@aecom. com\d0212166\BRT_O7_ INT_SHTO09_02. dgn 


A=COM 


VAN BRAAM ST 


(4] GANNETT FLEMING 


12+35. 44 


GANNETT FLEMING, INC. 


730 Holiday Drive 
Pittsburgh, PA. 15220 


15.25’ LT 


(820. 25] 


(820. 50*] 


DESCRIPTION 


REVISIONS 


61 


FORBES AVE 


152+80. 42 


35. 38’ 


[821.53] 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


62 


VAN BRAAM ST 


NOT FOR 
CONSTRUCTION) 


12+35.65 


DESIGNED 


R 
R 
R 
R 
R 
R 
30.20’ RT 
R 
R 
R 
R 
R 
R 


14. 49° 


NOTE: 


C820. 89*] 


%* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


PITTSBURGH 


CHECKED 


KCF 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


GEC 


DATE 


95/01/24 


SCALE 


AS SHOWN 


Port Authorit 


connecting people to life 


INTERSECTION DATA 
FORBES AVE & VAN BRAAM ST 


y 


CONTRACT NO. BRT-001 
DWG. NO. ID73 


8:53:44 PM 


PLOTTED? 3/21/2024 


a 


(MILTENBERGER ST CONSTR B 


LEGAL R/W LINE 
LEGAL R/W LINE 


TEMP CONSTR 
EASEMENT 


ST 


R 


MILTENBERGER 


155 
4 Ht = = [Al] = 
FORBES AVE CONSTR B —~ i eas'5ES AVE 


( 


oy a 


i 


RG 


E, 


7 
| UPTOWN CENTRAL STRTION |! 
| 


NB 


MILTE 


LEGAL R/W LINE EGAL R/W LINE 


4 
[S9] 


a 


ILTENBERGER S8T CONSTR B 


TEMP |CONSTR 
EASE ENT 


| | 


ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 


LEGAL R/W LINE Gy ; & 


M 


CURB RAMP 


— —— — PAV’T SAW CUT LINE 


FOR ROADWAY PLAN S 


EE SHEET 389 
pees) its PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM  GIGANNETT FLEMING eet ee sn 


GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED Kor BUS RAPID TRANSIT UPTOWN TO OAKLAND 


"michael. megarry" 


707 Grant Street tay polay DIN 56 URBAN MASS TRANSPORTATION ACT DATE 05/01/24 FORBES AVE & MILTENBERGER ST 
sth Floor sal la DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE ; CONTRACT NO. BRT-001 
i AS SHOWN : 
Pittsburgh, PA 15219 REVISIONS ii etd Port Authority pwe.no. |D74 
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OPERATOR? 


Gulf Tower TRANSPORTATION, UNDER THE STR U CTl O N ) — a ea Netcare 


NORTHWEST Q 


UADRANT 


POINT 
NUMBER 


8:53:49 PM 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


BACK OF SIDEWALK| 


NORTHEAST QUADRANT 


FORBES AVE 


154+98. 96 


11.00’ 


827.22 


827.55 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWAL 


FORBES AVE 


155+08. 96 


11.00’ 


827.47 


827.80 


33 


FORBES AVE 


156+28. 47 


215’ 


PLOTTED? 3/21/2024 


FORBES AVE 


155+18. 96 


11.00 


827.72 


828. 06 


34 


FORBES AVE 


156+33. 44 


- 75’ 


FORBES AVE 


155+28. 96 


11.00’ 


827.99 


828. 31 


35 


FORBES AVE 


156+43. 44 


«15? 


FORBES AVE 


155+30. 87 


10. 62’ 


828.05 


828. 38 


36 


FORBES AVE 


156+53. 28 


« 15" 


FORBES AVE 


155+32.50 


9.53’ 


828.12 


828. 46 


37 


FORBES AVE 


156+55. 19 


FORBES AVE 


155+35. 54 


6.47’ 


828. 28 


828.63 


38 


FORBES AVE 


156+56. 81 


FORBES AVE 


1S5+37. 17 


5. 38’ 


828.35 


828. 68 


39 


FORBES AVE 


156+59. 91 


Old NID) om) &B)/ wir] — 


FORBES AVE 


155+39. 08 


- 00’ 


828. 41 


828.73 


40 


FORBES AVE 


156+61.53 


FORBES AVE 


155+48. 96 


- 00’ 


828.66 


829.00 


41 


FORBES AVE 


156+63. 44 


FORBES AVE 


155+58. 96 


- 00’ 


828.96 


829.29 


42 


FORBES AVE 


156+73. 44 


FORBES AVE 


155+69. 46 


- 00’ 


829.27 


* 


43 


FORBES AVE 


156+83. 44 


MILTENBERGER ST 


12+7T. 74 


81" 


829. 43 


* 


44 


FORBES AVE 


156+83. 44 


MILTENBERGER ST 


12+88. 38 


«45! 


829.49 


* 


45 


FORBES AVE 


156+73. 44 


MILTENBERGER ST 


12+9T. 97 


- 50’ 


[829.51] 


(829. 79*] 


46 


FORBES AVE 


156+63. 47 


FORBES AVE 


155+74.21 


- 60’ 


(829. 85] 


47 


FORBES AVE 


156+53. 47 


FORBES AVE 


155+73.30 


829.65 


48 


FORBES AVE 


156+43. 47 


FORBES AVE 


155+69. 31 


829. 43 


49 


FORBES AVE 


156+33. 47 


FORBES AVE 


155+69. 21 


829.45 


50 


FORBES AVE 


156+24. 00 


FORBES AVE 


155+58. 96 


829.12 


51 


MILTENBERGER ST 


12+98. 12 


830.15 830. 32* 


FORBES AVE 


155+56,. 56 


828.96 


52 


MILTENBERGER ST 


12+88. 12 


829. 94 * 


FORBES AVE 


155+48. 96 


828. 73 


53 


MILTENBERGER ST 


12+7T. 56 


830. 27 * 


FORBES 


155+48. 70 


828. 73 


90 


FORBES AVE 


156+23. 98 


[831.02] 


FORBES AVE 


155439. 86 


828. 61 


91 


MILTENBERGER ST 


13+06. 75 


Dlr Di DID C\K Kl KCK Ol oye oll 
1 1 1} 4 


C830. 46] (830. 94] 


FORBES 


155+38. 96 


828. 44 


FORBES AVE 


155+28. 96 


828.05 


FORBES AVE 


155+18. 96 


827. 81 


FORBES AVE 


155+12. 87 


827.80 


FORBES 


155+12. 89 


827.93 


SOUTHEAST QUADRANT 


FORBES AVE 


155+08. 96 


bh 
co 


827.75 


FORBES 


155+06. 96 


a 
uo 


827.62 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


BACK OF SIDEWALK 


FORBES 


154+98. 96 


| meee Wo meee be eee ame sone see ened 0 eee Wee ee ere ee ee en eee eee) ce cee 


nN 
fos} 


827. 46 


54 


MILTENBERGER ST 


12+35. 10 


14.58’ 


829. 04 


55 


MILTENBERGER ST 


12+45. 72 


18.95’ 


829.70 


56 


FORBES AVE 


156+28. 43 


18.25’ 


830. 16 


SOUTHWEST Q 


UADRANT 


57 


FORBES AVE 


156+38. 43 


18.25’ 


830. 31 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


BACK OF SIDEWALK 


58 


FORBES AVE 


156+48. 43 


18.25’ 


830. 47 


71 


MILTENBERGER ST 


12+35. 05 


14.38’ LT 


828. 48 


59 


FORBES AVE 


156+58. 43 


18.25’ 


830. 64 


72 


MILTENBERGER ST 


155+45. 83 


18.69’ LT 


828.91 


60 


FORBES AVE 


156+63. 77 


29. 66’ 


13 


FORBES AVE 


155+69. 47 


18.00’ RT 


828.91 


61 


FORBES AVE 


156+58. 43 


25. 96’ 


74 


FORBES AVE 


155+59. 47 


18.00’ RT 


828.50 


62 


FORBES AVE 


156+52. 71 


25. 73’ 


75 


FORBES AVE 


155+49. 47 


18.00’ RT 


828.21 


63 


FORBES AVE 


156+48. 43 


76 


FORBES AVE 


155+39. 47 


18.00’ RT 


827.95 


64 


FORBES AVE 


156+38. 43 


29. 79’ 


TT 


FORBES AVE 


155+39. 47 


30.10’ RT 


828. 40 


65 


FORBES AVE 


156+32. 34 


29. 73’ 


78 


FORBES AVE 


155+49. 47 


30.10’ RT 


828.65 


66 


FORBES AVE 


156+24. 49 


29.65’ 


79 


FORBES AVE 


155+59. 47 


30.10’ RT 


828.95 


67 


FORBES AVE 


156+24. 52 


29. 87’ 


80 


FORBES AVE 


155+69. 47 


30.08’ RT 


829.25 


68 


FORBES AVE 


156+23. 79 


29. 88’ 


81 


FORBES AVE 


155+74. 19 


30.04’ RT 


829. 06 


69 


FORBES AVE 


156+23. 84 


34. 86’ 


82 


FORBES AVE 


155+74. 15 


35.05’ RT 


(828. 82] 


70 


FORBES AVE 


156+23. 92 


44. 36’ 


83 


"michael. megarry" 


Gulf Tower 
707 Grant Street 
5th Floor 
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OPERATOR? 


Pittsburgh, PA 15219 


MILTENBERGER ST 


12+33. 28 


A=COM 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 


730 Holiday Drive 
Pittsburgh, PA. 15220 


14.41’ LT 


(828. 38] 


[828.57] 


DESCRIPTION 


REVISIONS 


92 


MILTENBERGER ST 


12+24. 03 


14.59’ 


C828. 43] (828. 78] 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


93 


CONSTRUCTION) 


MILTENBERGER ST 


12+33. 49 


DESIGNED 


R 
R 
R 
R 
R 
R 
R 
R 
R 
29.84 RT 
R 
R 
R 
R 
R 
R 
R 
R 
R 


14.58’ 


828.95 829.21* 


NOTE: 


%* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


NOT FOR 


PITTSBURGH 


CHECKED KCF 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE GEC 


INTERSECTION DATA 


DATE 05/01/24 


FORBES AVE & MILTENBERGER ST 


SCALE 
AS SHOWN 


Port Authority 


connecting people to life 


CONTRACT NO. BRT-001 
DWG. NO. ID75 


8:54:09 PM 


PLOTTED? 3/21/2024 


GIST ST CONSTR B me 


LEGAL R/W LINE 


LEGAL R/W LINE 


TEMP CONSTR P | CONSTR 
EASEMENT EMENT 


Ml A/ 
LEGAL R/W LINE | 1 I ' ! ! od LIVL £ i-#rs ) L R/W LINES 
—}— Eee yy 1s ! . © 


aaa 


R/W LINE 


TEMP CONSTR 
EASEMENT 


ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 


ABN CURB RAMP 


— —— — PAV’T SAW CUT LINE 


LEGAL R/W LINE 
LEGAL R/W LINE 


20 FEET 


S 


EE SHEET 390 
‘ asad cla ics PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM _ [@) GANNETT FLEMING THEPREPATATONOF TH, — 


GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED Kor BUS RAPID TRANSIT UPTOWN TO OAKLAND 


"michael. megarry" 


707 Grant Street ue pela Ne 36 URBAN MASS TRANSPORTATION ACT DATE 05/01/24 FORBES AVE & GIST ST 
Pittsburgh, PA 15219 a . SeSoRPTIN POR Anion) or furor sxe“ assuown —_| Port Authority |_CONTRACT No. err-004 
Shea REVISIONS ' connecting people to life pwe.no. |D76 
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OPERATOR? 


Gulf Tower 3 Hate Sen me STRUCTION) [" & DS eee es 


NORTHWEST QUADRANT 


POINT 
NUMBER 


8:54:14 PM 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK| 


NORTHEAST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWAL 


PLOTTED? 3/21/2024 


"michael. megarry" 


OPERATOR? 


FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES 
FORBES 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
GIST ST 
GIST ST 
GIST ST 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 


160+51. 36 
160461. 36 
160+71.36 10. 75’ 
160+73. 28 10.37’ 
160+74.90 29’ 837. 84 
160+77.97 21’ 837.98 
160+79.59 » 13’ 838.04 
160+81.51 ef St 838. 08 


10.75’ LT 
10. 75" 


837. 44 
837.61 
837. 78 
837. 80 


837. 68 - 30 
837. 84 - 31 
803. 02 - 32 
838. 04 33 
838. 08 34 
838. 22 35 
838. 28 36 
838. 32 37 
160+86. 51 75! 838. 16 838. 49 38 
160+96. 51 . 75! 838. 30 838. 63 39 
161+06.55 75! 838. 41 * 40 
20+09. 07 838. 41 * at 
20+19. 64 838. 47 * - 42 
20+31. 12 [838.77] [839. 11%] - 43 
161+11.83 - - (839. 25] 44 
161411. 73 - - 839. 20 45 
161+06.55 S - 838.99 46 
160+96. 51 838. 88 47 
160+86. 51 838.74 48 
160+81.51 838. 66 49 
160+71. 36 838. 30 50 
160+61. 36 838. 10 51 
160+51. 36 837.95 52 


GIST ST 

GIST ST 

GIST ST 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 


20+31.97 15.49’ RT 
20+19.90 15.63’ RT 
20+09. 40 20. 1’ 
161+66. 49 - 00’ 
161+76.50 - 00’ 
161+86. 49 - 00’ 
161+96. 80 - 00’ 
161+98. 72 + 38’ 
162+00. 34 47’ 
162+03. 40 53’ 
162+05. 02 
162+06. 94 
162+16. 94 B37. 13 
162+26. 94 836. 92 
162+26. 94 e 

162+16. 94 = 

162+06. 94 = 

161+96. 80 
161+86. 49 
161+85. 88 
161+76. 61 
161+76. 60 
161+61. 48 


(838. 88] 
838.51 
838.39 
838.30 
838.17 
837.96 
837.74 
837. 68 
837. 62 
837.46 
837. 40 
837.35 


(839. 29%] 


Old NID) om) &B)/ wir] — 


837.43 
837.61 
837.87 
837. 88 
838. 18 
838. 06 
838.40 
838.47 
(839. 35] 


SOUTHWEST QUADRANT 


ELEVATION ELEVATION ELEVATION POINT 
BOTTOM OF CURB TOP OF CURB’ |BACK OF SIDEWALK NUMBER 


837.18 = 55 
837.85 * 56 
838.05 - 57 
837. 83 58 
18.25’ RT 837.69 = 59 
18.25’ RT 837.55 a 60 
30.27’ RT - 838.00 61 
30.17’ RT = 838.13 62 
30.13’ RT = 838.25 63 
30.17’ RT = 838.39 64 
30.10’ RT - - 837.98 65 
35.11% RT z = [837.62] 66 
14.87’ LT [837.09] (837. 39*] . 


SOUTHEAST QUADRANT 


ELEVATION 
BOTTOM OF CURB 


RT 837.38 
RT 837.91 
RT 837.94 
RT 837.81 
18.00’ R 837.59 
18.00’ R 837.38 
30.32’ R = 
R 
R 
R 
R 
R 


POINT 
NUMBER 


70 GIST ST 

71 GIST ST 

72 FORBES AVE 
73 FORBES AVE 
74 FORBES AVE 
75 FORBES AVE 
76 FORBES AVE 
TT FORBES AVE 
78 FORBES AVE 
79 FORBES AVE 
80 FORBES AVE 
81 FORBES AVE 
82 GIST ST 


ELEVATION 
TOP OF CURB 


ELEVATION 


BASEL INE BACK OF SIDEWALK 


STATION OFFSET BASELINE STATION OFFSET 


12+38. 21 
12+49. 06 
161+06. 69 
160+96. 69 
160+86. 69 
160+76. 69 
160+76. 69 
160+86. 69 
160+96. 69 
161+06. 69 
161+11.66 
161+11.67 
12+36. 72 


14.84’ LT 
19.12’ LT 
18.25’ RT 
18.25’ RT 


GIST ST 
GIST ST 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
GIST ST 


12+38. 94 
12+49.55 
161+66. 53 
161+76. 53 
161+86. 53 
161+96. 53 
161+96. 53 
161+86. 53 
161+76.53 
161+66. 69 
161+66. 68 
12+36. 68 


15. 00’ 
19.38’ 
18.00’ 
18.00’ 


31.36’ 
30.31’ 
30. 29’ 
35.29’ 
15.01’ 


T C837. 30] (837. 60*] 


NOTE: 


%* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


DESIGNED 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INTERSECTION DATA 
FORBES AVE & GIST ST 


Port Authortty 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


IN CHARGE GEC 
URBAN MASS TRANSPORTATION ACT CO ST R U CT O N ) DATE 05/01/24 
OF 1964, AS AMENDED, FOR THE 


PORT AUTHORITY OF ALLEGHENY SCALE 
COUNTY, PENNSYLVANIA. 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 


DRAWN 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


CHECKED KCF 


730 Holiday Drive 
Pittsburgh, PA. 15220 


FILE PATH? cs \pwwork ing\gecom_ds16_na\michae |. megdrry@aecom. com\d0212166\BRT_O7_ INT_SHT11_02. dgn 


DESCRIPTION 
REVISIONS 


AS SHOWN 


PLOTTED? 3/21/2024 


"michael. megarry" 


OPERATOR? 


8:54:33 PM 


FILE PATH? ct \pwwork ing\gecom_ds16_na\michae |. mcgarry@aecom. com\d0212166\BRT_O7_INT_SHT12_01.dgn 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 


Pittsburgh, PA 15219 


TEMP CONSTR 
EASEMENT 


TEMP CONSTR 
EASEMENT 


LEGAL R/W LINE 


ko 
R/W LINE, 


x 


in 


my 


Gy 


ONVILLE ST CONSTR B 


re Rs 
y Ox. xx 
| 


LEGAL R/W LINE 


TEMP CONSTR— 
EASEMENT 


== sp 


— 


| LEGAL R7W CTH | 


iim Ui Ua Tn 
‘| 5 Z nm 


So C I ro) 
a | | 


fol 


t 


FORBES AVE CONSTR 


EGAL R/W LINE 
a 


TEMP CONST 
EASEMENT 


@) 


») 


LEGAL -R7W-LINE 


JUMONVILLE ST CONSTR 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 


730 Holiday Drive 
Pittsburgh, PA. 15220 


DESCRIPTION 


REVISIONS 


MP CONSTR 
SEMENT 


TTT i 
I | HHI 
LEGAL R. 


ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 


CURB RAMP 


LEGAL R/W LINE 


THE PREPARATION OF THIS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


COUNTY, PENNSYLVANIA 


NOT FOR 
CONSTRUCTION) [i 


S 


EE SHEET 391 
PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 

BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INCHARGE GEC INTERSECTION DETAILS 
05/01/24 FORBES AVE & JUMONVILLE ST 


so ee 


DESIGNED 


DRAWN 
CHECKED KCF 


NORTHWEST QUADRANT 


POINT 
NUMBER 


8:54:37 PM 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


BACK OF SIDEWALK| 


NORTHEAST QUADRANT 


FORBES 


AVE 


165+62. 13 


11. 00’ 


LT 


829. 86 


830. 19 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 


BOTTOM 


OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWAL 


FORBES 


AVE 


165+64. 04 


10. 62’ 


LT 


829. 84 


830. 17 


30 JUMONVI 


20+59. 40 14. 86 


RT 


OUTSIDE DTM 


OUTSIDE DTM 


PLOTTED? 3/21/2024 


FORBES 


AVE 


165+65. 66 


54’ 


829. 82 


830. 15 


31 JUMONVI 


20+57. 49 14. 48’ 


RT 


830. 25 


830. 67 


FORBES 


AVE 


165+68. 74 


- 46’ 


829.77 


830. 10 


32 JUMONVI 


20455. 87 13.40’ 


RT 


830. 22 


830. 63 


FORBES 


165+70. 36 


- 38’ 


829.75 


830. 08 


33 JUMONVI 


20+52. 29 81’ 


RT 


830. 19 


830.60 


FORBES 


165+72. 28 


- 00’ 


829.73 


830. 06 


34 JUMONVI 


20+50. 66 - 13’ 


RT 


830. 12 


830.53 


FORBES 


AVE 


165+82. 21 


- 00’ 


829. 64 


829.97 


35 JUMONVIL 


20448. 75 34’ 


RT 


830. 00 


830. 41 


FORBES 


AVE 


165+92. 21 


- 00’ 


829. 44 


829.77 


36 JUMONVI 


20440. 27 


RT 


829 


- 40 


829. 81 


FORBES 


AVE 


166+02. 21 


+ 00’ 


829. 24 


* 


37 JUMONVI 


20430. 27 


828 


ae 


JUMONVILLE ST 20+09. 38 


829. 08 


AILNINININAININA NAA 


38 JUMONVIL 


20420. 27 


828 


39 


JUMONVILLE ST 20+19. 96 


828.92 


39 


FORBES 


20+09. 65 


828.10 


JUMONVILLE ST 20+30. 49 


828.77 


40 


FORBES 


166+55. 67 


JUMONVILLE ST 20+40. 37 


(829. 


41 


FORBES 


166+65. 67 


FORBES 


AVE 


166+07. 00 


42 


FORBES 


166+75. 67 


FORBES 


AVE 


166+07. 20 


43 FORBES 


166+85. 47 


FORBES 


AVE 


166+02. 21 


44 FORBES 


166+87. 38 


FORBES 


AVE 


165+92. 21 


45 FORBES 


166+89. 00 


FORBES 


165+82. 21 


46 FORBES 


166+92. 08 


FORBES 


AVE 


165+72. 28 


47 FORBES 


166+93. 70 


FORBES 


AVE 


165+62. 13 


48 FORBES 


166+95. 62 


SOUTHWEST QUADRANT 


49 FORBES 


167+05. 62 


50 FORBES 


167+15. 62 


51 FORBES 


167+25. 62 


52 FORBES 


167+25. 62 


825. 23 


53 FORBES 


167+15. 69 


825. 62 


54 FORBES 


167+05. 69 


825. 87 


55 FORBES 


166+95. 62 


826. 23 


56 FORBES 


166+85. 47 


826.53 


57 FORBES 


166+75. 67 


826.95 


58 FORBES 


166+65. 67 


827.92 


59 FORBES 


166+57. 35 


828. 42 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


BACK OF SIDEWALK 


60 FORBES 


166+57. 38 


829. 43 


61 FORBES 


166+57. 40 


830. 27 


70 


JUMONVILLE ST 


12+05. 65 


14. 78’ 


LT 


828. 


62 JUMONVILLE ST 


20+67.50 


COUTSIDE DTM] 


71 


JUMONVILLE ST 


12+16. 24 


19.17’ 


LT 


72 


FORBES 


AVE 


166+02. 39 


18.00’ 


RT 


63 JUMONVILLE ST 


20+67. 50 


COUTSIDE DTM] 


COUTSIDE DTM) = 


73 


FORBES 


AVE 


165+92. 39 


18. 00’ 


RT 


SOUTHEAST 


QUADRANT 


74 


FORBES 


AVE 


165+82. 39 


18.00’ 


RT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


75 


FORBES 


AVE 


165+72. 39 


18.00’ 


RT 


76 


FORBES 


AVE 


165+72. 39 


28. 00’ 


RT 


829.91 


85 JUMONVILLE ST 


12+05. 94 15.07’ 


827. 


75 


TT 


FORBES 


AVE 


165+82. 39 


28.00’ 


RT 


829.72 


86 JUMONVILLE ST 


12+16. 48 19.51’ 


827. 


54 


78 


FORBES 


AVE 


165+92. 39 


29. 68’ 


RT 


829.52 


87 FORBES AVE 


166+62. 24 17.75 


827. 


21 


88 FORBES AVE 


166+72. 24 17.75 


826. 


83 


79 


FORBES 


AVE 


166+02. 39 


29. 68’ 


RT 


829.10 


80 


FORBES 


AVE 


166+05. 88 


29. 68 


RT 


829.02 


89 FORBES AVE 


166+82. 24 17. 75’ 


826. 


42 


81 


FORBES 


AVE 


166+05. 93 


34. 68’ 


RT 


[829.07] 


90 FORBES AVE 


166+92. 24 17.75 


825. 


99 


82 


JUMONVILLE ST 


12+03. 96 


14.77’ 


LT 


(828. 43] 


(828. 61*] 


91 FORBES AVE 


166+92.24 | 29.56 


826. 43 


"michael. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? ct \pwwork ing\gecom_ds16_na\michae |. megdrry@aecom. com\d0212166\BRT_O7_ INT_SHT12_02. dgn 


OPERATOR? 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 


730 Holiday Drive 
Pittsburgh, PA. 15220 


DESCRIPTION 


REVISIONS 


92 FORBES AVE 


166+82.24 | 24.58 


826. 81 


93 FORBES AVE 


166+72.24 | 29.56 


827.28 


94 FORBES AVE 


166+62.32 | 25.59’ 


827. 62 


95 FORBES AVE 


166+57.37 | 29.59 


828.00 


96 FORBES AVE 


166+57.38 | 44.06’ 


(828. 30] 


97 JUMONVILLE ST 


11+94.52 14.99’ 


R 
R 
R 
R 
R 
R 
RT 
R 
R 
R 
R 
R 
R 


(827.99) 


(828. 23*] ei 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


DESIGNED 


DRAWN 


CHECKED KCF 


IN CHARGE GEC 


DATE 


95/01/24 


SCALE 


AS SHOWN 


NOTE: 


%* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


MA H 


ATION 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INTERSECTION DATA 
FORBES AVE & JUMONVILLE ST 


Port Authorit 


connecting people to life 


y 


CONTRACT NO. BRT-001 
DWG. NO. ID79 


8:55222 PM 


PLOTTED: 3/21/2024 
oy 
3 


) 


AL R/WLINE 


Fé, 
a 


Pa 


LEGAL R/W LINE 


TEMP CONSTR 


TEMP CONSTR EASEMENT 


EASEMENT 


= + 
SENECA ST CONSTR B | 


IN 


LEGAL R/W LINE 
q “a 


} co = 
7 & : 7 aE (ae) LEGAL R/W LINE 


Zi 


ST 


° 


SENECA 


—_" ee 
“NELEGAL R/W LINE| 
[fe) (re) (fe) 
a fs E TEMP CONSTR 


EASEMENT au 


ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 


“LEG 


,LEGAL R w LINE 
"1 R/W LINE 


CURB RAMP 


— 


20 FEET 


S 


| 
EE SHEET 392 
: DESIGNED ‘0G PORT AUTHORITY OF ALLEGHENY COUNTY 
— (4] GANNETT FLEMING BHEPRERARATON OF TH, te 
ye 
GANNETT FLEMING, INC. FeDERAr nar ASM ON NOT FOR CHECKED Kor BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower i 1S IN CHARGE GEC 
707 Grant Street 730 Holiday Drive, URBAN MASS TRANSPORTATION sct| CONSTRUCTION ) SATE omjo1/24 FORBES AVE & SENECA ST 
; 5th Floor es j DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE F CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 Seve che COUNTY, PENNSYLVANIA. AS SHOWN Port Authority cic 1D80 


"michael. megarry" 


FILE PATH? c3 \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0212166\BRT_O7_ INT_SHT13_01.dgn 


OPERATOR? 


PLOTTED? 3/21/2024 


"michael. megarry" 


OPERATOR? 


NORTHWEST QUADRANT 


NORTHEAST QUADRANT 


POINT 
NUMBER 


8:55:27 PM 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK! 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


BACK OF SIDEWAL 


FORBES AVE 


170+37. 48 


11.25’ LT 


811.31 


811.64 


30 SENECA ST 


15+30. 04 


15.12’ 


C806. 


C806. 76*] 


FORBES 


170+47. 48 


11.257 


810. 87 


811.21 


31 SENECA ST 


15+20. 27 


15.12’ 


806. 


FORBES 


170+57. 48 


11.25’ 


810.47 


810. 79 


32 SENECA ST 


15+09. 66 


19.51’ 


806. 


FORBES 


170+59. 40 


10. 87’ 


810. 40 


810. 72 


33 F 


ORBES AVE 


171+58. 01 


225’ 


805. 


FORBES 


170+61. 02 


« 18° 


810. 36 


810. 68 


34 F 


ORBES AVE 


171+68. 01 


» 25° 


805. 


FORBES 


170+64. 08 


- 12! 


810. 30 


810.61 


35 P 


ORBES AVE 


171+78. 01 


- 25’ 


804. 


FORBES 


170+65. 70 


- 63’ 


810. 26 


810.58 


36 F 


ORBES AVE 


171+87.65 


- 25’ 


804. 


FORBES 


170+67. 62 


+25! 


810.19 


810.51 


37 F 


ORBES AVE 


171+89. 56 


- 63’ 


804. 


Old NID) om) &B)/ wir] — 


FORBES 


170+77. 64 


<2o° 


809. 76 


810. 09 


38 F 


ORBES AVE 


171+91.19 


- 12’ 


804. 


FORBES 


170+87. 64 


-25/ 


809. 33 


809. 66 


39 F 


ORBES AVE 


171+94. 24 


- 18’ 


803. 


FORBES 


170+97. 64 


. 25’ 


808.90 


* 


40 F 


ORBES AVE 


171+95. 87 


803. 


SENECA 


15+09. 63 


808. 06 


* 


41 F 


ORBES AVE 


171+97. 78 


SENECA 


15+20. 24 


807.70 


* 


42 F 


ORBES AVE 


172+07. 78 


SENECA 


15+31. 81 


(807. 93] 


(C808. 23*] 


43 F 


ORBES AVE 


172+17. 78 


FORBES 


171+02. 35 


(808. 46] 


44 F 


ORBES AVE 


172+17. 78 


803. 18 


FORBES 


170+97. 64 


808. 61 


45 F 


ORBES AVE 


172+07. 78 


803.65 


FORBES 


170+87. 64 


809. 14 


46 F 


ORBES AVE 


171+97. 78 


804. 08 


FORBES 


170+77. 64 


809. 52 


47 F 


ORBES AVE 


171+88. 01 


804. 72 


FORBES 


170+67. 64 


809.91 


48 F 


ORBES AVE 


171+78. 01 


805. 23 


FORBES 


170+57. 64 


810.35 


49 F 


ORBES AVE 


171+68. 01 


805. 76 


FORBES 


170+47. 73 


810. 82 


50 F 


ORBES AVE 


171+58. 01 


806. 06 


FORBES 


170+47. 73 


811.05 


51 F 


ORBES AVE 


171+52.54 


(806. 37] 


SOUTHWEST QUADRANT 


52 F 


ORBES AVE 


171452. 56 


SOUTH 


EAST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


BACK OF SIDEWALK 


70 


SENECA ST 


12420. 39 


15.08’ LT 


807. 


85 SENECA ST 


12+20. 44 


14. 89’ 


806. 11 


71 


SENECA ST 


12+31.00 


19.48’ LT 


807. 


86 SENECA ST 


12+31. 04 


19. 28’ 


805. 97 


72 


FORBES 


170+98. 08 


17.75’ RT 


87 P 


ORBES AVE 


171+58.05 


17.75!’ 


805.55 


13 


FORBES 


170+88. 


17.75’ RT 


88 F 


ORBES AVE 


171+68.05 


17.75! 


805. 00 


74 


FORBES 


170+78. 


17.75’ RT 


89 F 


ORBES AVE 


171+78. 05 


17.75’ 


804. 47 


75 


FORBES 


170+68. 


17.75’ RT 


90 F 


ORBES AVE 


171+88.05 


17. 75" 


803. 96 


76 


FORBES 


170+68. 


28.06’ RT 


810. 24 


91 F 


ORBES AVE 


171+88.05 


29. 20’ 


TT 


FORBES 


170+78. 


28.11% RT 


809. 81 


92 F 


ORBES AVE 


171+78. 05 


78 


FORBES 


170+88. 


28.17% RT 


809. 38 


93 F 


ORBES AVE 


171+68. 05 


29.21’ 


79 


FORBES 


170+98. 


28.22’ RT 


808. 73 


94 F 


ORBES AVE 


171+58.05 


29.21’ 


80 


FORBES 


171+03. 


28.25’ RT 


808. 47 


95 F 


ORBES AVE 


171+52. 07 


29.21° 


81 


SENECA 


12+14. 


25.10’ LT 


808. 36 


96 SENECA ST 


12414. 43 


23.77’ 


82 


SENECA 


124+14. 


15.08’ LT 


807.53 


808. 09 


97 SENECA ST 


12+14. 43 


14.74’ 


806. 21 


806. 70 


83 


SENECA 


12+09. 


25.18’ LT 


COUTSIDE DTM] 


98 SENECA ST 


12+09, 72 


14.63’ 


COUTSIDE DTMJ 


COUTSIDE DTM 


84 


SENECA 


12+09. 


15.08’ LT 


COUTSIDE DTM] 


COUTSIDE DTM] 


99 SENECA ST 


12+09. 72 


R 
R 
R 
R 
R 
R 
R 
29.20’ R 
R 
R 
R 
R 
R 
R 
R 


23. 70’ 


COUTSIDE DTM] 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? cs \pwwork ing\gecom_ds16_na\michae |. megdrry@aecom. com\d0212166\BRT_O7_ INT_SHT13_02. dgn 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 


730 Holiday Drive 
Pittsburgh, PA. 15220 


DESCRIPTION 


REVISIONS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


CON 


NOT FOR 
STRUCTION) 


DESIGNED 


NOTE: 


%* TOP OF CURB ELEVATION TO BE DETERMINED 
PER ITEM # 01900.001-DESIGN OF CURB RAMPS 


C1 MATCH EXISTING ELEVATION 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


PITTSBURGH 


CHECKED 


KCF 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


GEC 


DATE 


95/01/24 


SCALE 


AS SHOW 


N 


INTERSECTION DATA 


FORBES AVE & SENECA ST 


Port Authority | one a rT 


connecting people to life 


8:55:40 PM 


PLOTTED: 3/21/2024 


LEGAL R/W LINE 
B —7” 
LEGAL R/W LINE 


MOULTRIE ST CONSTR 


ae 


TEMP CONSTR 
EASEMENT 


iT] De) 
I () 


LEGAL |R/W LIN a R/W LINE 


FORBES AVE CONSTR B—% & 
% 


LEGAL R/W LINE 


gH 


EASEMENT] 02220. 004 


ELEVATION POINT 
IDENTIFICATION 


DETECTABLE WARNING 
SURFACE 


DIRECTIONAL 
INDICATOR 


LEGAL R/W LINE 
“MOULTRIE ST|CONSTR B —” 


CURB RAMP 


"michael. megarry" 


FOR SEE SHEET 393 
} DESIGNED I6G PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM _ |) GANNETT FLEMING THEPRERARATIONOF 4S pesoneo ee PORT | COUNT 
GANNETT FLEMING, INC. FeDERAr Rai ASM EATON NOT FOR CHECKED _KGF BUS RAPID TRANS TUF PTOWN TO OAKLAND 
Gulf Tower i an IN CHARGE GEC 
707 Grant Street 730 Holiday Drive URBAN MASS TRANSPORTATION ACT CO STRU CTl O N ) oe 05/01/24 FORBES AVE & MOULTRIE ST 


5th Floor Pittsburgh, PA. 15220 OF 1964, AS AMENDED, FOR THE ie - - 
Pittsburgh, PA 15219 DESCRIPTION eS LR ren Port Authority | CONTRACT NO.BRT-001 | NO. BRT-001 
connecting people to life 


FILE PATH? ct \pwwork ing\aecom_ds16_na\michae |. mcgarry@aecom. com\d0212166\BRT_O7_INT_SHT14_01. dgn 


OPERATOR? 


REVISIONS 


DWG. NO. ID82 


PLOTTED? 3/21/2024 


"michael. megarry" 


OPERATOR? 


8:55:44 PM 


FILE PATH? cs \pwwork ing\gecom_ds16_na\michae |. megdrry@aecom. com\d0212166\BRT_O7_ INT_SHT14_02. dgn 


NORTHWEST QUADRANT 


POINT 
NUMBER 


BASEL INE STATION 


OFFSET 


ELEVATION 


BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


BACK OF SIDEWALK| 


NORTHEAST QUADRANT 


FORBES AVE 174+37. 15 


11.25’ LT 


791.91 


792.24 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWAL 


FORBES AVE 174+47. 15 


11.25’ LT 


791.39 


791.73 


30 


MOULTRIE ST 


53+40. 87 


11.00’ 


C788.57] 


C788. 75] 


FORBES AVE 174+57.15 


11.25’ 


790. 89 


791.22 


31 


MOULTRIE ST 


53+21.26 


10. 96’ 


786. 91 


FORBES AVE 174+67. 15 


11.25’ 


790. 41 


790. 74 


32 


MOULTRIE ST 


53+14. 14 


786. 61 


FORBES AVE 174+69. 06 


10. 87’ 


790. 34 


790. 65 


33 


FORBES AVE 


175+54. 16 


10. 73’ 


786. 23 


FORBES AVE 174+70. 68 


19! 


790. 28 


790.59 


34 


FORBES AVE 


175+64. 15 


10.59’ 


785. 70 


FORBES AVE 174+73. 76 


.TH! 


790. 20 


790. 52 


35 


FORBES AVE 


175+74. 15 


R 
R 
13.92’ RT 
L 
L 
L 


10. 44’ 


785. 16 


FORBES AVE TTAtTSs 39 


- 63’ 


790. 15 


790. 47 


36 


FORBES AVE 


175+84. 15 


10. 3’ 


784.63 


Old NID) om) &B)/ wir] — 


FORBES AVE 174+7T7. 30 


+25’ 


790. Of 


790. 40 


37 


FORBES AVE 


175+84. 40 


27.97’ 


785.12 


FORBES AVE 174+87. 30 


-25/ 


789.58 


789.91 


38 


FORBES AVE 


175+74. 40 


28.11’ 


785.65 


FORBES AVE 174+97. 30 


. 25’ 


789. 08 


789. 41 


39 


FORBES AVE 


175+64. 41 


28.25’ 


786. 19 


FORBES AVE 175+06. 91 


225’ 


788. 63 


* 


40 


FORBES AVE 


175+55. 13 


28. 38’ 


787.24 


MOULTRIE ST 53+09. 61 


15.34’ 


787.93 


* 


41 


FORBES AVE 


175+52. 29 


29.62’ 


787.60 


MOULTRIE ST 53+20. 21 


10. 95’ 


787.69 


* 


42 


FORBES AVE 


175451. 19 


32.52’ 


787.90 


MOULTRIE ST 53+40. 87 


10. 95’ 


(789. 35] 


C789. 68] 


43 


FORBES AVE 


175+51. 47 


40. 43’ 


C788. 82] 


FORBES AVE 1T5+13.33 


40. 89’ 


(790. 02] 


FORBES AVE 175+06. 91 


30. 27’ 


789.37 


FORBES AVE 174+97. 37 


30. 32’ 


789. 76 


FORBES AVE 174+87. 30 


30. 13’ 


790. 12 


FORBES AVE 174+7T7. 30 


30. 13’ 


790. 53 


FORBES AVE 174+67. 15 


30. 13’ 


791.11 


FORBES AVE 174+57. 15 


30. 14’ 


791.66 


FORBES 174+47.15 


30. 15’ 


792.15 


FORBES AVE 174+37. 15 


30. 15’ 


792. 78 


SOUTHWEST QUADRANT 


POINT 
NUMBER 


BASELINE STATION 


OFFSET 


ELEVATION 


BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


BACK OF SIDEWALK 


SOUTH 


EAST QUADRANT 


70 


MOULTRIE ST 52+35. 96 


11.20’ LT 


(786. 42] 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 


BACK OF SIDEWALK 


71 


MOULTRIE ST 52+46. 57 


15.58’ LT 


787.19 


50 


MOULTRIE ST 


$2433.74 


11.00’ 


C785. 48] 


C785. 65*] 


72 


FORBES AVE 175+07. 32 


17.75’ RT 


788. 14 


51 


MOULTRIE ST 


52+44.35 


15.357 


786. 02 


73 


FORBES AVE 174+97. 32 


17.75’ RT 


788. 61 


52 


FORBES AVE 


175+58. 95 


20. 34’ 


785. 64 


74 


FORBES AVE 174+87. 32 


17.75’ RT 


789. 11 


53 


FORBES AVE 


175+68. 95 


20. 49’ 


785.11 


75 


FORBES AVE 174+77. 32 


17.75’ RT 


789.60 


54 


FORBES AVE 


175+78. 94 


20. 63’ 


784.58 


76 


FORBES AVE 174+77. 32 


25.28’ RT 


55 


FORBES AVE 


175+88. 94 


20.77’ 


784. 04 


TT 


FORBES AVE 174+87. 32 


25.13’ RT 


56 


FORBES AVE 


175+88. 80 


784.72 


78 


FORBES AVE 174+97. 34 


29.55’ RT 


57 


FORBES AVE 


175+78. 80 


30. 63’ 


785.26 


79 


FORBES AVE 175+05. 05 


29.61’ RT 


58 


FORBES AVE 


175+68. 80 


30. 48’ 


785.79 
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59 


FORBES AVE 


175+58. 80 


30. 34’ 


785. 97 


60 


FORBES AVE 


175+51.45 


30. 22’ 


785. 98 


61 


FORBES AVE 


175+51.36 


R 
R 
R 
R 
R 
R 
30.77’ R 
R 
R 
R 
R 
R 


35.23’ 


C785. 82] 
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EASEMENT 
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oe | 
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“SR 2308 FORBES—AVE—CON sTR B——\ 
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NORTHWEST QUADRANT 


POINT 
NUMBER 


BASELINE STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


FORBES AVE 177+65. 71 


8.00’ LT 


775. 78 


TT6. 12 


FORBES AVE 177+75. 71 


7.92’ LT 


775.51 


* 


FORBES AVE 177+86. 43 


7.84’ LT 


775.35 


FORBES AVE 177+89. 97 


9.27’ LT 


775. 26 


FORBES AVE 177+91. 49 


15.18’ LT 


TT5. 14 


FORBES AVE 177+98, 33 


15.19’ LT 


775.01 


FORBES AVE 177+98. 48 


25.42’ LT 


FORBES AVE 177+90. 


25.47’ LT 


O;/DINI IDO) HRI W)rm] = 


FORBES 177+80. 


25.55’ LT 


FORBES AVE 177+73. 


25.61’ LT 


FORBES AVE 177+66. 


25.67’ LT 


SOUTHWEST QUADRANT 


POINT 
NUMBER 


BASELINE STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION 
TOP OF CURB 


ELEVATION 
BACK OF SIDEWALK 


70 


FORBES AVE 177+99. 62 


52.66’ RT 


773.34 


774.05 


71 


FORBES AVE 1TT+39. 53 


51.88’ RT 


773. 41 


774. 11 


72 


FORBES 177+90. 49 


31.49’ RT 


774. 


73 


FORBES AVE 177+80. 71 


25.16’ RT 


175. 


74 


FORBES AVE 177+69. 84 


23.03’ RT 


75 


FORBES AVE 177+59. 45 


22.95’ RT 


76 


FORBES AVE 177+59. 36 


35.01’ RT 


ars 


FORBES AVE 177+69. 36 


35.30’ RT 


78 


FORBES AVE 177+80. 55 


35.62’ RT 


79 


FORBES AVE 177+84.55 


35.76’ RT 


80 


FORBES AVE 177+96. 41 


41.10’ RT 


90 


FORBES 178+30. 97 


45.47 RT 


(773.65) 


(774.19) 


91 


FORBES 178+35. 68 


39.12’ RT 


773.95 


774.53 


92 


FORBES 178+40. 54 


32.56’ RT 


774.35 


774. 93 


93 


FORBES 178+46.55 


29.53’ RT 


774. 40 


774. 98 


94 


FORBES 178452. 23 


32.11% RT 


44 


775. 02 


$5 


FORBES 178+58. 57 


39.41% RT 


775. 08 


96 


FORBES 178+63. 87 


45.53’ RT 


C775. 32] 


97 


FORBES 178458. 93 


49.83’ RT 


C775. 40] 


98 


FORBES 178+53. 62 


43.71% RT 


775.23 


99 


FORBES 178+46. 69 


40.00’ RT 


774.93 


FORBES 178+40. 95 


43.03’ RT 


774.54 
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NORTH 


EAST QUADRANT 


POINT 
NUMBER 


BASELINE 


STATION 


OFFSET 


ELEVATION 
BOTTOM OF CURB 


ELEVATION ELEVAT ION 


TOP OF CURB /|BACK OF SIDEWALK 


200 


HALKET ST 


20429. 33 


17.28’ RT 


(C913. 88] 


* - 


201 


HALKET ST 


20+18.19 


21.46’ RT 


913.70 


914. 03 - 


202 


FORBES AVE 


217+04. 58 


13.40’ LT 


913.62 


* - 


203 


FORBES AVE 


217+10. 28 


11.61’ LT 


913.51 


* 


204 


FORBES AVE 


217+18. 12 


11.61’ LT 


913.35 


913.68 


205 


FORBES AVE 


217+20. 04 


11.99’ LT 


913.30 


913.63 


206 


FORBES AVE 


217421. 66 


13.07’ LT 


913.25 


913.58 


207 


FORBES AVE 


217+26. 87 


18.28’ LT 


913.05 


913.38 


208 


FORBES AVE 


217+28. 49 


19.36’ LT 


912.99 


913. 32 - 


209 


FORBES AVE 


217+30. 40 


19.74’ LT 


[912.94] 


(913.27] - 


210 


FORBES AVE 


217+30. 41 


29.65’ LT 


= (913.71) 


211 


FORBES AVE 


217+25. 16 


29.62’ LT 


- 913.74 


212 


FORBES AVE 


217+15. 16 


29.56’ LT 


z= 913.81 


213 


FORBES AVE 


217+05. O07 


29.14’ LT 


£914.05] 
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SOUTH 


EAST QUADRANT 


POINT 
NUMBER 


BASEL INE 


STATION 


OFFSET 


ELEVATION ELEVATION ELEVATION 
BOTTOM OF CURB TOP OF CURB /|BACK OF SIDEWALK 


250 


SCHENLEY DR 


24+56. 60 


24.84’ RT 


(898. 75] = 


251 


SCHENLEY DR 


24+67. 53 


24.59’ RT 


(899. 02] = 


252 


FORBES 


AVE 


244+90. 57 


21.88’ RT 


C899. 18] = 


253 


FORBES 


AVE 


245+00. 96 


17-50’ RT 


C899. 15] 


254 


FORBES 


AVE 


245+10. 96 


17.51% RT 


[899.00] 


255 


FORBES 


AVE 


245+20. 96 


17.53’ RT 


(898. 85] 


256 


FORBES 


AVE 


245+29. 94 


17.54’ RT 


C898. 72] 


257 


FORBES 


AVE 


245+39. 


17.56’ RT 


(898.57) 


258 


FORBES 


AVE 


245+49. 94 


17.57’ RT 


(898. 42] 


259 


FORBES 


AVE 


245+59. 94 


17.59’ RT 


(898. 28] 


260 


FORBES 


AVE 


245+69. 94 


17.61 RT 


(898. 14] 


261 


FORBES 


AVE 


245+79. 94 


17.62’ RT 


(898. 00] 


262 


FORBES 


AVE 


245+89. 94 


17.64’ RT 


(897.85) 


263 


FORBES 


AVE 


245+99. 94 


17.65’ RT 


C897. 71] 


264 


FORBES 


AVE 


246+09. 94 


17.67’ RT 


(897.57) 


265 


FORBES 


AVE 


246+19. 94 


17.69’ RT 


C897. 43] 


266 


FORBES 


AVE 


246+29. 94 


17.70’ RT 


(897.29) 


267 


FORBES 


AVE 


246+39. 94 


17.72’ RT 


C897. 16] 


268 


FORBES 


AVE 


246+49. 94 


17.74’ RT 


(897.05) = 


269 


FORBES 


AVE 


246+59. 94 


18.13’ RT 


(896.91) = 


270 


FORBES 


AVE 


246+59. 94 


32.78’ RT 


= [897.29] 


271 


FORBES 


AVE 


246+49. 94 


32.77 RT 


= C897. 44] 


272 


FORBES 


AVE 


246+39. 94 


32.75’ RT 


= (897.58) 


273 


FORBES 


AVE 


246+29. 94 


32.73’ RT 


C897. 71] 


274 


FORBES 


AVE 


246+19. 94 


32.71% RT 


C897. 86] 


275 


FORBES 


AVE 


246+09. 94 


32.69’ RT 


C897.97] 


276 


FORBES 


AVE 


245+99. 


32.67’ RT 


C898. 07] 


277 


FORBES 


AVE 


245+89. 94 


32.65’ RT 


(898. 16] 


278 


FORBES 


AVE 


245+79. 94 


32.63’ RT 


(898. 43] 


279 


FORBES 


AVE 


245+69. 94 


32.62’ RT 


C898. 55] 


280 


FORBES 


AVE 


245+59. 94 


32.60’ RT 


C898. 69] 


281 


FORBES 


AVE 


245+49. 94 


32.58’ RT 


C898. 82] 


282 


FORBES 


AVE 


245+39. 92 


32.56’ RT 


C898. 95] 


283 


FORBES 


AVE 


245435. 51 


32.55’ RT 


C899. 00] 


284 


SCHENLEY DR 


24+56. 60 


36.51’ RT 


C899. 46] 
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SCALE 


0 40 FEET 
HORIZONTAL SSS 


8 FEET 


VERTICAL 5 


EE SHEET 369 
DESIGNED SDS PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM THEPREPARATIONOE HS sae a | PORT AUTHORITY OF ALLEGHENY COUNTY 
FEDERAL TRANSIT ADMINISTRATION N OT FO R CHECKED BFS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower S. INCHARGE LAR ROADWAY PROFILE 
707 Grant Street URBAN MASS TRANSPORTATION ACT CO STRU CTl O N ) Sue 05/01/24 FIFTH AVE - STA 496+50 TO STA 502+50 
5th Floor OF 1964, AS AMENDED, FOR THE 


: DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i f AS SHOWN 
Pittsburgh, PA 15219 SAGE COUNTY, PENNSYLVANIA Port Authority eae 


"michae!.megarry" 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207703\BRT_01_PR_SHT13.dgn 


OPERATOR? 


4255257 PM 


PLOTTED? 3/21/2024 


Ww 
+ 
i 
wi 
w 
<= 
Yn 
wi 
wi 
Yn 
uw 
Zz 
7 
4 
x 
oO 
E 
<= 
=F 


DATUM 845 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207703\BRT_01_PR_SHT14. dgn 


OPERATOR? 


GRAPHIC GRADE 
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THE PREPARATION OF THIS 
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FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
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OF 1964, AS AMENDED, FOR THE 
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GG-884. 74 


884.9 


GG-884. 92 


END MILL AND OVERLAY 


STA 509+89. 75 


EXISTING GROUND 
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POT STA 11+12.98 SR 8119 BLVD OF 
THE ALLIES RAMP CONSTR B 


FIFTH AVE 


SCALE 


40 FEET 
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8 FEET 
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THE PREPARATION OF THIS 
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PART THROUGH A GRANT FROM THE N OT FO R 
FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE CO STRUCTI ON 
URBAN MASS TRANSPORTATION ACT 


OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 
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BEGIN MILL AND OVERLAY 
STA 23+65. 00 


4256213 PM 


EXISTING GROUND 


START WORK 


STA_23+02. 30 
CHATHAM SQ 


START WORK 


STA 41+00. 00 
DIAMOND ST 


STOP WORK 

END MILL AND OVERLAY 
STA 48+59. 17 

DIAMOND ST 


STOP WORK 

END MILL AND OVERLAY 
STA_24+09. 23 

CHATHAM SQ 
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GRADE 
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BEGIN MILL AND OVERLAY 
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DIAMOND ST CHATHAM SQ 
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END MILL AND OVERLAY 
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BEGIN MILL AND OVERLAY 
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WASHINGTON PL 


TOP OF 
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EXISTING GROUND END FULL DEPTH PAVEMENT 


BEGIN MILL AND OVERLAY 
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EXISTING GROUND 
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END MILL AND OVERLAY 
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FIFTH AVE 
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END MILL AND OVERLAY 
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LOGAN ST 
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BEGIN MILL AND OVERLAY 
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EXISTING GROUND 
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STEVENSON ST (SOUTH) 
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END MILL AND OVERLAY 
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TELE DUCT 
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DATUM 795 


40 FEET 


acer PRIDE ST ( SOUTH) 


HORIZONTAL 


VERTICAL 
DESIGNED 
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URBAN MASS TRANSPORTATION ACT DATE 05/01/24 
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PORT AUTHORITY OF ALLEGHENY SCALE 
COUNTY, PENNSYLVANIA. AS SHOWN 


REVISIONS 


GRAPHIC 
GRADE 
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GG-813. 73 
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GG-820. 39 


816.9 

GG-819. 81 
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STOP WORK END MILL AND OVERLAY 
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BEGIN MILL AND OVERLAY 
STA 22+80. 00 


END MILL AND OVERLAY 
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STOP WORK 

END MILL AND OVERLAY 
STA 15+87. 35 
MILTENBERGER ST 
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BEGIN MILL AND OVERLAY 
STA 15+45.00 FIFTH AVE 
PROPOSED 

GRADE 
START WORK END MILL AND OVERLAY 
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MILTENBERGER ST IN, Zs INU STA 20455. 00 


PLOTTED? 3/21/2024 


EXISTING GROUND 


STOP WORK 


STA 20+92. 00 
START WORK DINWIDDIE ST 


BEGIN MILL AND OVERLAY 
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DINWIDDIE ST 
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EXISTING GROUND 
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GG-844. 81 
GG-845. 19 
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MILTENBERGER ST DINWIDDIE ST 
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END MILL AND OVERLAY END MILL AND OVERLAY FIFTH AVE 
BEGIN MILL AND OVERLAY ~§Ta23+19. 14 FIFTH AVE STA 23+12. 43 PROPOSED 
STA 22+75. 00 GIST ST PROPOSED Se HCe cate GUEREAY JUMONVILLE ST GRADE 
A 
Sait pane GRAPHIC STA 22+78. 17 
GRADE JUMONVILLE ST 
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GIST ST 
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EXISTING GROUND 
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4:56:53 PM 


STOP WORK 
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BEGIN MILL AND OVERLAY By edbo eee 
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GG-849.65 
GG-852. 31 


WYANDOTTE ST 


BEGIN MILL AND OVERLAY 
STA 17+65. 00 


START WORK 


STA _17+38. 76 
SENECA ST 


EXISTING GROUND 


DATUM 805 


SENECA ST 


STOP WORK 


END MILL AND OVERLAY 


FIFTH AVE 


STA_18+19. 87 
SENECA ST 


GG-825. 84 
GG-826. 55 
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STOP WORK 
END MILL AND OVERLAY 


FIFTH AVE 
PROPOSED 
GRADE 


GRAPHIC GRADE STA 55+99, 42 


BEGIN MILL AND OVERLAY 


MOULTRIE ST 


STA 55+45. 00 


START WORK 


STA 54+93. 43 
MOULTRIE ST 


MOULTRIE ST (SOUTH) 


STOP WORK 


STA 30+72. 16 
MOULTRIE ST 


END MILL AND OVERLAY 
STA 30+55. 00 


TELE DUCT EXISTING 
SIZE UNKNOWN START WORK GROUND 


TELE DUCT 


BEGIN MILL AND OVERLAY 


SIZE UNKNOWN STA 30+20. 01 


GG-810. 08 
GO-812.23 


MOULTRIE ST 


FIFTH AVE 
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GG-813.54 
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PART THROUGH A GRANT FROM THE 
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COUNTY, PENNSYLVANIA. AS SHOWN 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


ROADWAY PROFILE 
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CONTRACT NO. BRT-001 
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STOP WORK 
END FULL DEPTH PAVEMENT START WORK 


STA 31+55. 00 STA 14+68. 00 
KIRKPATRICK ST SR_ 2085 STOP WOR 


K 
BIRMINGHAM BRIDGE END MILL AND OVERLAY 
STA 17+17. 78 
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PVI STA 314#17.00 BEGIN MILL AND OVERLAY SR 2085 
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ee. mana pia ae GRAPHIC PROFILE 


: J GRADE 
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PROPOSED GROUND EXISTING 
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POT STA 175+32.83 FORBES AVE CONSTR B = 
POT STA 53+00.00 MOULTRIE ST CONSTR B 


POT STA 175+33.40 FORBES AVE CONSTR B = 
POT STA 52+68.65 MOULTRIE ST CONSTR B 


FORBES AVE 


SCALE 


0 40 FEET 
HORIZONTAL | 


8 FEET 


VERTICAL 5 


SS _ 
EE SHEET 393 
: DESIGNED RH PORT AUTHORITY OF ALLEGHENY COUNTY 

= (4] GANNETT FLEMING BE ERR NOY TS coy ae 

= 
GANNETT FLEMING, INC. FeDeRAr nar ASM STON NOT FOR CHECKED Kor BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower i ae IN CHARGE GEC 
707 Grant Street 730 Holiday Drive TRANSPORTATION UNDER THE rl CONSTRUCTION ) DATE 05/01/24 FORBES AVE - STA 173+50 TO STA 177+50 
sh Foor aii See INSM SA so 7 
Pittsburgh, PA 15219 : icicle COUNTY, PENNSYLVANIA. AS SHOWN Port Authority Gwen. PP79 - 


REVISIONS connecting people to life 


"michael. megarry" 


FILE PATH? cs \pwwork ing\decom_ds16_na\michadel. megarry@aecom. com\d0207703\BRT_O7_PR_SHT11.dgn 


OPERATOR? 


5201238 PM 


PLOTTED? 3/21/2024 


"michael. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? cs \pwwork ing\decom_ds16_na\michadel. megarry@aecom. com\d0207703\BRT_O7_PR_SHT12. dgn 


OPERATOR? 


wo 
mM 
vr 
= 
wu 
Ww 
x= 
Yn 
Lu 
Ww 
ie) 
Ww 
a 
a 
x 
oO 
— 
<— 
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GRAPHIC GRADE 


PVI STA 178+05.00 + 
ELEV 773.00 + 


GG-776. 39 


VC 225’ + 
SSD: 165" + 


~2. 84, 
P— eg 48% 0. 12% 
——e— 


GG-775. 68 
GG-775. 31 
GG-775. 28 


[4] GANNETT FLEMING 


GANNETT FLEMING, INC. 


730 Holiday Drive 
Pittsburgh, PA. 15220 


EXISTING GROUND 


GG-775. 37 


GG-775.79 


GG-776. 24 


GG-776. 76 


GG-777. 28 
GG-778. 67 


END MILL AND 
OVERLAY 
STA 180+65. 89 


GG-779. 86 
GG-780. 24 


POC STA 180+24.57 FORBES AVE CONSTR B = 


fo} 
Ww 
+ 


FORBES AVE 


SCALE 


HORIZONTAL 


POT STA 15+10.52 BIRMINGHAM BRIDGE CONSTR B 


ie) 40 FEET 
eS | 


8 FEET 


VERTICAL 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


DESIGNED 


DRAWN 


CHECKED KCF 


IN CHARGE GEC 


DATE 05/01/24 


SCALE 
AS SHOWN 


s 


EE SHEET 394 
PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


ROADWAY PROFILE 


FORBES AVE - STA 177+50 TO STA 182+50 


Port Authorit 


connecting people to life 


y 


CONTRACT NO. BRT-001 
DWG. NO. PP80 


5201253 PM 


START WORK ie 


STA 3+00. 00 
McANULTY DR 


PLOTTED? 3/21/2024 


END MILL AND OVERLAY 


STA 2+65. 00 
START WORK EXISTING GROUND a 


BEGIN MILL AND OVERLAY 


STA 2+34.30 
BOYD ST 


FORBES AVE 
END. MICE AND OVERLAY BEGIN MILL AND OVERLAY PROPOSED 


GRADE 
BEGIN MILL AND OVERLAY STA 2+01. 03 STA 3+80. 19 


STA 1+65.00 eee STOP WO 


RK 
END MILL AND OVERLAY 


STA 3+83.50 
McANULTY DR 


EXISTING GROUND 


STOP WORK 


STA 2+77. 22 
BOYD ST 


GRAPHIC 


GRAOE FORBES AVE 


PROPOSED 
GRADE 


GG-799. 99 
800. 2 


START WORK “A 4 | ode 51% DATUM 780 
STA 1439.90 Ye" 25y 
BOYD ST «Hes 3 ° 


POT STA 21+00.00 CHATHAM SQ CONSTR B 1.18’ LT 
McNULTY DR 


Ij + 
| 14 POT STA 4+00.00 McNULTY DR CONSTR B = 
|| te" ¢ 


ELEC DUCT 
SIZE UNKNOWN 


\ START WORK 

W (UNK) BEGIN MILL_AND OVERLAY 
STA _21+16. 66 2 
CHATHAM SQ ~3, o79° 44% 


GRAPHIC 


an GRADE 
70 
N 86z 
oS 


FORBES AVE STOP WORK 
PROPOSED STA_22+08. 40 
GRADE CHATHAM SQ 
10" G 
END MILL AND OVERLAY 
STA 21+50. 00 


GG-784. 81 
783.6 

GG- 783.60 
GG-780. 73 
GG-779. 61 
GG-778. 39 


GG- 781.92 
781.4 
GG-781. 42 


DATUM 775 


GG-798. 77 
GG-796. 05 


DATUM 780 


iC) 
3° 
POT STA 122+86.46 FORBES AVE CONSTR B = 1? 


EGE eee bets PON) RONeite OT STA 4+00.00 McNULTY DR CONSTR B = 
BOYD ST POT STA 21+00.00 CHATHAM SQ CONSTR B 1.18’ LT 


CHATHAM SQ 


40 FEET 
HORIZONTAL 


8 FEET 
VERTICAL 


DESIGNED, RR PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM _ {[@) GANNETT FLEMING BEE PRERAEATON TS ee __ a ae COUNTY 
GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED Kor BUS RAPID TRANSIT UPTOWN TO OAKLAND 


"michael. megarry" 


707 Grant Street 730 Holiday Drive URBAN MASS TRANSPORTATION ACT DATE 05/01/24 BOYD ST, MCNULTY ST, CHATHAM SQ 
5th Floor Pittsburgh, PA. 15220 OF 1964, AS AMENDED, FOR THE 


q DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i . AS SHOWN 
Pittsburgh, PA 15219 SEUeIGAE COUNTY, PENNSYLVANIA Port Authority ps 


FILE PATH? cs \pwwork ing\decom_ds16_na\michadel. megarry@aecom. com\d0207703\BRT_O7_PR_SHT30. dgn 


OPERATOR? 


Gulf Tower TRANSPORTATION. UNDER THE ST R U CTl O N ) — RCo oe 


PLOTTED? 3/21/2024 


"michael. megarry" 


OPERATOR? 


52:02:07 PM 


FILE PATH? cs \pwwork ing\decom_ds16_na\michadel. megarry@aecom. com\d0207703\BRT_O7_PR_SHT31. dgn 


EXISTING GROUND 


START WORK 


STA 33+25. 07 
MAGEE ST 


STOP WORK 


STOP WORK 


STA 36+64. 74 
MAGEE ST 


FORBES AVE 

PROPOSED 

GRADE 
GRAPHIC 
GRADE 


“4-2. 154% 7y 


STA _33+38. 54 
MAGEE ST 


END MILL AND OVERLAY 


STA 33+80. 64 


START WORK 
BEGIN MILL AND OVERLAY 


STA 33+71.38 


DATUM 790 


GG- 808. 34 
GG- 807. 66 
806.9 

GG- 806. 85 
GG-805. 72 


POT STA 136+70.38 FORBES AVE CONSTR B = 


POT STA 33+55.32 MAGEE ST CONSTR B 


MAGEE ST 


EXISTING GROUND 


START WORK 


FORBES AVE 


STA 11+65. 14 
STEVENSON ST 


PROPOSED 
GRADE 


BEGIN MILL AND OVERLAY 


STA 12+10. 00 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


GRAPHIC 
GRADE 


STOP WORK 
END MILL AND OVERLAY 


STA 12+41.89 
STEVENSON ST 


GG-800. 0 


GG-801. 40 
GG- 800. 70 
GG- 800. 07 


DATUM 785 


POT STA 12+62.16 STEVENSON ST CONSTR B = 


POT STA 15+00.00 STEVENSON ST CONSTR B 0. 32’ LT 


STEVENSON ST ( SOUTH) 


40 FEET 
HORIZONTAL 


8 FEET 
VERTICAL 


(4] GANNETT FLEMING 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


GANNETT FLEMING, INC. 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


730 Holiday Drive 
Pittsburgh, PA. 15220 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION PORT AUTHORITY OF ALLEGHENY 


COUNTY, PENNSYLVANIA. 
REVISIONS 


START WORK 

BEGIN MILL AND OVERLAY 
STA 15+18.32 

STEVENSON ST 


EXISTING GROUND 


FORBES AVE 
PROPOSED 
GRADE 


-0.45% -1.24y 
—eo— 


iene 


GRADE 
\ 


= GC 


GG-799. 37 
GG-799. 25 
GG-799. 13 


DATUM 785 


N 
+ 


STOP WORK 


STA 15+94. 73 
STEVENSON ST 


END MILL AND OVERLAY 


STA 15+60. 00 


POT STA 12+62.16 STEVENSON ST CONSTR B = 


POT STA 15+00.00 STEVENSON ST CONSTR B 0. 32’LT 


STEVENSON ST ( NORTH) 


DESIGNED 


DRAWN PITTSBURGH 


CHECKED KCF 


NOT FOR 
STRUCTION) 


INCHARGE GEC 
DATE 05/01/24 
SCALE 


Port Authority 


connecting people to life 


AS SHOWN 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


ROADWAY PROFILE 


MAGEE ST AND STEVENSON ST 


CONTRACT NO. BRT-001 
DWG. NO. PP82 


5202223 PM 


START WORK GRAPHIC 


STA 11458. 73 FORBES AVE FORBES AVE GRADE_ ey rsTING GROUND 
PRIDE ST PROPOSED PROPOSED 
GRADE GRADE STOP WORK 


=_——_ STA 27+63. 58 
PRIDE ST 


PLOTTED? 3/21/2024 


eh 2.08% 


BEGIN MILL AND OVERLAY STOP WORK START WORK 
STA 11+#95. 00 END MILL AND OVERLAY BEGIN MILL AND OVERLAY 


STA 12428. 70 STA 26493. 27 END MILL AND OVERLAY 
EXISTING Buide er 


PRIDE ST STA 27+25. 00 


GG-805. 11 
GG-804. 42 


GG-804. 96 
GG-804. 59 
GG-804. 48 
GG-804. 52 
GG-804. 63 
GG-805. 35 


DATUM 790 DATUM 790 


Ww 
N 
+ 


OT STA 12+47.61 PRIDE ST CONSTR B = STA 12+47.61 PRIDE ST CONSTR B = 
POT STA 26+76.30 PRIDE ST CONSTR B 0.67’ RT STA 26+76.30 PRIDE ST CONSTR B 0.67’ RT 


PRIDE ST ( SOUTH) PRIDE ST (NORTH) 


START WORK 

BEGIN MILL AND OVERLAY 
STA 19+96. 02 

MARION ST 


FORBES AVE Bice GRAPHIC 
PROPOS 
START WORK GRAPHIC GeADE GRADE GRADE 


STA 11+95- 45 \ GRADE 
MA\ m A y 
0.94%\-1.14% 1, a7z \1. 05% 109% 0.50% _ 3.004 
—_©— — —@—_ 


EXISTING GROUND a 
STOP WORK 


BEGIN MILL AND OVERLAY EXISTING GROUND ee eae 
' STA 20+42. 86 
STA 12+20. 00 | MARION ST 
STOP WORK \ 
END MILL AND OVERLAY ara? WTUNR) 


STA 12+65.99 [5 
MARION ST 


GG-811. 
GG-811.51 


GG-810. 78 
GG-810. 54 
GG-810. 79 
GG-810. 91 


DATUM 795 DATUM 795 


POT STA 12+84.50 MARION ST CONSTR B = POT STA 12+84.50 MARION ST CONSTR B = 
POT STA 19+91.52 MARION ST CONSTR B O. 29’ RT POT STA 19+91.52 MARION ST CONSTR B O. 29’ RT 


MARION ST (SOUTH) HORIZONTAL ms MARION ST (NORTH) 
8 FEET 


VERTICAL 


} DESIGNED RRH PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM _ |) GANNETT FLEMING THEPREPARATIONOE TAS ceo) _ PORT J COUNTY 
GANNETT FLEMING, INC. FeDesAr nar ASM son NOT FOR CHECKED Kor BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower i 1: IN CHARGE GEC 
707 Grant Street 730 Holiday Drive TRansPoRTATION UNDER THE |! CONSTRUCTION ) ome 05/01/24 PRIDE ST AND MARION ST 
5th Floor Pittsburgh, PA. 15220 OF 1964, AS AMENDED, FOR THE 


q DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i . AS SHOWN 
Pittsburgh, PA 15219 SEUeIGAE COUNTY, PENNSYLVANIA Port Authority Tae 


"michael. megarry" 


FILE PATH? cs \pwwork ing\decom_ds16_na\michadel. megarry@aecom. com\d0207703\BRT_O7_PR_SHT32. dgn 


OPERATOR? 


START WORK 

BEGIN MILL AND OVERLAY 

STA 20+04. 75 

VAN BRAAM ST STOP WORK 


STA 20+86. 34 
FORBES AVE VAN BRAAM ST 
PROPOSED GRAPHIC 

GRADE GRADE 


5202238 PM 


GRAPHIC 
GRADE 


START WORK erouno/ 5.30% NE: % - 
STA 11+84. 60 > 
VAN BRAAM ST OSes. EXISTING GROUND 


STOP WORK | 
BEGIN MILL AND OVERLAY END MILL AND OVERLAY END MILL AND OVERLAY 
STA 12+20. 00 STA 12452.77 STA 20+50. 00 

VAN BRAAM ST 


PLOTTED? 3/21/2024 


FORBES AVE 
PROPOSED 
GRADE 


GG-820. 14 


GG-820. 41 
GG-821. 30 
GG-821. 75 
GG-822.59 


DATUM 805 DATUM 805 


G a re 
+ + + 


POT STA 12+71.01 VAN BRAAM ST CONSTR B = POT STA 12+71.01 VAN BRAAM ST CONSTR B = 
POT STA 20+00.00 VAN BRAAM ST CONSTR B 0. 42’ LT POT STA 20+00.00 VAN BRAAM ST CONSTR B 0. 42’ LT 


VAN BRAAM ST (SOUTH) VAN BRAAM ST ( NORTH) 


START WORK 

BEGIN MILL AND OVERLAY 

STA 12+73. 22 STOP WORK 

MILTENBERGER ST STA 13456. 00 
BEGIN MILL AND OVERLAY MILTENBERGER ST 


STA 12+15. 00 FORBES AVE 
PROPOSED 


START WORK 


STA_11+79. 33 
MILTENBERGER ST 


ey 


STOP WORK 6" W 
END MILL AND OVERLAY - 
STA 12450. 22 END MILL AND OVERLAY 


MILTENBERGER ST STA 13+20. 00 


GG-827.99 


828.6 

GG-828.59 
GG-829. 62 
GG-830. 15 
GG-830. 29 
GG-830. 96 


DATUM 815 


POT STA 155+98.89 FORBES AVE CONSTR B = 
POT STA 12+68.34 MILTENBERGER ST CONSTR B 


40 FEET 
MILTENBERGER ST HORIZONTAL 


VERTICAL 
} DESIGNED RRH PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM _ |) GANNETT FLEMING THEPREPARATIONOE TAS scoot) __ PORT J COUNTY 
GANNETT FLEMING, INC. FeDeRAr nar ASM son NOT FOR CHECKED Kor BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower i 1: IN CHARGE GEC 
707 Grant Street 730 Holiday Drive URBAN MASS TRANSPORTATION ACT CO STRU CTl O N ) ome 05/01/24 VAN BRAAM ST AND MILTENBERGER ST 
5th Floor Pittsburgh, PA. 15220 OF 1964, AS AMENDED, FOR THE 


q DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i . AS SHOWN 
Pittsburgh, PA 15219 SEUeIGAE COUNTY, PENNSYLVANIA Port Authority ee poe 


8 FEET 


"michael. megarry" 


FILE PATH? cs \pwwork ing\decom_ds16_na\michadel. megarry@aecom. com\d0207703\BRT_O7_PR_SHT33. dgn 


OPERATOR? 


5202255 PM 


START WORK 

BEGIN MILL AND OVERLAY 
STA 20+04. 87 

GIST ST 


STOP WORK 


STA 20+86. 54 
GIST ST 


PLOTTED? 3/21/2024 


FORBES AVE GRAPHIC 
PROPOSED PROPOSED GRADE 


START WORK Penne 4.88% 


STA 11477. 72 GRAPHIC 00%, cays. 12h 
STA Ts GRAFH ae 24y, 4, 0422 


2' le 
4 
EXISTIN | 
GROUND ee 
STOP WORK fe" 6 
END MILL AND OVERLAY EXISTING GROUND 


STA_12+53. 76 
GIST ST 


END MILL AND OVERLAY 
STA 20+50. 00 


BEGIN MILL AND OVERLAY 
STA 12+20. 00 6" MeN ) 
es) 
Da) 
% 


W (UNK) 


GG-838. 19 


GG-837. 01 
GG-838. 12 
GG-839. 03 
GG- 839.67 
GG- 840. 28 


DATUM 825 DATUM 825 


POT STA 12+71.69 GIST ST CONSTR B = STA 12+71.69 GIST ST CONSTR B = 
POT STA 20+00.00 GIST ST CONSTR B 0. 80’LT STA 20+00.00 GIST ST CONSTR B 0. 80’ LT 


GIST ST (SOUTH) GEIST ST (NORTH) 


START WORK 

BEGIN MILL AND OVERLAY 
STA 20+05. 14 
JUMONVILLE ST 


STOP WORK 


STA 20+87. 18 
FORBES AVE GRAPHIC JUMONVILLE ST 
PROPOSED FORBES AVE oes 


GRADE PROPOSED 


GRAPHIC GRADE 5.43% 
START WORK GRADE — 
STA 11450. 84 ‘\ a boy _.. . END MILL AND OVERLAY 
JUMONVILLE ST (\= 1. 86 - 50% STA 20467. 50 


STOP WORK 
END MILL AND OVERLAY EXISTING GROUND 
BEGIN MILL AND OVERLAY STA 12420. 73 


STA 11+90. 00 JUMONVILLE ST 
\ (U. 


EXISTING GROUND 


GG-828. 67 
GG- 828.56 
GG-828.17 
GG-828. 69 
GG- 830. 29 
GG-831.24 


DATUM 815 DATUM 815 


= 21 
+ 


POT STA 12+38.61 JUMONVILLE ST CONSTR B = 40 FEET 12+38.61 JUMONVILLE ST CONSTR 6B = 
POT STA 20+00.00 JUMONVILLE ST CONSTR B O.20°LT HORIZONTAL ——— POT STA 20+00.00 JUMONVILLE ST CONSTR B 0. 20’LT 


JUMONVILLE ST (SOUTH) VERT Eee: ——— JUMONVILLE ST (NORTH) 


} DESIGNED RRH PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM _ [@) GANNETT FLEMING THEPREPARATIONOE TAS coon) _ PORT J COUNTY 
GANNETT FLEMING, INC. FeDeRAr nar ASM son NOT FOR CHECKED Kor BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower i 1: IN CHARGE GEC 
707 Grant Street 730 Holiday Drive TRansPorTATION UNDERTHE | CONSTRUCTION ) ae 05/01/24 GIST ST AND JUMONVILLE ST 
5th Floor Pittsburgh, PA. 15220 OF 1964, AS AMENDED, FOR THE 


q DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i . AS SHOWN 
Pittsburgh, PA 15219 SEUeIGAE COUNTY, PENNSYLVANIA Port Authority pe 


"michael. megarry" 


FILE PATH? cs \pwwork ing\gecom_ds16_na\michadel. megarry@aecom. com\d0207703\BRT_O7_PR_SHT34. dgn 


OPERATOR? 


PLOTTED? 3/21/2024 


"michael. megarry" 


OPERATOR? 


5203215 PM 


FILE PATH? cs \pwwork ing\decom_ds16_na\michadel. megarry@aecom. com\d0207703\BRT_O7_PR_SHT35. dgn 


FORBES AVE 


EXISTING GROUND pea 


BEGIN MILL AND OVERLAY 
STA 12+00. 00 


START WORK ra 


STA 11+53.50 


SENECA ST STOP WORK 


END MILL AND OVERLAY 
STA_12+35. 41 
SENECA ST 


DATUM 795 


POT STA 12+53.16 SENECA ST CONSTR B = 


POT STA 15+00.00 SENECA ST CONSTR B 0. 30’LT 
SENECA ST ( SOUTH) 


START WORK 
BEGIN MILL AND OVERLAY 


STA_15+05. 25 
SENECA ST 


GRAPHIC 
FORBES AVE GRADE 


STOP WORK 


PROPOSED = 
Gs 


STA 15+89. 13 
SENECA ST 


LAY 


<= 


i STA 15+61. 42 
EXISTING GROUND 


ss 
= 


Boren 9 
GG-807. 65 
GG-809. 01 
GG-809. 70 


DATUM 795 


POT STA 12+53.16 SENECA ST CONSTR B = 


POT STA 15+00.00 SENECA ST CONSTR B 0.30’LT 
SENECA ST ( NORTH) 


A=COM 


Pittsburgh, PA 15219 


STOP WORK 

END MILL AND OVERLAY 
STA 52+50. 00 
MOULTRIE ST 


EXISTING GROUND 


GRAPHIC 
GRADE 


ait 
BEGIN MILL AND OVERLAY 4 ——— 


STA 52+15. 00 


FORBES AVE 
START WORK 


PROPOSED 
Pa GRADE 
STA 51+80. 18 


MOULTRIE ST \ 
12" ¢ 


GG-785. 25 


785.7 
GG- 786. 93 


DATUM 775 


POT STA 52+68.65 MOULTRIE ST CONSTR B = 


POT STA 53+00.00 MOULTRIE ST CONSTR B 0.56’LT 


MOULTRIE ST ( SOUTH) 


EXISTING GROUND 


PROF ILE4 
GRADE 


FORBES AVE 
PROPOSED 
GRADE 


1.95% 


STOP WORK 


—— STA 53+87. 49 


MOULTRIE ST 


END MILL AND OVERLAY 


START WORK 

BEGIN MILL AND OVERLAY 
STA 53+11.24 

MOULTRIE ST 


GG-790. 39 


\.4 
W 12" Ww 


ive) 
w 
RG 
ao 
rs 
l 
oO 
oO 


GG-789.98 790. 4 


DATUM 775 


3 

IN 
oe) 
+ 


OT STA 52+68.65 MOULTRIE ST CONSTR B = 


STA 53+55. 


00 


POT STA 53+00.00 MOULTRIE ST CONSTR B 0. 56’LT 


40 FEET 


HORIZONTAL 


MOULTRIE ST ( NORTH) 


8 FEET 


VERTICAL 


[4] GANNETT FLEMING 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


GANNETT FLEMING, INC. 


FEDERAL TRANSIT ADMINISTRATION, 


Gulf Tower 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


707 Grant Street 730 Holiday Drive 


Pittsburgh, PA. 15220 


URBAN MASS TRANSPORTATION ACT 


5th Floor 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


DESIGNED 


DRAWN 


NOTFOR [ssw 
CONSTRUCTION) [* ce 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 


ROADWAY PROFILE 
SENECA ST AND MOULTRIE ST 


oe AS SHOWN Port Authority 


connecting people to life 


DWG. NO. PP86 


FIFTH AVE. STA 4914+81.79 - 48.89’ LT A25-22] FIFTH AVE. STA 491+83.34 - 43.44’ LT 
B25=15] FIFTH AVE. STA 491+51.47- 80.59’ LT MANHOLE FRAME AND COVER \ Ce eee encer eee 


TYPE 5 PRECAST INLET BOX WITH SS TYPE 8 INLET BOX, HEIGHT </=10' 


. (INTERIOR DIMENSIONS 8’ X 5’) aN 
TG ELEV 825,70" Ree oben eeelt ‘Ss RIM ELEV. 822.90’ : \ AZ5=23 ay AVE. STA 491+82.28 - 32.02’ LT 


; 7 : oO ELEV 818.40’ (8") IN FROM A25-19 RAINAGE CLEAN OUT STRUCTURE 
INV 817.00" (42") OUT TO A25-21 ELEV 816.90’ (42") IN FROM A25-15 \ TOP ELEVATION FLUSH WITH GROUND SURFACE 


ELEV 816.90’ (42") IN FROM A25-20 ‘INV ELEV 816.757 (8") 
FIFTH AVE. 491+60. 14 - 23.94’ LT ELEV 816.90’ (8") OUT TO A25-22 ke | 
A _5+60, ; ~ : \ 
SEWER TAP TO EXISTING SEWER WYE, AT . PR ata tek TREE AE TENSION 


53:03:33 PM 


PLOTTED: 3/21/2024 


EXISTING PWSA_15" VCP SEWER MAIN [ \ 
(8") IN FROM FROM A25-17 K-17 7 ~~ 7 oO 
MAIN AT_INVERT 811. 23% ” aes 
560.0’ DOWNSTREAM OF _MHO11L001 _\\o; : 

*FIELD VERIFY PRIOR TO CONSTRUCTION 


FIFTH AVE. STA 491+68.43 - 32.01’ LT 
DRAINAGE CLEANOUT STRUCTURE 

TOP ELEVATION FLUSH WITH GROUND SURFACE 
INV ELEV 816.40’ (8") 

*FIELD VERIFY PRIOR TO CONSTRUCTION 


FIFTH AVE. STA 491+75.24 - 37.94’ LT 
TYPE M CONCRETE TOP UNIT AND 

BICYCLE SAFE GRATE rn a ee 
STANDARD INLET BOX, HEIGHT </=10’ \ A 2 
TG ELEV 822. 40’ ro) 


i —— = = = : Ke = . I Z 
INV ELEV 819.99’ (8") OUT TO A25-21 I g 5 DIVERSION CHANNEL 
: ELEV 826. 00’ 


FIFTH AVE. STA 492+35.59 - 48.89’ LT 


V \ | \ WALL B y 
RIM ELEV. 893.80" ov MATCH TOPS / TOP OF WALL ELEV = 824.59 | / =o TOP OF WALL 


TYPE 5 INLET BOX, HEIGHT </=10' RB TS E_AS\WALL TO MEET MIN TOP y Sd ELEV 827. 00’ 
INV ELEV 817.06’ (42") OUT TO A25-21 . 37 526 
NOTE: REFERENCE POINTS REFER TO CENTER OF 


DRAINAGE STRUCTURES. CONFIRM TOP ELEVATIONS 
ARE COMPATIBLE WITH SURFACE GRADING. 


| sy By 
x ' “¢ 
™ \ /\ [PARKING SPACE 


PARKING 
SPACE 


LEGAL R/W LINE 


‘KIRKPATRICK STREET EXTENSION 


REQ’ D R/W LINE 


GROUND SURFACE 
£ SLOPED 


r2" DIRECT BURIAL 

CONDUIT 

(SEE LIGHTING 
ANS) 


_——<————— | a 
VT \ a\ LED ROADWAY LUMINAIRE/BY \ | | 
q E\ WITH 30’ STEEL POLE 7. _\ 
po SEE LIGHTING PLANS) 
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OPERATOR? 


PLOTTED? $DATE$ 


OPERATOR: $USER$ 


QUANTITIES: 


$TIME$ 


CLEANOUT AS PER ITEM 02640. 001 - APPROXIMATE QUANTITIES FOR 
ACHD PLUMBING CODE (AS DIRECTED) INFORMATION ONLY: 

LEGAL STREET CONCRETE DIVERSION CHANNEL 

RIGHT OF WAY LINE 6" PERFORATED PVC PIPE 


PARKING LOT Se UPR COVER GROUND SURFACE/ AASHTO #57 


AND FRAME ELEV. 822. 80’ ASPHA 
TOP SLAB SSS = IDO OOS OR ENu PARKING LOT SUBGRADE GEOTEXTILE 
oa 

8" PVC PIPE 

: 12" X 3" RECTANGULAR ORIFICE =-INSPECTION 
W f 

Pe Ceuta cu CUT QUT OF 6" CONCRETE WEIR STACK TYPE 5 INLET BOX WITH MANHOLE FRAME & COVER 

6" STRUCTURE FOUNDATION Ors 5" ORIFICE CUT OUT TYPE 8 INLET BOX WITH MANHOLE FRAME & COVER 


DRAIN INV ELEV 817. 52’ OF 6" CONCRETE WEIR 
8" PIPE TO A25-18 = aoe INV ELEV 816. 85’ REPEC EE ae TYPE 5 PRECAST INLET BOX WITH TYPE M FRAME AND 
INV ELEV 816. 85’ a aa a BICYCLE SAFE GRATE 
STANDARD_PENNDOT 8" PIPE FROM A25-21 PROPOSED STORM” PWSA__ APPROVED STANDARD PENNDOT INLET BOX WITH TYPE M 
INLET BOX WITH STEPS a eS INV ELEV 816.85’ DRAIN ie CONNECTION CONCRETE TOP UNIT AND BICYCLE SAFE GRATE 


PRECAST OR CAST-IN-PLACE S 
EXISTING PWSA STANDARD PENNDOT INLET BOX WITH MANHOLE FRAME 
AASHTO NO 57 STONE CONCRETE BASE SEWER MAIN & COVER AND 6" CONCRETE WEIR 


6" MINIMUM DEPTH 6" MINIMIUM THICKNESS 
SEND Con conn DRAINAGE CLEAN OUT STRUCTURES 
OUTLET CONTROL STRUCTURE (A25-22) ELEVATION pine ScWES ARERAE pag eae 
4"/ET. SLOPE RECOMMENDED : 
NOT TO SCALE (Aw /ET, WINTMUM SLOPE 


NOTE: 

CONTRACTOR MUST CONTACT PWSA AND/OR ACHD 

FOR ALL REQUIRED TAPCIN PERMITS AND 

TRUNK LINE SEWER CONNECTION INSPECTION 
CIRCULAR OPENING INV ELEV 816.85" PRIOR TO BACKFILLING, ALL PIPE TO BE 

. BEDDED AND SURROUNDED BY FIRMLY 

FOR MANHOLE COVER COMPACTED CLEAN SELECTED BACKFILL. REFER 
TO CURRENT ACHD PLUMBING CODE ARTICLE XV 
6" STRUCTURE— FOR ADDITIONAL SPECIFICATIONS. 


FOUNDATION DRAIN 
INV ELEV 817.52’ 


FLOW PRIVATE SEWER LATERAL RECONNECTION (SS-1) 


NOT TO SCALE 


| 6" CONCRETE WEIR 
TOP OF WEIR ELEV 819.60’ 
| 5" ORIFICE INV ELEV 816.85’ 
| 12" X 3" ORIFICE INV ELEV 818.83’ 


TYPE PER DESIGN PLANS PROVIDE PENNDOT AA CONCRETE W/ 


INV ELEV 816. 85’ 1 MAT OF 6" X 6" - W2.9 X W2.9 WWF, 2" 
MIN COVER eine Ailes rs Bona 

OUTLET CONTROL STRUCTURE (A25-22) PLAN VIEW ADHESIVE TOP SLAB SLOPE SURFACE 
HOT, TO°SCAE IN. 1V:6H TOWARD GRATE 


825 . <=" REVEAL —=PROPOSED- GRADE 
EXISTING GRADE- 42" RCP 42" RCP 


820 


ane |_te" B15 


: —WALL B REBAR NOT SHOWN 
CLASS I, ae ce Ss om SEE STRUCTURE PLANS 
TYPE A GEOTEXTILE "4 s i (DRAWING S744) * . . 0+50. 00 


AASHTO #57 STONE oe 
NIN 
CHANNEL ELEVATIONS () , 
GIVEN AT THIS LOCATION F SOSqs ot SECTION B 


A25-15 TO A25-20 
NOT TO SCALE 


“TWO 8" PIPES 


TYPICAL DIVERSION CHANNEL & WALL B 


NOT TO SCALE 


*| NOTE’ ITEMS ON THIS SHEET ARE TO BE PAID AS PART OF ITEM 02640.001: STORMWATER MANAGEMENT SYSTEM FOR KIRKPATRICK PARKING LOT 
: Gar Sih arg gee DESIGNED OMG PORT AUTHORITY OF ALLEGHENY COUNTY 
7 DOCUMENT HAS BEEN FINANCED IN DRAWN DMG PITTSBURGH PENNSYLVANIA 
: FebnAl Teaet SoMMVST SATION NOT FOR CHECKED DUC BUS RAPID TRANSIT UPTOWN TO OAKLAND 
a Gulf Tower ~ INCHARGE LAR KIRKPATRICK ST 
»| 707 Grant Street (menace renseoetteyact| CONSTRUCTION) [ose —csouz SPECIAL DETAILS 
7 5th Floor OF 1964, AS AMENDED, FOR THE SCALE 

: DESCRIPTION PORT AUTHORITY OF ALLEGHENY Kearny Port Authority CONTRACT NO. BRT-001 

WG. NO. 


Pittsburgh, PA 15219 COUNTY, PENNSYLVANIA. 
connecting people to life 
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102 23:35 PM 


A COPY OF THESE E&SC PLAN DRAWINGS MUST BE KEPT ON-SITE AND AVAILABLE 
FOR REVIEW BY INSPECTORS DURING CONSTRUCTION. REVISIONS SHOULD BE 
BE ORES CONN APPROVED IN ADVANCE OF CONSTRUCTION AT THE ENGINEER’ S 


NOTIFY THE PENNSYLVANIA ONE CALL SYSTEM ( 1-800-242-1776) AT LEAST 
3 BUSINESS DAYS PRIOR TO STARTING ANY EARTH DISTURBANCE ACTIVITIES 
OR EXPANDING INTO AN AREA PREVIOUSLY UNMARKED. LOCATE POTENTIAL 
CONFLICTS AND AVOID DAMAGE OR DISRUPTION OF UTILITIES. 


PROCEED WITH ALL EARTH DISTURBANCE ACTIVITIES IN ACCORDANCE WITH THE 
SEQUENCE PROVIDED ON THE PLAN DRAWINGS FOR EACH WORK AREA. DEVIATION 
FROM THAT SEQUENCE REQUIRES WRITTEN APPROVAL FROM THE ENGINEER PRIOR 
TO IMPLEMENTATION. 


PLOTTED? 3/21/2024 


SEDIMENT TRACKED ONTO ANY PUBLIC ROADWAY OR SIDEWALK SHALL BE 


AND DISPOSED IN THE MANNER DESCRIBED IN THIS PLAN. c 
SHALL SEDIMENT BE WASHED, SHOVELED, OR SWEPT INTO ANY ROADSIDE 
DITCH, STORM SEWER, OR SURFACE WATER. 


LIMIT CLEARING, GRUBBING, AND TOPSOIL STRIPPING TO AREAS DESCRIBED IN 
EACH STAGE OF THE CONSTRUCTION SEQUENCE AND WITHIN THE LIMITS-OF- 
DISTURBANCE (LOD) SHOWN ON THE DRAWINGS. DO NOT COMMENCE EARTH 
DISTURBANCE UNTIL THE E&S BMPS SPECIFIED BY THE CONSTRUCTION 

SEQUENCE FOR THAT STAGE OR PHASE HAVE BEEN DEPLOYED. 


CLEARLY MARK LIMITS-OF-DISTURBANCE (LOD) WITH FENCE AND SIGNAGE OR 
OTHER BARRIER SUITABLE TO PREVENT INADVERTENT ENTRY BY THE PUBLIC 


STOCKPILING OF EXCAVATED MATERIAL OR AGGREGATE SHALL COMPLY WITH 
TYPICAL DETAILS PROVIDED IN THIS PLAN. 


UPON DISCOVERING UNFORESEEN CIRCUMSTANCES POSING POTENTIAL 
FOR ACCELERATED EROSION AND/OR SEDIMENT POLLUTION, THE 

OPERATOR SHALL IMMEDIATELY IMPLEMENT APPROPRIATE BEST MANAGEMENT 
PRACTICES TO MINIMIZE THE POTENTIAL FOR DAMAGE OR POLLUTION 

AND NOTIFY THE ENGINEER. 


REMOVE ALL BUILDING MATERIALS AND WASTES FROM THE SITE AND RECYCLE OR 
DISPOSE IN ACCORDANCE WITH PA DEP’S SOLID WASTE MANAGEMENT REGULATIONS 
CODE 260.1 ET SEQ., 271.1, AND 287.1 ET. SEQ. DO NOT BURN 
DUMP , OR DISCHARGE ANY "BUILDING MATERIALS, WASTES, OR UNUSED 
BUILDING MATERIALS AT THE SITE. 


FOR TRANSPORTATION OF EXCAVATED MATERIAL, MATERIALS WITH SUFFICIENT 
WATER CONTENT OR CONTAMINATION THAT COULD LEAK SHALL BE CARRIED 
IN SEALED TRUCK BEDS. 


ALL OFFSITE BORROW AREAS, WASTE DISPOSAL AREAS, AND/OR STORAGE AREAS 
SHALL_HAVE AN APPROVED EROSION AND SEDIMENTATION CONTROL PLAN PRIOR _TO 
THE START OF ANY EARTHMOVING ACTIVITIES IN THESE OFFSITE AREAS. THE 
CONTRACTOR, IN ITS PROPOSAL , SHALL MAKE PROVISIONS FOR THESE OFFSITE 
AREAS AND SHALL BE RESPONSIBLE FOR ENSURING THAT EACH OFFSITE AREA 
HAS AN APPROVED EROSION AND SEDIMENTATION CONTROL PLAN BY THE COUNTY 
CONSERVATION DISTRICT_IN WHICH THE OFFSITE AREA IS LOCATED. 

THE CONTRACTOR SHALL FURNISH A_ COPY OF THE APPROVED PLAN TO THE 
ENGINEER PRIOR TO BEGINNING OFFSITE OPERATIONS. ANY EXPANSION OF 
THE_LIMITS-OF-DISTURBANCE PROPOSED BY THE CONTRACTOR MUST BE APPROVED 
BY THE ENGINEER AND, IF NECESSARY, THE COUNTY CONSERVATION DISTRICT. 


PLEASE AVOID THE INTRODUCTION OF INVASIVE SPECIES IN ORDER TO PROTECT 
THE INTEGRITY OF NEARBY PLANT SPECIES OF SPECIAL CONCERN. VOLUNTARY 
CLEANING OF EQUIPMENT/VEHICLES, USING CLEAN FILL AND MULCH, AND 
AVOIDING PLANTING INVASIVE SPECIES 

(ht tp? //www. denr. pa. gov/Conser vat lon/W I IdP lants/Invas IveP lants/ 
Pages/default. aspx) WILL HELP TO CONSERVE SENSITIVE PLANT HABITATS. 


STABILIZE AS SOON AS A DISTURBED AREA IS BROUGHT TO GRADE 

OR FINAL EARTHMOVING HAS BEEN COMPLETED. WHERE IT IS 

NOT POSSIBLE _TO PERMANENTLY STABILIZE A DISTURBED 

AREA IMMEDIATELY AFTER THE FINAL EARTHMOVING HAS BEEN COMPLETED 
OR WHERE THE ACTIVITY CEASES FOR MORE THAN 4 DAYS, IMPLEMENT 
TEMPORARY STABILIZATION MEASURES PROMPTLY. 


ENSURE CUT & FILL SLOPES CAN RESIST SLUMPING, SLIDING, OR OTHER 
FAILURES. ALL FILLS SHALL BE COMPACTED AS REQUIRED TO REDUCE 
EROSION, SLIPPAGE, SETTLEMENT, SUBSIDENCE, OR OTHER RELATED 
PROBLEMS. FILL INTENDED TO SUPPORT STRUCTURES, CONDUIT, OR 
OTHER INFRASTRUCTURE SHALL CONSIST OF SUITABLE MATERIAL 
COMPACTED IN ACCORDANCE WITH LOCAL REQUIREMENTS OR CODES. 


ENSURE MATERIAL BROUGHT ON-SITE IS CLEAN FILL. PENNDOT FORM FP-001 
MUST BE PREPARED FOR ANY FILL MATERIAL AFFECTED BY A SPILL 

OR RELEASE OF A REGULATED SUBSTANCE BUT QUALIFYING AS CLEAN 

FILL DUE TO ANALYTICAL TESTING. 


IN AREAS TO BE PAVED, PLACE SUBBASE AS EARLY AS PRACTICAL TO 
STABILIZE THE SURFACE AGAINST EROSION. 


EROSTON AND SEDIMENTATION CONTROL GENERAL NOTE 


17. 


DO NOT Or one ar RUNOFF AND STORM aoe DRAINAGE TO ENTER 
EXCAVATE MAINTAIN STORM SEWER FLOWS 
IN ACCORDANCE ATH TECHNICAL PROVISION o1s10 — SEWER BYPASS PUMPING. 


WHEN PUMPING GROUNDWATER, COMPLY WITH SECTION 01825 — 
WATER QUALITY MONITORING. 


GROUNDWATER OR STORM RUNOFF eae FROM aaets SHALL PASS Teeuee A 
SEDIMENTATION TANK OR PUMPED WATER FILTER BAG PRIOR TO DISCHARGE. 

MONITOR DISCHARGE IN ACCORDANCE WITH TECHNICAL PROVISION 01825, 

WATER QUALITY MONITORING. IF CONTAMINATED, THE WATER SHALL BE RUN 

THROUGH A SEDIMENTATION TANK THEN DISCHARGED TO COMBINATION SEWER FOR 
TREATMENT BY ALCOSAN IF PERMITTED BY THE "PRETREATMENT tg ri 

OF THE ALLEGHENY COUNTY SANITARY AUTHORITY (ALCOSAN)”. ANY WATER 

THAT DOES NOT MEET THESE STANDARDS SHALL BE LOADED ONTO SEALED 

TANKER TRUCKS AND HAULED TO A PADEP APPROVED TREATMENT PLANT FOR DISPOSAL. 


ANY EROSION AND SEDIMENTATION CONTROL BMP’S REQUIRED OR 
NECESSARY TO PROTECT AREAS FROM EROSION DURING THE STABILIZATION 
PERIOD SHALL BE MAINTAINED UNTIL PERMANENT STABILIZATION OF THE 
CONTRIBUTING DRAINAGE AREA IS COMPLETED. UPON COMPLETION OF 
PERMANENT STABILIZATION, ALL UNNECESSARY OR UNUSABLE CONTROL 
MEASURES AND FACILITIES SHALL BE REMOVED. 


MANAGE CONCRETE TRUCK WASH WATER AS INDICATED IN THE "CONCRETE WASHOUT" 
DETAIL. 


KEEP CHANNELS, GUTTERS, PIPES, AND OTHER FLOW CONVEYANCES 
FREE OF UNWANTED OBSTRUCTIONS. 


PLAN WORK TO MINIMIZE THE DURATION OF OPEN EXCAVATIONS WHICH 
INTERFERE WITH THE DESIRABLE DRAINAGE PATTERN. 


IMMEDIATELY REPAIR IN A PERMANENT MANNER ANY DAMAGE THAT OCCURS 
IN WHOLE OR PART BECAUSE _OF TEMPORARY DRAINAGE MEASURES OR 
OVERSIGHTS ASSOCIATED WITH THIS PROJECT SATISFACTORY TO THE 
PROPERTY OWNER AND ENGINEER. 


TAKE ALL MEASURES NECESSARY TO PREVENT FLOODING OR INFILTRATION 
WHICH COULD ADVERSELY IMPACT THE PUBLIC, BUILDINGS, UTILITIES, 

OR OTHER INFRASTRUCTURE. SEEK ENGINEERS APPROVAL FOR MEASURES 

NOT IN THIS PLAN. 


STAGE CLEARING, GRUBBING, AND EXCAVATION SO AS TO MINIMIZE THE TOTAL 
EXPOSURE OF ERODIBLE STOCKPILES & GROUND AT _ALL_ TIMES TO THE EXTENT 
PRACTICAL. PROTECT AND PRESERVE EXISTING TREES TO THE EXTENT POSSIBLE. 


THE INTENT OF THIS PLAN IS TO INDICATE GENERAL MEANS OF 
COMPLIANCE WITH THE REQUIREMENTS OF THE RULES AND REGULATIONS OF 
CHAPTER 102, THE DEPARTMENT OF ENVIRONMENTAL PROTECTION (AS 
AUTHORIZED UNDER THE CLEAN STREAMS LAW). IT SHALL BE THE 
RESPONSIBILITY OF THE CONTRACTOR TO IMPLEMENT THESE METHODS, PLUS 
ADDITIONAL METHODS, AS MAY BE NECESSARY BECAUSE OF CONDITIONS 
CREATED BY LOCALIZED SITE CONDITIONS AND/OR CONSTRUCTION 
PROCEDURES IN ORDER TO ASSURE COMPLIANCE WITH APPLICABLE LAW. IT 
SHALL FURTHER BE THE RESPONSIBILITY OF_THE CONTRACTOR TO MAINTAIN 
Ae AE CUTAED AND SEDIMENTATION CONTROL FACILITIES SO THAT THEY PERFORM 
A . 


FAILURE TO CORRECTLY INSTALL BMPS, FAILURE TO PREVENT SEDIMENT-LADEN 
RUNOFF FROM LEAVING THE CONSTRUCTION SITE, OR FAILURE TO TAKE IMMEDIATE 


CORRECTIVE ACTION TO RESOLVE FAILURE OF BMPS MAY RESULT _IN ADMINISTRATIVE, 


CIVIL, AND/OR CRIMINAL PENALTIES BEING INSTITUTED BY THE PENNSYLVANIA 
DEPARTMENT OF ENVIRONMENTAL PROTECTION AS DEFINED IN SECTION 602 OF THE 


PENNSYLVANIA CLEAN STREAMS LAW. THE CLEAN STREAMS LAW PROVIDES FOR UP TO 
$10,000 PER DAY IN CIVIL PENALTIES, UP TO $10,000 IN SUMMARY CRIMINAL PENALTIES, 


AND UP TO $25,000 IN MISDEMEANOR CRIMINAL PENALTIES FOR EACH VIOLATION. 


OVER-THE-ROAD VEHICLES SUPPORTING CONSTRUCTION ARE EXPECTED TO OPERATE 


ONLY_ON PAVEMENT OR SURFACES STABILIZED WITH NON-COHESIVE CLEAN AGGREGATE. 


CONSTRUCTION EQUIPMENT TRACKS AND WHEELS ARE TO BE THOROUGHLY CLEANED 


BEFORE EXITING THE LOD. WHERE THESE PRACTICES ARE NOT POSSIBLE, INSTALL 


A ROCK CONSTRUCTION ENTRANCE. 


THE PREPARATION OF THIS 


"michae!.megarry" 
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OPERATOR? 


5th Floor 
Pittsburgh, PA 15219 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


GREEN INFRASTRUCTURE EROSION AND SEDIMENT CONTROL GENERAL NOTES: 


PROTECT ALL CATCH BASINS, BIORETENTION AREAS, STORMWATER STORAGE 

TRENCHES , BIOSWALES, AND OTHER STORMWATER IMPROVEMENTS DURING EXCAVATION 

AND CONSTRUCTION. IF ANY CATCH BASINS, DRAINS, OR BMPS BECOME CLOGGED AS 

A RESULT OF DEMOLITION, EXCAVATION OR CONSTRUCTION, THE Se SHALL 

BE RESPONSIBLE FOR THEIR CLEANING INCLUDING DOWNSTREAM STORM 

MEASURES SHALL BE IMPLEMENTED TO PREVENT THE DISCHARGE _OF WASTES MATERIALS , 
geeceene BUILDING MATERIALS, TO STORM DRAINS, STORM SEWERS OR THE RECEIVING 
ATERS. 


EXTREME CARE MUST BE TAKEN TO PREVENT RUNOFF FROM UNSTABILIZED AREAS FROM 
ENTERING THE STORMWATER IMPROVEMENTS DURING CONSTRUCTION. CONTRACTOR SHALL 
USE COMPOST SOCK, GEOTEXTILE SAND BAGS, TEMPORARY FENCING, STABILIZATION OF 
THE DRAINAGE AREA, ETC. TO PREVENT SEDIMENTATION AND OTHER DAMAGE. 


UNLESS OTHERWISE NOTED, KEEP THE STORMWATER IMPROVEMENTS OFF-LINE UNTIL 

CONSTRUCTION IS COMPLETE. PREVENT SEDIMENT FROM ENTERING THE STORMWATER 

IMPROVEMENTS BY USING SUPER SILT FENCE, COIR LOGS, DIVERSION BERMS, SAND 
BAGS OR OTHER MEANS. 


IF CURB CUTS OR INLETS ARE BLOCKED DURING CONSTRUCTION OF THE STORMWATER 
IMPROVEMENTS , UNBLOCK THESE AFTER THE DRAINAGE AREA AND 
BIORETENTION/BIOSWALES HAVE GOOD VEGETATIVE COVER. IT_IS RECOMMENDED THAT 
UNBLOCKING CURB CUTS AND INLETS TAKE PLACE AFTER AT LEAST TWO TO THREE 
STORM EVENTS IF THE DRAINAGE AREA INCLUDES NEWLY INSTALLED ASPHALT, SINCE 
NEW ASPHALT TENDS TO PRODUCE FINES AND GRIT DURING THE FIRST SEVERAL 
STORMS. STORMWATER IMPROVEMENTS MUST BE APPROVED BY PWSA BEFORE OPENING 
SYSTEM TO RECEIVE STORMWATER. 


PLAN PREPARER? DAVID J COOPER, AECOM, 412-463-0 


ALLEGHENY COUNTY CONSERVATION DISTRICT CONTACT? 
MS. MAUREEN COPELAND, 412-241-7645 


DESIGNED "JMS PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN JMS PITTSBURGH PENNSYLVANIA 


CHECKED DUC BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INCHARGE LAR EROSION & SEDIMENTATION CONTROL PLANS 
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TRANSPORTATION, UNDER THE CO STRUCTI ON 
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MAINTENANCE 
1, GENERAL 


A. THE CONTRACTOR SHALL BE RESPONSIBLE FOR THE CONTINUOUS MAINTENANCE 
OF ALL EROSION AND SEDIMENTATION CONTROL MEASURES AND DEVICES FOR THE 
DURATION OF THE PROJECT AND UNTIL THE AREA IS STABILIZED WITH PAVEMENT 
OR A MINIMUM UNIFORM oe PERENNIAL VEGETATIVE COVER. THE CONTRACTOR 
SHALL_INSPECT ALL DEVICES WEEKLY (MINIMUM) AND AFTER EACH RUNOFF EVENT 
AND PERFORM MAINTENANCE AS REQUIRED AND CORRECT DEFICIENCIES. CLEAN 
ANY BMP FOUND TO BE CLOGGED, DAMAGED, OR HALF-FULL. THE SOLID WASTE 
DISPOSAL IS THE RESPONSIBILITY OF THE CONTRACTOR. 


MAINTAIN ON SITE A WRITTEN RECORD OF INSPECTION DATES, INSPECTORS NAMES, 
DEFICIENCIES FOUND, AND THE DATE CORRECTIONS ARE COMPLETED. 


DISPOSE _OF SEDIMENT REMOVED FROM BMPS BY INCORPORATING INTO TOPSOIL FOR 
LANDSCAPE AREAS IN _A MANNER CONSISTENT WITH LANESEAFE SPECIFICATIONS AND 
APPROVAL OF ENGINEER. OTHERWISE, REMOVE FROM S 


10:23:38 PM 


PLOTTED? 3/21/2024 


VEGETATION 


A. MAINTAIN GRASS AREAS WITHIN THE GRADING LIMITS OF tHE PROJECT 
UNTIL_THE ENTIRE PROJECT HAS BEEN COMPLETE. IF AS 
FAILURE OCCURS (AFTER THE SEEDING AND SOIL SUPPLEMENT WORK ON 
SLOPE HAS BEEN SATISFACTORILY COMPLETED) , THAT REQUIRES REDRESSING , 
EXCAVATION, OR ESTABLISHMENT OF A NEW SLOPE, REAPPLY SOIL 
SUPPLEMENTS, AND RESEED, AS SPECIFIED FOR THE ORIGINAL TREATMENT. 


TEMPORARY STABILIZATION - TEMPORARY STABILIZATION MEASURES 
vie. UTILIZED FOR DISTURBED AREAS TO BE INACTIVE MORE THAN 
AYS. 


CONTROL NOXIOUS WEED GROWTH IN THE WORK AREA BY HERBICIDE SPRAYING, 
CUTTING, OR REMOVAL. THESE PLANTS ARE DEFINED BY THE PENNSYLVANIA WEED 
CONTROL ACT OF 1982, P.L. 228, NO. 74 AND AS AMENDED BY FURTHER LEGISLATION. 
SUBMIT, FOR APPROVAL , A SCHEDULE OF WORK AND LIST OF HERBICIDE TO BE USED 
BEFORE STARTING THIS EFFORT. 


SEDIMENT INLET PROTECTION 


A. REMOVE SEDIMENT ACCUMULATIONS FROM ALL_INLET PROTECTION FACILITIES 
AND MAKE REPAIRS OR REPLACE THE FACILITY AS NEEDED. 


B. THE INLET FILTER BAG SHALL BE CLEANED OR REPLACED WHEN ACCUMULATIONS 
FILL 1/2 OF _THE BAG. THE INLET FILTER BAG SHALL BE WASHED 
COMPLETELY FREE OF ALL FOREIGN MATERIAL _OR A NEW INLET FILTER BAG 
SHALL _BE INSTALLED WITHIN THE INLET. IF THE BAG IS WASHED, 
ENSURE THAT SEDIMENT LADEN RUNOFF FROM THE WASHED MATERIAL 
DOES NOT LEAVE THE SITE. 


SUMPS 


A. WATER PUMPED FROM SUMPS TO DEWATER EXCAVATED AREAS SHALL PASS 
THROUGH A PUMPED WATER FILTER BAG OR A SEDIMENT TANK PRIOR TO 
DISCHARGE. MINIMIZE TURBIDITY WHILE PUMPING FROM SUMP AREAS 
TO THE EXTENT PRACTICAL BY ADDING CLEAN GRAVEL, GEOTEXTILE, AND/OR 
A PERFORATED STEEL DRUM. 


PUMPED WATER FILTER BAGS 


A. THE FILTER BAG SHALL BE INSPECTED BEFORE AND AFTER EACH PUMPING 
OPERATION. THE FILTER BAG SHALL BE REPLACED IF ANY TYPE OF DAMAGE, 
CLOGGING, OR LEAKAGE HAS BEEN DISCOVERED. 


MONITOR AND EVALUATE THE ENTIRE PUMPING OPERATION TO ASSURE THAT 
THE BAG CONTINUES TO FUNCTION PROPERLY. REPLACE THE BAG WHEN THE 
CONTAINED SILT REDUCES THE BAG FLOW TO APPROXIMATELY 50% OF THE RATE 
BEFORE REMOVING A BAG FROM THE HOSE, THE BAG SHALL BE TIED OFF 

BELOW THE END OF THE HOSE, ALLOWING THE BAG TO DRAIN. DRAINAGE 
SHALL NOT BE ALLOWED THROUGH THE INLET HOLE. 


C. IF DISCERNABLE SEDIMENT DISCHARGES FROM BAG, REDUCE FLOW RATE OR USE 
SEDIMENT TANK. 


SEDIMENTATION TANKS 


A. SEDIMENTATION TANKS SHALL BE UTILIZED TO REMOVE SEDIMENT FROM 
PUMPED WATER PRIOR TO DISCHARGE. 


AT ALL_TIMES SUFFICIENT MEANS SHALL BE PROVIDED FOR THE ENGINEER 
TO INSPECT THE ENTIRE SYSTEM TO DETERMINE THE ADEQUACY OF ITS 
FUNCTION. THE CONTRACTOR SHALL ALSO PROVIDE SUFFICIENT MEANS FOR 
SAMPLING THE OUTFLOW FROM THE SEDIMENTATION SYSTEM. 


SEDIMENTATION TANKS SHALL BE MAINTAINED SUCH THAT SEDIMENT DOES 

NOT ACCUMULATE TO MORE THAN 25% OF THE EFFECTIVE DEPTH OF THE TANKS OR 
AS DIRECTED BY THE ENGINEER. ALL SEDIMENT IN THE TANK SHALL BE 
DISPOSED OF AT AN APPROVED DISPOSAL SITE. ENSURE THAT 

NO LEAKAGE OR OVERFLOWING CONDITIONS PERSIST. MAINTAIN FLOW RATE LOW 
ENOUGH THAT DISCHARGE REMAINS CLEAR. 


ALL COMPONENTS OF THE SEDIMENTATION TANK SHALL BE MAINTAINED IN 
WORKING ORDER THROUGHOUT CONSTRUCTION. BREAKS OR FAILURES IN THE 
SYSTEM SHALL BE REPAIRED IMMEDIATELY UPON DETECTION. 


IF PUMPING NEEDS TO_ INCREASE BEYOND THE CAPACITY OF THE SEDIMENTATION 
TANK , ADD SEDIMENTATION TANKS TO HANDLE ADDITIONAL FLOW. 


ROCK CONSTRUCTION ENTRANCE 


A. THICKNESS SHALL BE MAINTAINED TO THE SPECIFIED DIMENSION 
BY ADDING ROCK, A STOCKPILE OF ROCK MATERIAL SHALL BE MAINTAINED 
NEARBY FOR THIS PURPOSE. 


AT THE END OF EACH CONSTRUCTION DAY, SEDIMENT DEPOSITED ON 

PUBLIC ROADWAYS SHALL BE IMMEDIATELY REMOVED AND RETURNED TO THE 

CONSTRUCTION SITE. 

IF EXCESSIVE AMOUNTS OF SEDIMENT ARE Cea DEPOSITED ON ROADWAY, 

ROCK CONSTRUCTION ENTRANCE SHALL BE EXTENDED BY 50 FOOT INCREMENTS 

UNTIL CONDITION IS ALLEVIATED OR INSTALL NWASH RACK. 

WASHING THE ROADWAY OR SWEEPING THE DEPOSITS INTO ROADWAY DITCHES, 

SEWERS, CULVERTS, OR OTHER DRAINAGE COURSES IS NOT ACCEPTABLE. 
COMPOST FILTER SOCK 


A. COMPOST FILTER SOCK 8" TO 32" DIAMETER - USE _ON DOWNSLOPE PERIMETER 


TO HELP POND RUNOFF AND CAPTURE SEDIMENT, USE UPSLOPE TO DIVERT FLOW AROUND 


WORK AREA, USE CAUTION TO ENSURE PONDING DOES NOT EXTEND INTO TRAFFIC OR IMPACT 


ADJACENT LANDOWNERS. 
SEDIMENT MUST BE REMOVED WHEN ACCUMULATIONS REACH 1/2 HEIGHT OF THE SOCKS. 


IMMEDIATELY CLOSE ANY GAPS AND INITIATE ANY REPAIRS NEEDED TO MAINTAIN PROPER 


FUNCTIONING. 


REPAIR TORN OR DAMAGED FABRIC ACCORDING TO MANUFACTURER’ S SPECIFICATIONS, 
REPLACE COMPOST FILTER SOCK, OR REPLACE WITH A ROCK FILTER OUTLET. 


STACK ADDITIONAL LAYERS OF COMPOST SOCK IF "BLOWOUTS" OR OVERTOPPING OCCURS AT 


LOW POINTS. 


TEMPORARY COMPOST DIVERSION SOCK (OR BERM) 


A. SHALL BE MAINTAINED TO EFFECTIVELY DIVERT "CLEAN" UPLAND WATER 
Aare CONSTRUCTION. IMMEDIATELY CLOSE ANY GAPS AND REINFORCE 
A . 


VERIFY DIVERSION DOES NOT PRESENT RISK OF FLOODING PROBLEMS FOR PEDESTRIANS 
TRAFFIC, OR PROPERTY, ADJUST DESIGN IF NEEDED IN COORDINATION WITH ENGINEER. 


REMOVE SIGNIFICANT SEDIMENT ACCUMULATIONS WITHIN THE FLOW PATH. REMOVE SEDIMENT 


AND DEBRIS WHEN CAPACITY IS IMPAIRED MORE THAN 252. 


STACK ADDITIONAL LAYERS OF COMPOST SOCK IF "BLOWOUTS" OR OVERTOPPING OCCURS AT 


LOW POINTS. 


COMPOST SOCK CONCRETE WASHOUT 
THE COMPOST SOCK WASHOUT SHALL BE INSPECTED BEFORE AND AFTER EACH USE. 


THE COMPOST SOCK WASHOUT SHALL _BE REPAIRED OR REPLACED IMMEDIATELY IF 
ANY TYPE OF DAMAGE OR LEAKS ARE DISCOVERED. 


COMPOST SOCK WASHOUT SHALL BE MAINTAINED SUCH THAT MATERIAL DOES 
NOT ACCUMULATE TO MORE THAN 50% OF THE EFFECTIVE DEPTH OF THE WASHOUT. 
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CONSTRUCTION SEQUENCE 


10:23:41 PM 


GENERAL PRE-CONSTRUCTION STEPS SPECIAL CONSTRUCTION SEQUENCE FOR GREEN INFRASTRUCTURE BIOSWALE. 


PERFORM THE FOLLOWING INITIAL STEPS AS APPROPRIATE AT ALL WORK AREAS? 1. USE DIVERSION SOCK TO PREVENT FLOW FROM ENTERING CURB CUT UNTIL BIOSWALE IS VEGETATED 
AND READY TO RECEIVE FLOW. SEE BIOSWALE DIVERSION SOCK DETAIL (ES10). (CONFIRM DIVERSION 
1. VERIFY ONE CALL COMPLIANCE AND COMPLETE UTILITY COORDINATION. WILL NOT CAUSE A DOWNSTREAM DRAINAGE PROBLEM) . 


2. PLAN CONSTRUCTION TO MINIMIZE THE EXTENT AND DURATION OF EARTH DISTURBANCE AND_INTERRUPTION INLETS RECEIVING FLOW WITHIN BIOSWALE SHALL BE PROTECTED USING INLET PROTECTION AS 
OF DESIRABLE DRAINAGE PATTERNS. AVOID EXCESSIVE TOPSOIL COMPACTION IN AREAS INTENDED SHOWN ON PLANS. 


FOR PLANT GROWTH. 
DIVERSION SOCKS AND_INLET PROTECTION SHALL REMAIN IN PLACE UNTIL CONSTRUCTION OF SWALE 
MARK LIMITS OF DISTURBANCE AND ERECT FENCE, BARRIERS, AND SIGNAGE. IS COMPLETE AND VEGETATION IS ESTABLISHED. 


COORDINATE WITH ADJACENT PROPERTY OWNERS/OCCUPANTS TO IDENTIFY POTENTIALLY FLOOD SENSITIVE 

BUILDINGS, VAULTS, OR OTHER CONCERNS. WHERE EXCAVATION CREATES RISK OF FLOOD DAMAGE, THE 

CONTRACTOR SHALL TAKE ALL STEPS NECESSARY TO MINIMIZE RISK INCLUDING DESIGN & DEPLOYMENT 

OF TEMPORARY DIVERSION/DRAINAGE FEATURES AND EXPEDITED REMOVAL AND REPLACEMENT OF PAVEMENT. 

SEE GUIDANCE IN "TYPICAL UPSLOPE DIVERSION" DETA 

DEPLOY COMPOST FILTER SOCK, INLET PROTECTION, He UPSTREAM DIVERSIONS. SPECIAL CONSTRUCTION SEQUENCE FOR KIRKPATRICK STREET PARKING LOT. 


(TO OCCUR AFTER KIRKPATRICK REALIGNMENT IS STABILIZED) 
DEPLOY DIVERSION AT SAWCUTS PER "TEMPORARY DIVERSION AT SAWCUT" DETAIL. CONSTRUCT INLET A25-15 AND STABILIZE SURROUNDING AREA. 


RECONFIGURE DIVERSION SOCK AND COMPOST FILTER SOCK AS SHOWN. USE CARE TO 
DIRECT UPSLOPE DIVERTED RUNOFF INTO INLET A25-15. 


Senenae -wOneimOTION Sikes CONSTRUCT DETENTION SYSTEM AND ASSOCIATED TAP-IN TO SEWER. 
1. WITH APPROVAL OF THE ENGINEER, LOCATE PUMPED WATER FILTER BAGS AND CONCRETE WASHOUTS WITHIN THE STABILIZE UPSLOPE DISTURBED AREA WITH EROSION CONTROL BLANKET, LANDSEAPE 
LOD AS NEEDED AND IN ACCORDANCE WITH DETAILS. PLANTINGS, SEED (AS DIRECTED) , AND MULCH. LEAVE DIVERSION SOCK IN PLACE UNTIL 
VEGETATION IS WELL ESTABLISHED. 
CONSTRUCT MANHOLES, INLETS, STORMWATER MANAGEMENT FEATURES, AND ASSOCIATED PIPE. MANAGE SPOIL 
PILES IN ACCORDANCE WITH "TYPICAL STOCKPILE" DETAIL. INSTALL INLET SEDIMENT PROTECTION WHERE COMPLETE PARKING LOT CONSTRUCTION. 


INDICATED. COVER OPENINGS TO PREVENT FLOW INTO STORMWATER MANAGEMENT TANKS UNTIL TRIBUTARY REMOVE DIVERSION AND COMPOST FILTER SOCKS AFTER ASSOCIATED AREAS ARE 
AREAS ARE STABILIZED. STABILIZED. 


RECONSTRUCT SIDEWALK, CURB, AND PAVEMENT WITHIN ZONES WHERE DIVERSION IS IN PLACE. SALVAGE AND 
ee cearen? TOPSOIL, MULCH, PLANTS, OR OTHER MATERIALS DISTURBED AROUND FRINGE OF WORK AREA 
AS DIRECTED. 


SEED & MULCH LAWN AREAS OR SLOPES AS _ INDICATED AND eae UNPAVED 
AREAS IMMEDIATELY WITH MULCH AS INDICATED IN LANDSCAPE PLANS 


SEE MAINTENANCE NOTE 1C FOR DISPOSAL OF SEDIMENT REMOVED FROM BMPS. 


PLOTTED? 3/21/2024 


GENERAL FINAL STEPS 


1. REMOVE SEDIMENT DEPOSITS ASSOCIATED WITH CONSTRUCTION FROM DOWNSTREAM GUTTERS 
OR CATCH BASINS. 


2. PROMPTLY REMOVE COMPOST FILTER SOCK, INLET PROTECTION, AND UPSTREAM DIVERSIONS 
WHEN AREA IS STABILIZED AND DRAINAGE SYSTEMS ARE READY FOR SERVICE.STABILIZATION SHALL 
MEAN A UNIFORM 70% VEGETATIVE COVER OR, PAVEMENT, OR OTHER PERMANENT NON-ERODIBLE SURFACE. 


CLEAN EXISTING PAVEMENT TO REMOVE CAULK, ASPHALT EMULSION, STAINS FROM 
CONSTRUCTION AND RESTORE TO SATISFACTORY CONDITION. 


IN COORDINATION WITH THE ENGINEER, LOOSEN SOILS IN LANDSCAPE AND INFILTRATION 
AREAS THAT MAY HAVE BEEN INADVERTENTLY COMPACTED. 


SPECIAL CONSTRUCTION SEQUENCE FOR KIRKPATRICK STREET REALIGNMENT ( TRAFFIC CONTROL UPTOWN PHASE 1 STAGE C) 


1. CONSTRUCT INLETS A25-1, A25-4, and A25-5 AND INSTALL INLET FILTER BAG PROTECTION, IN THOSE AND ALL OTHER 
ACTIVE INLETS FOR A DISTANCE AT LEAST 200’ DOWN 5TH AVE. 


2. DEPLOY COMPOST DIVERSION SOCK UPSTREAM OF_WORK AREA TO DIVERT FLOW INTO VACANT 
GRASS AREAS/5TH AVE. VERIFY DOWNSTREAM FLOW PATH IS FREE OF FLOOD VULNERABLE FEATURES. 
USE MULTIPLE COURSES OF SOCK WHERE NEEDED TO MAINTAIN AT LEAST 8" CONTINUOUS FLOW DEPTH 


DEPLOY 24" COMPOST FILTER SOCK ON-CONTOUR ACROSS DOWNSTREAM LIMIT OF KIRKPATRICK 
STREET (JUST UPSTREAM OF 5TH AVE) AS SHOWN. 


DEPLOY ROCK CONSTRUCTION ENTRANCE ONLY IF VEHICLES WILL BE EXITING FROM BARE COHESIVE 
SOILS TO STREET PER GENERAL NOTE 29. 


REALIGN KIRKPATRICK STREET AND LAY DOWN SUBBASE AND PAVEMENT AS QUICKLY AS PRACTICAL. 

SALVAGE TOPSOIL (& PLANTS AS DIRECTED) FOR USE IN REVEGETATING AREAS OF PERMANENT 

PAVEMENT REMOVAL. IF SIGNIFICANT RAINFALL IS FORECAST BEFORE FIRST PAVEMENT COURSE IS PLACED, 
USE TARPS TO COVER EASILY ERODIBLE AREAS IF DIRECTED BY ENGINEER. TARPS MUST BE KEYED INTO 
GROUND _AT UPPER EDGE TO PREVENT UNDERMINING AND OVERLAPPED TO CONVEY FLOW SAFELY TO 

5TH AVE. ADD TEMPORARY DIVERSON SOCK AS APPROPRIATE. 


IMMEDIATELY SEED AND APPLY EROSION CONTROL BLANKET TO GRADED AREAS OUTSIDE SIDEWALKS. 


REMOVE FILTER SOCK AND DIVERSION ON STREET AFTER PAVING. DIVERSION SOCK ALONG EAST CUT LINE 
SHOULD REMAIN UNTIL UNIFORM 70% VEGETATIVE COVER GROWS. 
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= 
a 
NO 
Si 
Ls COMPOST 
as TABLE 1 DIVERSION SOCK 
No! PROV IDE FILTER SOCK MEETING THE COMPOST FILTER SOCK REQUIREMENTS OF THE DEP E&SC MANUAL | : 
if R PENNDOT STANDARD SPECIFICATION 867, AS SHOWN BELOW. PROVIDE MANUFACTURER’S FILTER SOC i “W 
3 SPECIFICATIONS, PRODUCT DATE SHEETS, AND DRAWINGS FOR APPROVAL BY THE ENGINEER. MAX. WATER LEVEL Si acee Se ge eRe 
w 
= EXISTING GEAVY DUTY CINDER BLOCK TO ANCHOR 
: me a CONTOURS MULTI-FILAMENT | MULT I-FILAMENT UNDISTURBED 
fi POLYPROPYLENE | POLYPROPYLENE AREA 
MATERIAL TYPE 3 MIL HDPE 5 MIL HDPE 5 MIL HDPE ( MEPP) ( HDMFPP) 
MATERIAL PHOTO- PHOTO- BIO- PHOTO- PHOTO- 
CHARACTERISTICS }| DEGRADABLE DEGRADABLE DEGRADABLE DEGRADABLE DEGRADABLE 
12" 12" 12" 12" 
tins | TE ot Ht ss of ite 
DIAMETE 18" " " 0 i = L 
oi au nee an = DISTURBED 
MESH OPENING 
TENSILE STRENGTH 202 PSI 
ULTRAVIOLET 
STABILITY % 23% AT 23% AT 100% AT 100% AT 2" x 2" x 36+" HARDWOOD STAKES 
: . ORIGINAL STRENGTH 1000 HR. 1000 HR. 1000 HR. 1000 HR. 10’ 0.C. 
UNDISTURBED aa on pee (ASTM G-155) 
AREA Loe MINIMUM 
PLAN VIEW 2" % 2" WOOD STAKES FUNCTIONAL 6 MONTHS 9 MONTHS 6 MONTHS 2 YEARS 
6a Fe PLACED 10’ 0.C. OR LONGEVITY 
CINDER BLOCK TO ANCHOR TWO-PLY SYSTEMS GROWING MEDIA SPECIFICATIONS FOR DIVERSION SOCK 
COMPOST Tce BTAXIAL NET SY 
FILTER Pena ORGANIC MATTER CONTENT [25% - 100% (DRY WEIGHT BASIS) 
C 
INNER CONTAINMENT NETTING FUSION-WELDED JUNCTURES eer en riprore aw ELONGATES 
DISTURBED UNDISTURBED 3%" X 3%" MAX. APERTURE SIZE - = 
ae cWoven EOUERSE RonCRNUER ELEDEE” MEE RW ICALLY a ae | 
A - MECHANICA ; 7 
OUTER FILTRATION MESH FUSED VIA NEEDLE PUNCH) 1aGy PASSING 2) SIEVE 
pH" MAX. APERTURE SIZE PARTICLE SIZE 70% PASSING 3/4" SIEVE 
COMPOST SOCK FABRICS COMPOSED OF BURLAP MAY BE USED ON PROJECTS LASTING 6 MONTHS OR LESS. 60% PASSING 1/2" SIEVE 
pe nn oy Fe a ee ee = a pte 30%-75% PASSING 1/4" SIEVE 
TABLE 2 
TABLE 2 SOLUBLE SALT CONCENTRATION| 5.0 dS/m (mmhos/om) MAXIMUM 
SECTION VIEW 5 5 
ORGANIC MATTER CONTENT* 25% - 100% (DRY WEIGHT BASIS) (ADAPTED FROM PADEP E&SC MANUAL TABLE 4.2 AND PENNDOT STANDARD SPECIFICATION 867) 
ORGANIC PORTION FIBROUS AND ELONGATED 
pH 5.5-8.5 NOTES? 
NOTES: MOISTURE CONTENT 30% - 60% 1. REFER TO COMPOST FILTER SOCK DETAIL FOR ADDTIONAL NOTES. 
S wetbs: PARTICLE SIZE 30% - 50% PASS THROUGH 3/8" SCREEN 
3 2. MEET "GROWING MEDIA SPECIFICATIONS FOR DIVERSION SOCK". 


- SOCK FABRIC SHALL MEET STANDARDS OF TABLE 1. SOLUBLE SALT CONCENTRATION 5.0 dS/m MAXIMUM THIS FINER MIX IS REQUIRED TO PROVIDE LOW-PERMEABILITY FOR 

COMPOST SHALL MEET STANDARDS OF TABLE 2. THE PURPOSE OF WATER DIVERSION. 

(PENNDOT STANDARD 867. 2) *PROVIDE WELL-DECOMPOSED, STABLE, WEED-FREE, ORGANIC COMPOST DERIVED FROM AGRICULTURE , 

FOOD, STUMP GRINDINGS, AND YARD OR WOOD/BARK ORGANIC MATTER SOURCES. THE COMPOST SHOULD BE - THE CONTRACTOR SHALL PROVIDE CERTIFICATION THAT COMPOST 

- PLACE COMPOST FILTER SOCK ON LEVEL GRADE. AEROBICALLY COMPOSTED WITH NO OBJECTIONABLE ODORS. THE COMPOST PRODUCT SHOULD NOT RESEMBLE DIVERSION SOCK MEETS PADEP OR PENNDOT STANDARDS PRIOR TO 

EXTEND BOTH ENDS OF THE COMPOST FILTER _SOCK/BERM THE RAW MATERIAL FROM WHICH IT WAS DERIVED. GROUND CONSTRUCTION DEBRIS OR REPROCESSED WOOD UTILIZATION OF THE PRODUCT ON-SITE. 

AT LEAST _8 FEET UPSLOPE AT 45 DEGREES TO THE MAIN PRODUCTS ARE NOT ACCEPTABLE AS THE ORGANIC COMPONENT OF THE MIX. COMPOST MEETING PENNDOT 

ALIGNMENT. MAXIMUM SLOPE LENGTH ABOVE ANY SOCK STANDARD SPECIFICATION SECTION 867 WILL BE ACCEPTABLE. PROVIDE A WRITTEN STATEMENT BY THE 

SHALL NOT EXCEED THAT SHOWN ON FIGURE 4.2 IN SUPPLIER CERTIFYING THAT THE COMPOST MEETS THESE REQUIREMENTS. SUBMIT FOR APPROVAL BY THE 

THE DEP E&SC MANUAL. STAKES MAY BE INSTALLED IMMEDIATELY ENGINEER. 

DOWNSLOPE OF THE SOCK IF SO SPECIFIED BY THE MANUFACTURER. 


« TRAFFIC SHALL NOT BE PERMITTED TO CROSS FILTER 
SOCKS. 


« REPLACE BIODEGRADABLE FILTER SOCK AFTER 
6 MONTHS$ PHOTODEGRADABLE SOCKS AFTER 12 MONTHS. 
POLYPROPYLENE SOCKS SHALL BE_REPLACED ACCORDING 
TO MANUFACTURER’ S RECOMMENDATIONS, OR WHEN NEEDED. 


- UPON STABILIZATION OF THE AREA TRIBUTARY TO THE 
SOCK , STAKES SHALL BE REMOVED. RE-USE OR REMOVE 
ENTIRE SOCK, OR IF_COMPATIBLE WITH LANDSCAPE PLAN. 


THE SOCK MAY BE CUT OPEN AND COMPOST USED ON-SITE. TEMPORARY COMPOST DIVERSION SOCK 


-« WHEN USED ON PAVEMENT, SECURE SOCK IN PLACE WITH NOT TO SCALE 
CONCRETE BLOCKS OR OTHER HEAVY OBJECTS. 


COMPOST FILTER SOCK 
(FOR FILTRATION OF DIRTY WATER) 


NOT TO SCALE 


COMPOST FILTER SOCK 
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INLET GRATE 


102 24:53 PM 


SUSPEND BAG PER MANUFACTURER’ S DETAILS 


PLOTTED? 3/21/2024 


COMPOST FILTER SOCK, g 
12" DIAMETER P 4 2 LESS THAN 1’-0" 


SANDBAGS OR COMPOST FILTER SOCK PLACED OVER CURB OPENING CURB LINE 


SK 
‘f SS RZ |__| 
GEOTEXTILE BA ROO LYy ee zy 
SOL | 
X SV GUTTER FLOW LINE ~_,_ i | 


INLET FILTER BA 


VEVE 


TEMPORARY ASPHALT BERM 


OR SANDBAGS 
(A) (AS DIRECTED) 


: SANDBAGS OR COMPOST FILTER SOCK TO_BE PLACED 

SIDE VIEW PIPE OVER THE CURB OPENING TO DIRECT WATER INTO THE | 

OTES 7 on Te ISOMETRIC VIEW "LOOT . 
Naas OCOcOcOcOOCOCOL¢ 

COMPOST FILTER SOCK SHALL EXTEND ALONG THE GUTTER A ie eT LeU aN ROCK Baaey 

MINIMUM OF 12" BEYOND THE EDGE OF OPENING ON EITHER SIDE SANDBAG , FILTER LOG an’ j 

OF THE INLET. OST SOCK, OR FILTER 


REMOVE DEPOSITS WHEN SEDIMENT ACCUMULATION IS ONE HALF OF 
THE EXPOSED COMPOST FILTER SOCK. I 


REPLACE BIODEGRADABLE FILTER SOCK AFTER 6 MONTHS RRR EXPANSION RESTRAINT 
PHOTODEGRADABLE AFTER 12 MONTHS3 POLYPROPYLENE PER LNB | C174 NYLON: ROPE) 
MANUFACTURER’ S RECOMMENDATIONS. seceacane 


-2" X 2" X 374" 
RUBBER BLOCK 


piso 


INLET PROTECTION 


FOR INLETS W/Z CURB OPENING ONLY e : J 2" x 2" x 3/40 
NOT TO SCALE > == : i, SABE EE-BEOER TYPE M OR TYPE S_ INLET 


INSTALLATION ( TYP) 
SECTION A-A 


ELEVATION VIEW A 


TYPE -C INLET 
INSTALLATION (TYP) 
SECTION B-B 


INLET SEDIMENT Besar Sealeh eee ne DETAIL 


SIDE VIEW 
NOTES: 


1. PROVIDE INLET PROTECTION IN ACCORDANCE WITH PENNDOT STANDARD SPECIFICATION 860 - STORM INLET PROTECTION. 


INLET SEDIMENT PROTECTION 


NOT TO SCALE 
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SEEDING SCHEDULE: 


- SCARIFY SUBGRADE, PROVIDE TOPSOIL ( IMPORTED OR SALVAGED) , APPLY SOIL 
SUPPLEMENTS, SEED, AND MULCH IN ACCORDANCE WITH TECHNICAL PROVISION 02923 AND 
AS INDICATED. 


CUT SLOPES IN COMPETENT BEDROCK AND ROCK FILLS NEED NOT BE VEGETATED. SEEDED 
AREAS WITHIN 50 FEET OF A SURFACE WATER STEEPER THAN 3H?1V, OR AS OTHERWISE 
SHOWN ON THE PLAN DRAWINGS, SHALL BE BLANKETED. WITH PENNDOT 1.D ROLLED 
EROSION CONTROL PRODUCT PER PENNDOT STANDARD SPECIFICATION 806. 


. WITHIN 4 DAYS AFTER EARTH DISTURBANCE CEASES IN ANY AREA, THE OPERATOR SHALL 
STABILIZE ALL DISTURBED AREAS. DURING NON-GERMINATING MONTHS, MULCH OR 
PROTECTIVE BLANKETING SHALL BE APPLIED AS DESCRIBED IN THE PLAN. AREAS NOT AT 
FINISHED GRADE, WHICH WILL BE REACTIVATED WITHIN 1 YEAR, MAY BE STABILIZED 
WITH FORMULA E. THOSE AREAS WHICH WILL NOT BE REACTIVATED WITHIN 1 YEAR SHALL 
BE STABILIZED IN ACCORDANCE WITH THE PERMANENT STABILIZATION SPECIFICATIONS. 


4. SEED AS INCICATED BELOW AND IN TABLE A, OR AS OTHERWISE INDICATED OR DIRECTED. 


SCHEDULE OF SEEDING AND SOIL SUPPLEMENTS 


SEEDING AND SOTL APPL ICAT LON APPL ICABI F SFFDING SEASON 


SUPP] EMENT FORMU! A 
LAWNS, AREAS OF INTENSE USE, MARCH 15 TO JUNE 1 
FORMULA B AND SELECTED ROADSIDE AREAS SEPTEMBER 1 TO OCTOBER 15 


FORMULA E TEMPORARY SEEDING MARCH 15 TO OCTOBER 15 


SEE TECHNICAL PROVISION 02923 - SEEDING AND SOIL SUPPLEMENTS. IF IN CONFLICT WITH THIS DRAWING, 
PROCEED AS DIRECTED BY ENGINEER. 


EXTEND SEEDING DATES WHERE PROJECT CONDITIONS WARRANT. APPLY FULL TREATMENT OR APPLY ONLY 50% OF THE 
RS aac erie SOIL SUPPLEMENTS AND APPLY THE REMAINING 50% WITHIN THE NEXT SEEDING DATES, AS 
DIRECT . 


USE TILLAGE AND SOIL SUPPLEMENTS BEFORE PERMANENT SEEDING ON TOPSOILED AREAS, WHERE TEMPORARY SEEDING OR 
MULCHING HAS BEEN APPLIED. THE CONTRACTOR MAY APPLY PERMANENT SEED AND/OR SOIL SUPPLEMENTS WITHOUT TILLING 
ON NON-TOPSOILED AREAS, WHERE TEMPORARY SEEDING OR MULCHING HAS BEEN APPLIED. 


APPLICATION RATES? PER ACRE PER 1,000 SQ YD 


AGRICULTURAL LIME 6 TONS 2,480 LB 
10-20-20 FERTILIZER 1,000 LB 140.0 LB 
FORMULA B SEED 203 LB 44.0 LB 
FORMULA E SEED 48 LB 10.0 LB 
MULCHING STRAW 3 TONS 1,240 LB 


(TACKIFY PER TECH PROVISION 02923 
OR PENNDOT STANDARD SPECIFICATION 805) 


MULCHING WOOD CHIPS 4 - 6 TONS 1,650 - 2,500 LB 
(ONLY WHERE DIRECTED) 
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DESCRIPTION 


Pittsburgh, PA 15219 


REVISIONS 


TABLE A 


FORMULA AND SPECIES 


7% BY 


MINIMUM % 


SEEDING RATE 


WEIGHT 


PURITY 


MAX. % 
, LBS PER 
GERMINATION | WEED SEED | 1000 sy 


FORMULA B 


OF THE TOTAL 


CREEPING RED 


OF THE TOTAL 


PERENNIAL _RYEGRASS MIXTURE( LOLIUM PERENNE) 
A COMBINATION OF IMPROVED CERTIFIED 
VARIETIES WITH NO ONE VARIETY EXCEEDING 50% 


RYEGRASS COMPONENT 


FESCUE ORCHEWINGS FESCUE 


(FESTUCA RUBRA OR SSP COMMUTATE) 


KENTUCKY BLUEGRASS MIXTURE( POA PRATENSIS) 
A COMBINATION OF IMPROVED CERTIFIED 
VARIETIES WITH NO ONE VARIETY EXCEEDING 50% 


BLUEGRASS COMPONENT 


42.0 TOTAL 


FORMULA E 


ANNUAL RYEGRASS(LOLIUM MULT IFLORUM) 


10.0 TOTAL 
10.0 


%* INCLUDES HARDSEED AND NORMAL SEEDLINGS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


DESIGNED 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


PITTSBURGH PENNSYLVANIA 


CHECKED 


DJC 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
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PLOTTED? 3/21/2024 


INFLOW HOSE OR PIPE 


W 
VEGETATED econo HOSE TO BE INSERTED 
AREA AREA AS SPECIFIED BY 

MANUFACTURER 
AND SECURELY 
TOP OF TANK TO BE LEFT OPEN OR FASTENED WITH 
HATCHES NEED TO BE PROVIDED TO METAL CLAMPS 

ALLOW EASY ACCESS TO THE ENTIRE 

TANK FOR INSPECTION AND MAINTENANCE. TOP VIEW 
WELL ———=~ DISCHARGE HOSE 
VEGETATED 


=, 
NW \abal 


Z NZ 
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SIDE VIEW 


BAFFLE SHOULD EXTEND PUMPED WATER FILTER BAG 


APPROX. 34 OF THE 
HEIGHT OF THE TANK NOT TO SCALE 


NOTES? 


1. A SEDIMENT TANK MAY BE USED IN PLACE OF A PUMPED WATER FILER BAG 
AND MAY BE REQUIRED WHERE DIRECTED BY THE ENGINEER. 


. A SUITABLE MEANS OF ACCESSING THE BAG WITH MACHINERY REQUIRED 
SECTION FOR DISPOSAL PURPOSES SHALL BE PROVIDED. FILTER BAGS SHALL BE 
REPLACED WHEN THEY BECOME 1%2 FULL OF SEDIMENT. SPARE BAGS SHALL 
BE KEPT AVAILABLE FOR REPLACEMENT OF THOSE THAT HAVE FAILED OR ARE 
FILLED. BAGS SHALL BE PLACED ON STRAPS TO FACILITATE REMOVAL UNLESS 


MALLER TANK MAY BE USED FOR SMALLER FLOWS AS LONG AS ADEQUATE SEDIMENT CLARIFICATION IS ACHIEVED. BAGS COME WITH LIFTING STRAPS ALREADY ATTACHED. 
I 


s THAT (TANK VOLUME) / (FLOW RATE) REMAINS AT LEAST 60 MINUTES. E.G. , 600 GAL 
Pee eMCZU TNE TE DE TALES: : BAGS SHALL BE LOCATED IN WELL-VEGETATED (GRASSY) AREA, AND DISCHARGE 


ONTO STABLE, EROSION RESISTANT AREAS. WHERE THIS IS NOT POSSIBLE, A 

GEOTEXTILE UNDERLAYMENT AND FLOW PATH SHALL BE PROVIDED. BAGS MAY BE 
SEDIMENT TANK LACED ON FILTER STONE TO INCREASE DISCHARGE CAPACITY. BAGS SHALL NOT 
pe A ee ES E PLACED ON SLOPES GREATER THAN 5%. FOR SLOPES EXCEEDING 5%, CLEAN 
NOT TO SCALE OCK OR OTHER NON-ERODIBLE AND NON-POLLUTING MATERIAL MAY BE PLACED 
NDER THE BAG TO REDUCE SLOPE STEEPNESS. 


HE PUMP DISCHARGE HOSE SHALL BE INSERTED INTO THE BAGS _ IN THE MANNER 
PECIFIED BY THE MANUFACTURER AND SECURELY CLAMPED. A PIECE OF PVC PIPE 
S RECOMMENDED FOR THIS PURPOSE. 


HE PUMPING RATE SHALL BE NO GREATER THAN 750 GPM OR 1#2 THE MAXIMUM 
PECIFIED BY THE MANUFACTURER, WHICHEVER IS LESS. PUMP INTAKES SHALL 
E FLOATING AND SCREENED. 


FOR SMALL VOLUMES (< 50 GALLONS) , A TUB MAY BE USED AS AN ALTERNATIVE 
TO EITHER PUMPED WATER FILTER BAG OR SEDIMENT TANK. ALLOW AT LEAST 
ONE HOUR FOR THE SUSPENDED SOLIDS TO SETTLE THEN DECANT CLEAN WATER 
AND DISPOSE OF SEDIMENT. 


REMOVE AND DISPOSE OF SEDIMENT OR RESIDUE ON DOWNSTREAM FLOW PATH 
AS NEEDED. 
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PROVIDE DIVERSION SOCK TO DIVERT UPSLOPE RUNOFF AROUND THE 
CROSS-HATCHED WORK AREA. 


PLOTTED? 3/21/2024 


DIRECTION OF SURFACE FLOW 


dig 


SEF 
[= ¢ ae 
FIFTH AVE consTR « —” 


USE DIVERSION SOCK OR BERM TO DIVERT GUTTER FLOW 

AROUND WORK AREAS FOR PIPE TRENCH, CATCH BASINS, 

MANHOLES , STORMWATER INFRASTRUCTURE, OR OTHER SMALL 

EXCAVATIONS. STREETSIDE DIVERSION IN ACCORDANCE WITH 
"TEMPORARY DIVERSION AT SAWCUT" DETAIL 


NOTES: 


1. THIS PLAN VIEW ILLUSTRATES TYPICAL PRACTICES FOR WORK WHERE ADJACENT GROUND DRAINS TOWARD THE STREET. ADJUST AS 
APPROPRIATE FOR SPECIFIC CIRCUMSTANCES. 


12" LINESTYLE REPRESENTS 12" DIVERSION SOCK. ON IRREGULAR PAVEMENT, APPLY A BEAD OF REMOVABLE CAULK BENEATH 
Peaster ane AS NEEDED TO PREVENT FLOW UNDER SOCK. A 6"-HIGH TEMPORARY ASPHALT CURB OR BERM MAY BE USED IN 
A . 


WHERE DIVERSION SOCK OR_ TEMPORARY ASPHALT BERM MEET VERTICAL OR IRREGULAR SURFACES, SEAL GAPS USING PLASTIC SHEET 
& ROCK, ASPHALT COLD PATCH, CAULK, OR OTHER MATERIALS. 


WHEN NO LONGER NEEDED, REMOVE CAULK, ASPHALT, AND OTHER MATERIALS AND RESTORE STREET, SIDEWALK, AND OTHER PROPERTY 
TO OWNER’S SATISFACTION. 


IF A DOWNSPOUT DISCHARGES WITHIN WORK AREA, TEMPORARILY EXTEND THROUGH WORK AREA. 

LIMIT SIZE OF WORK AREAS SUCH THAT DIVERSION DOES NOT OVERLOAD DOWNSTREAM DRAINAGE SYSTEM. 
IF WORK OCCURS IN COLD WEATHER, PREVENT FORMATION OF ICE HAZARDS DUE TO DIVERSIONS. 
DIVERSION IS NOT NECESSARY IF WORK CAN BE COMPLETED BEFORE RISK OF A RUNOFF EVENT. 


TYPICAL UPSLOPE DIVERSION 


NOT TO SCALE 
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ROCK CONSTRUCTION ENTRANCE 
NOT TO SCALE 
NOTES: 


REMOVE TOPSOIL PRIOR TO INSTALLATION OF ROCK CONSTRUCTION 
ENTRANCE. EXTEND ROCK OVER FULL WIDTH OF ENTRANCE. 


. RUNOFF SHALL BE DIVERTED FROM ROADWAY TO A SUITABLE SEDIMENT 


REMOVAL BMP PRIOR TO ENTERING ROCK CONSTRUCTION ENTRANCE. 


. MOUNTABLE BERM SHALL BE_INSTALLED WHEREVER OPTIONAL CULVERT 


PIPE IS USED AND PROPER PIPE COVER AS SPECIFIED BY MANUFACTURER 
IS NOT OTHERWISE PROVIDED. PIPE SHALL BE SIZED APPROPRIATELY 
FOR SIZE OF DITCH BEING CROSSED 


. PRE-CONSTRUCTED RUMBLE PADS (SEE PA DEP MANUAL PAGE _17 FOR 


EXAMPLE PHOTO) MAY BE USED INSTEAD OF ROCK CONSTRUCTION 
ENTRANCES PROVIDED THEY ARE INSTALLED ACCORDING TO MANUFACTURER’S 
RECOMMENTDATIONS AND A SUFFICIENT NUMBER OF PADS ARE INSTALLED 
TO PROVIDE FOR A MINIMUM OF FOUR TIRE REVOLUTIONS WHILE ON THE PAD 
MORE PADS MAY BE NEEDED DEPENDING ON SITE CONDITIONS 


EXISTING 
ROADWAY 


DESCRIPTION 


REVISIONS 


NOTES? 


FOR THE PURPOSE OF RINSING CHUTES ONLY, RINSATE MAY GO INTO A 


SEDIMENT TANK OR A TUB. ALLOW AT LEAST 30 MINUTES FOR SEDIMENT 


2" X 2" X 36" WOODEN STAKES OR 
CINDER BLOCK TO ANCHOR 
PLACED 5’ 0.C 


MAXIMUM DEPTH OF CONCRETE 

WASHOUT WATER IS 50% OF FILTER 

RING HEIGHT 24" DIAMETER COMPOST 
FILTER SOCK 


DIRECT CONCRETE WASHOUT 
WATER INTO FILTER RING 


24" DIAMETER COMPOST FILTER SOCK. 


4’ MIN. OVERLAP ON UPSLOPE SIDE 
OF FILTER RING 


A 


2" X 2" X 36" meu, STAKES OR CINDER BLOCKS 


PLACED 5’ 0O.C. 


CONCRETE WASHOUT 


NOT TO SCALE 


REACH 50% CAPACITY. 


TO SETTLE THEN DECANT CLEAR WATER AT A LOCATION DRAINING 


TO THE COMBINED SEWER SYSTEM. 


MIXER DRUM RINSATE TO THE CONCRETE PLANT. 


INSTALL ON FLAT GRADE FOR OPTIMUM PERFORMANCE. 


RETURN UNUSED CONCRETE AND 


OF THE WASHOUT FACILITY. 


IF CONTRACTOR PREFERS ANY OTHER METHOD FOR CONCRETE 
WASHOUT, IT MUST BE APPROVED BY THE ENGINEER. 


18" DIAMETER FILTER SOCK MAY BE STACKED ONTO DOUBLE 


* 24" DIAMETER SOCKS IN PYRAMIDAL CONFIGURATION FOR ADDED HEIGHT. 


- FOR ANY PROJECT ON WHICH CONCRETE WILL BE POURED OR 
OTHERWISE FORMED ON SITE, A WASHOUT FACILITY MUST BE 
PROVIDED FOR THE CLEANING OF CHUTES, MIXERS, AND 
HOPPERS OF THE DELIVERY VEHICLES. UNDER NO CIRCUMSTANCES 
SHOULD WASH WATER FROM THESE VEHICLES BE ALLOWED 
TO ENTER ANY SURFACE WATERS. MAKE SURE THAT PROPER 


SLOPES NOT EXCEEDING A 2% GRADE. 


SIGNAGE IS PROVIDED TO DRIVERS SO THAT THEY ARE 
AWARE OF THE PRESENCE OF WASHOUT FACILITIES. 


« A_SUITABLE IMPERVIOUS GEOMEMBRANE MUST BE PLACED 
AT THE LOCATION OF THE WASHOUT. COMPOST SOCKS 
MUST BE STAKED_ IN THE MANNER RECOMMENDED BY 
THE MANUFACTURER AROUND PERIMETER OF THE 
GEOMEMBRANE SO AS TO FORM A RING WITH THE ENDS 
OF THE SOCK LOCATED AT THE UPSLOPE CORNER. CARE 
MUST BE TAKEN TO ENSURE CONTINUOUS CONTACT OF 
THE SOCK WITH THE GEOMEMBRANE AT ALL LOCATIONS. 
WHERE NECESSARY, SOCKS MAY BE STACKED AND 
STAKED SO AS TO FORM A TRIANGULAR CROSS-SECTION. 


- ALL CONCRETE WASHOUT FACILITIES MUST BE INSPECTED DAILY. 
DAMAGED OR LEAKING WASHOUTS MUST BE DEACTIVATED 
AND REPAIRED OR REPLACED IMMEDIATELY. 
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OF 1964, AS AMENDED, FOR THE 
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COUNTY, PENNSYLVANIA. 


NOT FOR 


CONSTRUCTION) ("Se 


ACCUMULATED MATERIALS MUST BE REMOVED WHEN THEY 


PLASTIC LINERS MUST BE REPLACED WITH EACH CLEANING 


« WASHOUT FACILITIES MUST NOT BE PLACED WITHIN 50 FEET 
OF STORM DRAINS, OPEN DITCHES, OR SURFACE WATERS. 
THEY MUST BE_IN A CONVENIENT LOCATION FOR THE TRUCKS, 
PREFERABLY NEAR THE PLACE WHERE THE CONCRETE IS 
BEING POURED, BUT FAR ENOUGH FROM OTHER VEHICULAR 
TRAFFIC TO MINIMIZE THE POTENTIAL FOR ACCIDENTAL DAMAGE 
OR SPILLS WHEREVER POSSIBLE, THEY MUST BE LOCATED ON 


REMOVE AND DISPOSE OF SEDIMENT OR RESIDUE ON DOWNSTREAM 


FLOW PATH AS NEEDED. 
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TEMPORARY TRAFFIC BARRIER MIN 6" HIGH COMPOST DIVERSION SOCK 


6" HIGH EXTRUDED BITUMINOUS 
CONCRETE CURB 


en TACK COAT OF 


PAVEMENT EMULSIFIED ASPHALT 


TYPICAL INTEGRATED INLET (FOXHOLE) DIVERSION SOCK 


TEMPORARY NOT TO SCALE 
EXCAVATION 
LIMITS DRAINAGE SLOTS 


CINDER BLOCKS PLACED ON BOTH SID 
SOCK RUN SECURED USING a CURB 


BITUMINOUS DIVERSION CURB MIN 6" HIGH COMPOST DIVERSION SOCK 


SIDEWALK 
SAWCUT PROPOSED 
| SIDEWALK & CURB 


+/-_ 8" LOCATION 
TEMPORARY TRAFFIC parnter —[ ‘lr CVARTABLE WIDTH) 
"OR AS DIRECTED 


1. MAY BE USED IN PLACE OF 
BALLAST AT 4" INTERVALS COMPOST DIVERSION SOCK. 


EXISTING PAVEMENT 
APPLY TACK COAT 2. PERMANENT PAVEMENT MUST BE 
MIN 6" HIGH COMPOST DIVERSION SOCK RESTORED TO FULLY USABLE 
OF EMULSIFIED ASPHALT CONDITION AFTER REMOVAL OF BERM TYPICAL SIDEWALK SLOT DIVERSION SOCK 
TO THE OWNER’S SATISFACTION. NOT TO SCALE 


ASPHALT BERM 


NOTEs 


TEMPORARY ASPHALT BERM 
oe NOT TO SCALE CINDER BLOCK PLACED ON 
EXISTING 


TH SIDES OF CURB OPENING 
THOROUGHLY CLEAN SURFACE WITH BROOM, SECURE BLOCKS TO SOCK USING ZIP Tes 

PAVEMENT APPLY BEAD OF REMOVABLE CAULK, OR WIRE 
ALLOW TO CURE BEFORE PLACING SOCK SURE: OBENTNG 


MIN 6" HIGH COMPOST DIVERSION SOCK 


TEMPORARY 
CONCRETE APRON 
Eacaye HON DEPRESSED TOWARDS 
CURB CUT OPENING 


COMPOST DIVERSION SOCK 
HORS 
VI. 
NOTES: SPLASH BLOCK 


DIVERSION CURB OR SOCK IS TO PREVENT STORM RUNOFF FROM ENTERING EXCAVATIONS WHERE BASEMENT WALLS 
VAULTS, OR OTHER FLOOD-SENSITIVE STRUCTURES MAY BE EXPOSED. DIVERSION MAY NOT BE NEEDED WHERE TYPICAL CURB CUT DIVERSION SOCK 
ADJACENT PAVEMENT SLOPES AWAY FROM THE EXCAVATION, WHERE THERE IS NEGLIGIBLE UPSLOPE AREA, WHERE THERE NOT TO SCALE 

IS NO SIGNIFICANT RISK OF FLOOD DAMAGE, OR WHERE CURB WILL BE RESTORED BEFORE RISK OF PRECIPITATION. 


DIVERION CURB_OR SOCK SHOULD GENERALLY EXTEND TO UPSTREAM CURB FACE WITH A DURABLE WATERTIGHT 
CLOSURE. USE REMOVABLE CAULK, PLASTIC SHEET WITH BALLAST, OR OTHER MATERIALS FOR CLOSURE. EXTEND 
DIVERSION TO THE DOWNSTREAM CURB OR AS NEEDED TO PREVENT FLOW INTO THE EXCAVATION. NOTES: 


SEE_"COMPOST FILTER SOCK" DETAIL. COMPOST DIVERSION SOCK MESH FABRIC IS TO BE THE SAME BUT COMPOST Be Ree ee ce AE SCOT ARES IO PEACE IMMEDIATE NST APL: COMP CST PIETER ZSOEK, OT 
DIVERSION SOCK FILL MATERIAL IS TO BE GROWING MEDIA AS NOTED IN THE TEMPORARY COMPOST DIVERSION SOCK . 

DETAIL. FILTER SOCK SHALL REMAIN IN PLACE UNTIL ALL_UPSLOPE AREAS HAVE BEEN STABILIZED AND 
REMOVE & DISPOSE OF SOCK, ASPHALT, CAULK WHEN FINISHED. RESTORE EXISTING PAVEMENT. CONSTRUCTION OF THE BIOSWALE HAS BEEN COMPLETED. 

DIVERSION MAY NEED TO BE RESET WHEN WORK ACITIVIES ARE LOCATED IN CLOSE PROXIMITY OR DUE 


TO 
RESTRICTED WORK AREAS BEHIND TRAFFIC BARRIERS. RESTORE DIVERSION PRIOR TO END OF WORK DAY OR PRIOR TO 
ANY RAIN EVENTS. BIOSWALE DIVERSION SOCK 


TEMPORARY DIVERSION AT SAWCUT 
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12" COMPOST DIVERSION SOCK 
STOCKPILE OR SPOIL PILE 


SECTION A-A_- COMPOST SOCK OPTION 


WRAP TARP AT LEAST 1’ ABOVE SURROUNDING 
GRADE ON ENTIRE UPSLOPE PERIMETER. OVERLAP 
UPPER TARP AND SECURELY BALLAST. 


DURABLE WATER RESISTANT TARP WITH BLOCKS, SANDBAGS, OR OTHER BALLAST. 


NOTES: 
1. PROTECT ALL ERODIBLE STOCKPILES AND SPOIL PILES DURING NON-WORKING HOURS OR WHEN 

RAINFALL MIGHT OCCUR WITH EITHER COMPOST SOCK OR TARP. USE COMPOST SOCK OPTION ONLY 

WHERE APPROVED BY ENGINEER. SECTION A-A -. TARP OPTION 


PLACE GEOTEXTILE OR_TARP UNDER ALL PILES. CAREFULLY ROLL UP TARP TO REMOVE ALL 
DIRT WHEN STOCKPILE IS REMOVED. 


KEEP STOCKPILES WITHIN LIMITS-OF-DISTURBANCE SHOWN ON PLANS. 


TYPICAL STOCKPILE 


NOT TO SCALE 
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